ಕರ್ನಾಟಕ ವಿಧಾನ ಪರಿಷತ್‌ 


ಸದಸ್ಯರ ಹೆಸರು 
ಚುಕ್ಕೆ ರಹಿತ ಪ್ರಶ್ನೆ ಸಂಖ್ಯೆ 
ಉತ್ತರ ದಿನಾಂಕ 


ಶ್ರೀ ಎಂ.ಎ. ಗೋಪಾಲಸ್ಸಾಮಿ (ಸ್ಥಳೀಯ ಸಂಸ್ಥೆಗಳ ಕ್ಷೇತ್ರ) 
642 
17.09.2021 


ಪ್ರಶ್ನೆ 


ಉತ್ತರ 


R 1ರ ಮೂರು"ವರ್ಷಗಳಲ್ಲಿ ಕರ್ನಾಟಕ'ಗ್ರಾಮಾಣಾ 
ಕುಡಿಯುವ ನೀರು ಮತ್ತು ನೈರ್ಮಲ್ಯ 
ಯೋಜನೆಯ ಅನುದಾನದಡಿ "ಹಾಸನ ಜಿಲ್ಲೆಗೆ 
ಬಿಡುಗಡೆಯಾಗಿರುವ ಅನುದಾನವೆಷ್ಟು; 
(ಸಂಪೂರ್ಣ ವಿವರ ನೀಡುವುದು) 


ಕರ್ನಾಟಕ ರಾಜ್ಯದ: ಗ್ರಾಮೀಣ 'ಭಾಗೆಗಳಲ್ಲಿ 
ಎನ್‌ಆರ್‌ಡಿಡಬ್ಬ್ಯೂಪಿ ಹಾಗೂ" ಜೆಜೆಎಂ . ಯೋಜನೆಯಡಿಯಲ್ಲಿ 
ಗ್ರಾಮೀಣ ಜನರಿಗೆ ಕುಡಿಯುವ ನೀರನ್ನು ಒದಗಿಸುವ ಸಲುವಾಗಿ 
ಜಲಮೂಲಕ್ಕಾಗಿ ಕೊಳವೆ ಬಾವಿ/ತೆರೆದ ಬಾವಿಗಳ ನಿರ್ಮಾಣ, ನೀರಿನ 
ಟ್ಯಾಂಕ್‌ ನಿರ್ಮಾಣ, ಪೈಪ್‌ಲೈನ್‌, ಪಂಪ್‌ಹೌಸ್‌, ಪಂಪಿಂಗ್‌ ಮಿಷನರಿ 
ಇತ್ಯಾದಿ ಕಾಮಗಾರಿಗಳನ್ನು "*ಗಿ್ರಿಕೊಳ್ಳಲಾಗುತ್ತಿದ್ದು ಹಾಗೂ ಸುಸ್ಥಿರ 
ಜಲಮೂಲಗಳದೆ ಅಣೆಕಟ್ಟಿನ ಹಿನ್ನೀರು ಮತ್ತು ನದಿಗಳಿಂದ ನೀರನ್ನು 
ಪೂರೈಸಿ ಶುದ್ಧೀಕರಿಸಿ ಗ್ರಾಮಗಳಿಗೆ ಸರಬರಾಜು "ಮಾಡಲಾಗುತ್ತಿದೆ. 


ವರ್ಷ ನಡುಗಡಯಾಡ ಅನರಾನ( ಭಕ ಧ್ರ 


208-75 20187. 

2019-20 7605.31 | 

2030 2173753.71 
ಇಷ್ಟಾ 4916625 


ಜಿಲ್ಲೆಯಲ್ಲಿ ಕೈಗೊಂಡಿರುವ ಕಾಮಗಾರಿಗಳು 
ಯಾವುವು; ಈ" ಕಾಮಗಾರಿಗಳಿಗೆ ಮಂಜೂರಾದ 
ಅನುದಾನವೆಷ್ಟು ಖರ್ಚಾದ ಅನುದಾನವೆಷ್ಟು; 
ಈ ಕಾಮಗಾರಿಗಳು ಯಾವ ಹಂತದಲ್ಲಿವೆ; 
(ಗುತ್ತಿಗೆದಾರರ ವಿವರಗಳೊಂದಿಗೆ ಮಾಹಿತಿ 
ನೀಡುವುದು) 


ಕಳೆದ 3 ವರ್ಷಗಳಲ್ಲಿ ಕ ಆನುದಾನದಡ ಹಾಸ್‌ ಗರ ಮಾಹ ವರ್ಷಗಳಲ್ಲಿ `ನಾಮಗಾರಿಗ್ಗ ಸನ್‌ ಹಾಗಾ 


ಗುತ್ತಿಗೆದಾರರ ವಿವರಗಳನ್ನು ಅನುಬಂಧದಲ್ಲಿ ಲಗತ್ತಿಸಿದೆ, 
(ರೂ.ಲಕ್ಷಗಳಲ್ಲಿ) 
ಅನುಮೋದನೆಯಾದ 
ಕಾಮಗಾರಿಗಳು 

2402 

1374 

553 


4329 


ಬಿಡೆಗಡೆಯಾದ 
ಅನುದಾನ 
20187.23 
760537. 
21373.71 


49166.25 


ಏರ್ಚಾದ 
ಅನುದಾನ 
1931521 


ವರ್ಷ 


208-79 
[ 205-20 5230.55 


20] 21284.44 
ಜಾ] 45830.24 


ಕ್‌ 


ಕರ್ನಾಟಕ ಗ್ರಾಮೀಣ ಕುಡಿಯುವ ನೀಡು`ಮತ್ತಾ 
ನೈರ್ಮಲ್ಯ ಯೋಜನೆಯಡಿ ಹಾಸನ ಜಿಲ್ಲೆಯಲ್ಲಿ 
| ನಿರ್ವಹಿಸಲಾಗುತ್ತಿರುವ ಕಾಮಗಾರಿಗಳು ಬಹಳ 
ವಿಳಂಬವಾಗುತ್ತಿರುವುದರಿಂದೆ ಸಾರ್ವಜನಿಕರಿಗೆ 


ಬಂದಿದೆಯೇ; 


ತೊಂದರೆಯಾಗುತ್ತಿರುವುದು ಸರ್ಕಾರದ ಗಮನಕ್ಕೆ | 


ಗ್ರಾಮೀಣ ಕುಡಿಯುವ `ನೀರು`ಮತ್ತಾ ನೈರ್ಮಲ್ಯ `ಯೋಜನಯಡ 
ಹಾಸನ ಜಿಲ್ಲೆಯಲ್ಲಿ ನಿರ್ವಹಿಸುತ್ತಿರುವ ಮೇಲ್ಯಾಣಿಸಿದ ಕಾಮಗಾರಿಗಳನ್ನು 
ವಿಳಂಬಕ್ಕೆ ಆಸ್ಪದ ಕೊಡದೆ ಕಾಲಮಿತಿಯೊಳಗೆ " ಪೂರ್ಣಗೊಳಿಸಲು ಕಮ 


ಜರುಗಿಸಲಾಗುವುದು. 


ಈ] 
ಯಾವುವು; 'ಈ ಕಾಮಗಾರಿಗಳನ್ನು ಯಾವ 
ಕಾಲಮಿತಿಯೊಳಗೆ ಪೂರ್ಣಗೊಳಿಸಲಾಗುವುದು? 
(ಸಂಪೂರ್ಣ ವಿವರ ನೀಡುವುದು) 


ಬಂದಿದ್ದಲ್ಲಿ, ನೆನೆಗುದಿಗೆ ಬಿದ್ದರುವ ಇಾವಾಗಾಕಗಹT 


ನೆನೆಗುದಿಗೆ ಬಿದ್ದಿರುವ ಕಾಮಗಾರಿಗಳು ಯಾವುದೂ ಇರುವುದಿಲ್ಲ. 


ಸಂ:ಗ್ರಾಕನೀಖನೈಇ 226 ಗ್ರಾನೀಸ)2021 


AES SERN ES LENSE NBR 


ಲಾಗಾ ರವರ 


6 


ವಿಜ್ಗಸಿ ಪಿೀದಿ3ಸ'ಯಳ್ಳು 6ರ ಪ್ರಿಸೊ' ಓಕ ಲಗಿಿಂ 


ಅನುಬಂಧ-1(ಆ ; 
ಥ) in (all 
siNo |€ Taluk GP Name of the work Est Cost. Name of the Contractor Remarks 
2018-19 
C-BW CELE | 
GOK Providing and Sinking Borewell to abbana village of abbana GP in. KN 
Completed 
ABBANA [Aur thatuk 0.88 [Rudresh M8 P 
GOK Providing pipeline to Hale Honkaravalli village of Abbana GP in R A 
1.11 Shivappa Completed 
[eoana Jalur thaluk 0 [Shappa PR: pe 
TFC311218 Providing Pipeline to viraktha mata viflage in Abbana GP In RK R 
. Shivappa Completed 
[ooana Alur Taluk 0.60 (Shivappa PE p 
K Completed 
Cabinet sub committee not approved Providing and Sinking Borewell 0.75 Rudresh M 8 P 
BYRAPURA To Bijjanahalli JHC Village of Byrapura GP In Alur Taluk 
TFC311218 Providing Pipeline to PWS scheme in Colony No.4 
K 2.00 [ wamy BN Completed 
BYRAPURA Dharmapuri village of Byrapura GP In Alur Tatuk ೦೯೮5 Y 
TFC311218 Providing and Sinking Borewell to PWS Scheme in Byaba 070 Rudresh M B Completed 
BYRAPURA Harijana Colony Village of Byrapura GP In Alur Taluk 
Energisation of CESCOM deposite charges to AEE SD Alur (46 works) in 
, CESCOM ALUR Completed 
BYRAPURA Alur Taluk 60.8 CESCOM ALUR MN p 
TFCZP060418 Providing Pipeline and Construction of Cistern in ಮ R 
.60 R: ಡೆ: Rajappagowda Completed 
BYRAPURA  |Haniihalli village in Byrapura GP in Alur taluk 0 ಬೂಧಧಿಕಡಂwರಡ Jappag p 
(TFC311218 Providing pumphouse Pipline and Pump Motor to 230 Kantharju Ramachandra completed 
BYRAPURA Mantikoppalu village in Byrapura GP In Alur Taluk - 
Cabinet sub committee not approved Providing and Sinking Borewell 
10 ” . Rudresh M B Completed 
JALUR BYRAPURA To kenchanahalli Village of Byrapura GP In Alur Taluk 0.85 ¥ 
11 Providing Pumphouse, Pump and Motor and pipeline to kenchanahalli 140 Shivanna and KP Renuku[ Completed 
ALUR BYRAPURA village of Byrapura GP in Alur thaluk 
12 TFC311218 Providing and Sinking Borewell to MWS Scheme in | 0.90 Rudresh MB completed 
ALUR BYRAPURA Chowlagere Village of Byrapura GP In Alur Taluk N 
13 Cabinet sub committee not approved Providing and Sinking Borewell 100 Rudresh MB Completed 
ALUR DODDAKANAGA To Hosapura Village of Dodda kanagalu GP In Alur Taluk 
14 Providing and sinking Borewell and pipeline to Hosapua village of 150 Rudresh M B Completed 
ALUR DODDAKANAGA Doddakanagat GP in Alur thaluk 
15 Cabinet sub committee not approved Providing and Sinking Borewell 1.00 Rudresh M B Completed 
ALUR DODDAKANAGA To Hosapura Village of Dodda kanagalu GP in Alur Taluk 
16 Providing and sinking Borewell and pipeline to Hosapua village of 150 Rudresh M EB HC Manjunath Completed 
ALUR DODDAKANAGA Doddakanagal GF in Alur thaluk 
TFC311218 Providi id Sinking B. Il to MWS Sch. i 
roviding and Sinking Borewell to 'S Scheme in 0.85 Rudresh M B completed 


DODDAKANAG, 


Sompura Village of D Kanagatu GP In Alur Taluk 


GANJIGERE 


of Ganjigere GP In Alur Taluk 


TFC311218 Providing Pipeline to PWS scheme in Basavanahalli 


1.20 


TFC311218 Providing Pipeline to PWS scheme in Ganjigere village of 


village 


1.10 


H D Muktheshkumar 


Completed 


G S Kenchegowda 


Completed 


. 
Name of the work | Est Cost. Name of the Contractor | Remi. 3 | 


TFC311218 Providing and Constructing Cistren to Garighatta village in 
Ganjigere GP In Alur Taluk 


WL 
M P Hoysala CompilL_d 


JALUR GANJIGERE 


21 TFCZROG0418 Flushing ಗರೆ deepening of borewell in Kyathanahalli HRP Rudresh MB | Completed 
ALUR GANJIGERE colony village in Ganjigere GP in Alur taluk ¥ 
22 TFCZPO60418 Providing and Sinking Borewell To Ayahanhan HRP Rudresh M 8 Completed 
ALUR GANJIGERE. Colony of Hunasavalli GP in Alur taluk 
23 Cabinet sub committee not approved Providing Energisation To CESCOM ALUR Completed 
ALUR GANJIIGERE Muddanahalli Village of Ganjigere GP In Alur Taluk 
34 TFC311218 Providing and Sinking Borewell to MWS Scheme in Rudresh M B Completed 
ALUR GANJIIGERE Gaddekoppalu Village of Ganjigere GP In Alur Taluk 
25 Cabinet sub Committee not approved Providing Energisation To CESCOM ALUR Completed 
ALUR GANJIGERE Thattekere Village of Ganjigere GP In Alur Taluk 
26 Cabinet sub committee not approved Flushing and deepening of Rudresh M B Completed. 
ALUR HANCHOOR Borewell in Bommachahalli Village of Hanchoor GP In Alur Taluk 
pe RCSL Providing Pump Motor and Pipline to Bommachavalli 2.00 G L Nagaraju and K P Renu Completed 
ALUR HANCHOOR village of Hanchoor GP In Alur Taluk 2 
28 Cabinet sub committee not approved Providing Borewell To Gangara 0.85 Rudresh M B ] Completed 
ALUR HANCHOOR Village of Hanchoor GP In Alur Taluk 
29 Mis Providing and sinking borewell Pump Motor and Pipline to 3.00 Rudresh MB Kantharaju M P Hoysala, Completed 
ALUR HANCHOOR Gangara village in Hanchoor GP In Alur Taluk 
30 ” [Providing Pipeline and cistern to Hanchoor Village of Hanchoor Grama 1.00 somashekar Comptetéd 
ALUR HANCHOOR Panchayathi in Alur Thaluk - 
TFC311218 Providing Pump Motor and Pipline to borewell in.Hanchoor 
31 1.50 - |Raghuand KP Renukumar Raghu and KP Renukum] Completed 
JALUR HaNcHooR [High school of Hanchoor GP In Alur Taluk 8 ede le p 
Cabinet sub committee not approved Providing Energisation To 
32 0.77 CESCOM ALUR CESCOM ALUR Completed 
ALUR HANCHOOR Hanchoor JHC Village of Hanchoor GP In Alur Taluk p 
33 Providing Pumphouse, Pump Motor and pipeline in Honnenhalli and 3.00 Kantharaju K Jagadeesh Completed 
ALUR HANCHOOR Badavane village of Hanchoor GP in Alur thaluk K 
TFCZPO60418 Flushing and deepening of borewell in Kadabagala village 
34 f 0.35 Rudresh M B Completed 
ALUR HaNcHooR _ [in Hanchoor GP in Atur taluk {HH 9) pla p 
35 Cabinet sub Commitee not approved Providing Energisation To 283 Completed 
ALUR HANCHOOR Kerekoppalu Village of Hanchoor GP In Alur Taluk 1 
TFC311218 Providing and Constructing Cistren to kerekoppalu village p 
36 0.50 [5] BN Doreswamy BN Completed 
JALUR HANCHOOR in Hanchoor GP in Alur Taluk NEY WAY, k 
37 Providing pipeline and cistern to kaggaravalli village of Hanchoor GP in 1.00 K K Jagadeesh Completed 
ALUR HANCHOOR Alur thaluk 
38 Providing and Sinking Borewell to Bandi thimmanahalli village of 0.90 Rudresh M 8 Completed 
ALUR HUNASAVALLI |Hunasavalli GP in Alur thaluk 
39 Cabinet sub committee not approved Providing and Sinking Borewell 0.75 Rudresh MB Completed 
ALUR HUNASAVALLI [ToHantanamane Village of Hunasavally GP In Alur Taluk 
TFC311218 Providing and Sinking Borewell to MWS Scheme in & 
.90 Rudresh M B ConNiBled 
40 ALUR HUNASAVALLI [Hanthanamane Village of Hunasavalli GP In Alur Taluk 03 ಬ ne 


G.P Name of the work Est Cost. Name of the Contractor Remarks 
Providing and sinking Borewell and pipeline to Holebellur village of 3.70 Rudresh MB Ranghaswamy Completed 
HUNASAVALLI |Hunasavaili GP in Alur thaluk BS 
TFCZPO60418 Providing and Sinking Borewell in Holebellur Village near 0.85 Rudresh MB Completed 
HUNASAVALLE |water Purifification Plant of Hunasavalli GP In Alur Taluk 
ZP i i i 
Ws 060418 Flushing and deepening of borewell in Holebellur JHC Rudresh M B Completed 
HUNASAVALLI [village in-Hunasavalli GP in Alur taluk 
Cabinet sub committee not approved Providing and Sinking Borewell Rudresh MB Completed 
HUNASAVALLI |To Hunasavally colony Village of Hunasavally GP In Alur Taluk 
GOK TSP Providing Pumphouse and Errecting Pump and motor to 1.18 -Kantharaj Completed 
HUNASAVALLI |borewell Hunasavalli koppalu village of Hunasavalli GP in Alur thaluk 
TFC311218 Providing and Sinking Borewell to MWS Scheme in Rudresh M B Completed 
HUNASAVALLI |Agasarahatti Village of Hunasavalli GP In Alur Taluk 
TFC311218 Providing and Sinking Borewell to MWS Scheme in Rudresh MB completed 
HUNASAVALLI |Mavanuru Village of Hunasavalli GP In Alur Taluk 
Providing and Sinking Borewell to Yadur village near Police quartes of 0.90 Rudresh M B Completed 
HUNASAVALLI |Hunasavalli GP in Alur thaluk 
Cabinet sub committee not approved Providing Energisation To 
49 CESCOM ALUR CESCOM ALUR CESCOM ALUR Completed 
ALUR KADAL Chakanahalli Village of Kadalu GP In Alur Taluk 
50 TFC311218 Providing Pipeline to MWS scheme in Channapura village of 120 completed 
ALUR KADAL Kadalu GP In Alur Taluk 
TFC311218 Providing and Sinking Borewell to MWS Scheme in 
. Rudresh M B Completed 
Kabbinahaili Village of Kadalu GP In Alur Taluk 030 
TFC311218.Providing and sinking Hand pump boreweli to High school 
1.00 Rudresh M B Completed 
in Kadalu village of Kadalu GP In Alur Taluk 0 Wares 
TEC311218 Providing Pump house, Pump Motor and Pipline to Kadalu 506 Dharmegowda and K P Renu Completed 


village of Kadalu GP in Alur Taluk 


Providing and Sinking Borewell to Kariganahalli village of Kadalu GP in 
lAlur thaluk | 


0.86 Rudresh M B 


Cabinet sub committee not approved Providing and Sinking Borewel! 
To Hampanakuppe Village of Kadal GP In Alur Taluk 


0.90 Rudresh MB 


TFC311218 Providing and sinking Hand pump borewell in 
Hampanakuppe East Ex village of Kadalu GP In Alur Taluk 


1.00 Rudresh M B 


Cabinet sub committee not approved Providing Energisation To 
Kiragadalu Village of Kadalu GP In Alur Taluk 


1.41 


CESCOM ALUR 


Cabinet sub committee not approved Providing and Sinking Borewell 
ToThuruganahatli (Mantikoppaltu) Village of Kadal GP In Alur Taluk 


0.86 Rudresh MB 


Providing and Sinking Borewell to Kodagihalli Déep cutting village of 


KANATHUR Kanathur GP in Alur thatluk 


KANATHUR 


0.86 Rudresh M 8 


Providing pipeline to Nakalagodu koppalu village of Kanathur GP in Alur 
thaluk 


1.00 Prakash SN 


TFCZPO60418 Flushing and deepening of borewell in Nakaigudu 


0.30 Rudresh M B 


Completed 


- Completed 


Completed 


Completed 


Completed 


Completed 


Completed 


Completed 


Name of the Contractor 


MADABALU extension village of Madabalu GP In Alur Taluk 


Name of the work Est Cost. 
Providing and Sinking Borewell to Thogaranahalli Janatha Colony village 0.85 Rudresh MB 
of Kanathur GP in Alur thaluk 
[ ಮ R 2.40 HD MuktheshkumaF | Co plred 
TFC311218 Providing Pump house, Pump Motor and Pipline to and K P Renukumar 
Thogarahalli JHC village of Kanathur GP In Alur Taluk 
64 (TFC311218 Providing and Sinking Borewell to MWS Scheme in Adibailu 090 Rudresh M B Completed 
Village of Karagodu GP In Alur Taluk 
idi inking B ll to PWS S: i jali 
65 TFC311218 Providing and Sinking Borewell to cheme in Hanjalige 090 Rudresh M B Completed 
JHC Village Karagodu GP In Alur Taluk 
66 Providing Pumphouse Pump Motor and pipeline to Karagodu old 2.00 Kantharaju Completed 
KARAGODU village of Karagodu GF in Alur thaluk 
Cabinet sub committee not approved Providing Energisation To CESCOM ALUR Completed 
KARAGODU Kodagathavally Village of Karagodu GP In Alur Taluk 
Fore —_— - TE 
68 'TFCZPO60418 Providing Additional Gl pipes to MWS borewell in 035 kantharaju Completed 
f KARAGODU Kodagathavalli village Karagodu GP in Alur taluk 
69 Cabinet sub committee not approved Providing and Sinking Borewell Rudresh M 8 Completed 
KARAGODU To Kadubhaktaravally Village of Karagodu GP In Alur Taluk 
70 [TFCZPO60418 Providing pipeline and Construction of Cistern in Raghu Completed 
KARAGODU Kadubhaktaravally village in Karagodu GP in Alur taluk 
TFC311218 Flushing and deepening of MWS borewell in Nagavara 
71. Rudresh M B Completed 
ALUR KARAGODU village of Karagodu GP In Alur Taluk res p 
TFC311218 Providing and Sinking Borewell to MWS Scheme in - 
72 - Rudresh MB Completed 
ALUR KARAGODU Neragalale Anekadu Village of Karagodu GP In Alur Taluk u pe 
73 Cabinet sub committee not approved Providing Energisation To CESCOM ALUR Completed 
ALUR KARAGODU Purabyaravanahalli Village of Karagodu GP In Alur Taluk . 
34 (TFC311218 Providing and Sinking Borewell to MWS Scheme in Rudresh M B Cornpleted 
KUNDUR Bilagaravalli Village of kundur GP In Alur Taluk 
75 Providing and Sinking Borewell to Devihalli village of Kundur GP in Alur 0.80 y 8 Kumaraswamy Completed 
ALUR thaluk _ 
TFC311218 Providing and Sinking Borewell to MWS Scheme in Kundur 
76 0.90 Rudresh M 8 Completed 
Village of kundur GP in Alur Taluk ಬರres ll 
77 Providing and Sinking Borewell to Sanenahafli village of Kanathur GP in 0.86 Rudresh M 8 Completed 
ALUR Alur thaluk 
TFCZPO60418 Flushing and deepening of borewell in G Belluru viltage in ] 
78 0.35 Rudresh M 8 Completed 
JALUR MADABALY _ |Madabalu GP in Alur tatuk (HH 10} ures pe 
79 Providing and Sinking Borewell to Bilagavalli village of Madabalu GP in 0.85 Rudresh M B Completed 
ALUR MADABALU Alur thatuk 
TFC311218 Providing and Sinking Borewell to MWS Scheme in N 
80 . Rudresh MB C let 
ALUR [aoa Bilagavalli Village of Madabalu GP In Alur Taluk 0.90 ures ompleted 
Cabinet sub committee not approved Providing Energisation To 
81 . CESCOM ALUR ESCOM ALUR E M ALUR 
ALUR MADABALU Karjuvally Village of Mallapura GP In Alur Taluk 180 C U CESCO 
idii ing Ci Madanahalli . » 
TEC311218 Providing and Constructing Cistren to Madanahalli 050 Sampathkumar Completed 


— - 
G.P - Name of the work Est Cost. | Name of the Contractor 
TFCZPO60418 Flushing and deepening of MWS borewell in Megatavalli 
; |. Rud Completed 
| MADABALU _ [village in Madabalu GP in Alur taluk 0.35 udresh M 8 
TFC311218 Providing and Sinking Borewell to MWS Scheme in 
84 7 Rudresh M B Completed 
| JALUR MADABALU _ [Thippapura village of Madabalu GP In Alur Taluk 0.70 ucres 
i F - F 
TFCZPO60418 Flushing and deepening of Handpump borewell in 
I 85 A |. R B Completed 
ALUR MAGGE Bekkadi village in Magge GP in Alur taluk 0.30 udresh M p 
86 Providing Pumphouse, Pump Motor and pipeline in Bettahalli JHC 1. AK Somaraju Kantharaju Completed 
ALUR MAGGE village of Magge GP in Alur thaluk 
87 Providing and Sinking Borewell to Datur village of Magge GP in Alur 0.85 YB Kumaraswarmy Completed 
ALUR MAGGE thaluk 
Tr FR PS Ww ್‌ 
88 C311218 Providing and Sinking Borewell to MWS Scheme in 0.90 Rudresh M B NN completed 
ALUR MAGGE Badagikoppalu Village of Magge GP In Alur Taluk 
89 Providing and Sinking Borewell to Hadya koppalu village of Mallapura 0.85 ‘ [RudreshmB Completed 
ALUR MALLAPURA [GP in Alur thaluk 
0 Cabinet sub Committee not approved Providing and Sinking Borewell 0.0 Rudresh M B Completed 
ALUR MALLAPURA {To Harihalli Vilage of Mallapura GP In Aur Taluk 
SCP Revival Pws to Harihally village (CAP) of Mallapura GP in Alur Taluk - 
91 (Balance Amount Work Scheme ID No 0005219203 SCP Revival Pws to 0.66 Vijayakumar Completed 
ALUR MALLAPURA Harihally village (CAP) 2012 13) 
92 Cabinet sub committee not approved Providing Energisation To 01 CESCOM ALUR Completed 
ALUR MALLAPURA  |Hyaragalale Village of Mallapura GP In Alur Taluk 
TFCZPO60418 Providing Pipeline and Cistern in Hydur village in 
93 : R: T Raghunath KT Completed 
[suspure Mallapura GP in Alur taluk 0:60 aghunath K W p 
94 Cabinet sub committee not approved Providing Energisation To Kadlur 0.24 CESCOM ALUR Completed 
MALLAPURA  |koppalu Village of Mallapura GP In Alur Taluk - 
95 (TFC311218 Providing and sinking Hand pump borewell to Kaganur 1.10 Rudresh M B Completed 
MALLAPURA [village of Maltapura GP In Atur Taluk 
GOK Providing pipeline From Kadlur koppalu towards Kithagere and 
96 - 4.0 1S N Prakash S N Prakash Completed 
MALLAPURA [oe village of Mallapura GP in Alur thaluk 0 R 
97 Providing and Sinking Borewell to Kitthagere Extn village of Mallapura 0.90 Rudresh M B Completed 
MALLAPURA [GP in Alur thaluk 
98 Repairing of Existing 50000 Itc capacity OHT at mallapura village of 2.00 Yusuf BA ‘ Completed 
MALLAPURA ‘|Mallapura GP in Alur thaluk 
GOK SCP Providing and sinking Borewell and pipeline to Mutthige 
99 § Rudresh MB Completed 
MALLAPURA [village of Mallapura GP in Alur thaluk 234 ures p 
TFC311218 Providing and sinking Hand pump Borewell to Adinamanti 


1.00 Rudresh M B Completed 


PALYA village of Palya GP In Alur Taluk 
TFC311218 Providing Pump house, Pump Motor and Pipline to M.H 250 Kantharaju SN Prakash Completed 
PALYA Pura village of Palya GP.In Alur Taluk 


Nadhiningayya 


Completed 


Compteted 


Completed 


Rudresh MB 


N Providing and Sinking Borewell to Singapura Colony village of Palya GP 0.80 


Rudresh MB 
in Alur thaluk 


” 1.00 
PALYA Providing pipeline to Vidyanagara village of Palya GP in Alur thaluk 
TEC311218 Providing and sinking Hand pump borewell to High school 100 
ಪ್ರ PALYA in Palya village of Palya GP In Alur Taluk - 


S\.No Name of the work Est Cost. Name of the Contractor Rema. 
i 
105 2.20 Doreswamy BN Compld. -d 
F —_ FT 
106 Mk C311218 Providing Pump house Pump Motor and Pipline to 2.50 Kantharaju SN Prakash Completed 
Singatagere village of Palya GP In Alur Taluk 
107 Providing and Sinking Borewell to Bellavara village of Thalur GP in Alur 0.90 Rudresh M B Completed 
thaluk 
108 TFC311218 Providing Pump house Pump Motor and Pipline to 1.60 Kantharaju H D Mukthesh kumar Completed 
ALUR Bellavara Kurabara koppalu village in Talur GP in Atur Taluk 
109 Cabinet sub committee not approved Providing and Sinking Borewell 1.00 Rudresh MB Completed 
ALUR TALUR To C kanagalu Village Near Highschool of Thalur GP In Alur Taluk 
110 TFC311218 Providing and Constructing Cistren to gowlaktte village in H D Mukthesh kumar] Completed 
ALUR TALUR Talur GP In Aiur Taluk 
111 Providing and Sinking Borewell, Pumphouse, Pump Motor and pipeline Rudresh M B Ranghaswamy, KP Completed 
ALUR TALUR to Haluvalli o1d village of Thalur GP in Alur thaluk Renukumar 
112 Providing Pumphouse, Pump Motor, pipeline and cistern to Haluvalli Kantharaju Ranghaswamy Completed 
ALUR TALUR HRP Colony village of Thalur GP in Alur thaluk 
113 Cabinet sub committee not approved Flushing and deepening of Rudresh M B Completed 
ALUR TALUR Borewell in Hunase Village of Thalur GP In Alur Taluk 
pre RE ; F 
114 TFC311218 Providing and Sinking Borewell to PWS Scheme in Hunase 0.90 Rudresh M B Completed 
ALUR TALUR Village of Talur GP In Alur Taluk 
115 TFC2P060418 Flushing and deepening of borewell in Hunase village in 030 Rudresh M B ) Completed 
ALUR TALUR Talur GP in Alur taluk 
- - dine Pincline T 
116 Cabinet sub committee not approved Providing Pipeline To Jannapura 059 HE Jaypal Completed 
ALUR TALUR Village of Thatur GP In Alur Tatiuk 
TFCZPO60418 Flushing and deepening of-borewell in Kalkere village in 
117 .40 Rud M Completed 
ALUR [us Talur GP in Alur taluk 0.4 udresh MB pete 
— ್‌ King 
118 Cabinet sub committee not approved Providing and Sinking Borewell 078 Rudresh M B Completed 
ALUR TALUR To Kuppe hosahalli Village of Thalur GP In Alur Taluk 
119 FCZP060418 Providing pipeline and Construction of Cistern in kuppe, 230 Kantharju yusif BA Completed 
TALUR hosahalli village in Talur GP in Alur taluk 
120 Cabinet Sub committee not approved Providing Energisation To 237 CESCOM ALUR Completed 
ALUR TALUR Madagere Village of Thalur GP In Alur Taluk N 
[GOK PROVIDING BOREWELL AND PIPELINE EXTENSION TO 
K YB KIRAN 
ARKALGUD |AGRAHARA AGRAHARA HIGH SCHOOL (2018 19) | 1.00 [KUMARSWAMY AC Completed 
SDP PROVIDING MWS BOREWELL AND PIPELINE IN AGRAHARA 
RKA HARA MAR YYB WDANK 
ARKALGUD AGRA [VILLAGE NEAR SAMUDHAYA BHAVANA (2018 19) K SWAM REGO Completed 
SDP PROVIDING PUMP MOTOR IN BELIKARPURVALLY VILLAGE JNANENDRA 
ARKALGUD RO DNS PIPELINE EXTENSION TO DODDAHALL VILLAGE 100 | KIRANAC Completed 
125 ARKALGUD AGRAHARA SDP PROVIDING BOREWELL TO DODDAHALLY VILLAGE (2018 19) 0.60 KUMARSWAMY YB Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
ARKALGUD [acratamA DoDD. LLY VILLAGE (2018 19) N 0.80 INAGARAJU B Co ed 
ARKALGUD [AGRAHARA LAGE (2 0 ರ AND PIPELINE EXTENSION TO MUGLUR 100 [KUMARSWAMY YB DINESH MS» - | Completed 


Sl.No TC Taluk G.P Name of the work Est Cost. Name of the Contractor Remarks 
3 Css [ii TES SES [or 
129 ARKALGUD |AGRAHARA SOND iid ha Ces ¥ILAGENEAR 085  |KUMARSWAMY YB 
130 ARKALGUD JAGRAHARA A bs ER mi 085  [|KUMARSWAMYYB 
131 ರ [ALADAHALLI FEN AND PIEELINE EXTENSION.IN ALADA 1.50 SK MAJANATHA 
132 ARKALGUD JALADAHALLI ee MA HANDEUME.TO BASAVANAHALLY VILLAGE 045  |KUMARSWAMY YB 
133 ARKALGUD [ALADAHALLI pe PE VALLEY KOPFALU (NEAR 080  [|KUMARSWAMY YB 
134 ARKALGUD [ALADAHALLI [SDP PROVIDING HANDPUMP TO KELAGALALE VILLAGE (201819) 085  |KUMARSWAMY YB , Completed 
135 ARKALGUD [ALADAHALLI |SDP PROVIDING HANDPUMP TO MUSAVATHUR VILLAGE (2018 19) 0.85 ; : BK MAIJAGOWDA | Completed 
136 ARKALGUD JALADAHALLI iret ene bli br ಸ 080  [NAGARAUB 
137 ARKALGUD [BANNUR EEL INE ETERNAL ENG AND 200 [KUMARSWAMYYB 
138 ARKALGUD |BANNUR DG ol ELLAME: “NEAR: EP 0.80 KUMARSWAMY YB Completed 
139 ARKALGUD |BANNUR PROVIDING HANDPUMP TO ANTHONY NAGARA (2018 19} 0.80 KUMARSWAMY YB Completed 
140 ARKALGUD |BANNUR PR Ethie PE IN 080  |KUMARSWAMYYB Completed 
141 ARKALGUD |BANNUR CT Le MH HANDEUMPTOBELLAME 080  |KUMARSWAMYYB Completed 
142 ARKALGUD [BANNUR DF Hy pepe ಸ (MARIYANAGARA) 0.70  |KUMARSWAMY YB Completed 
143 ARKALGUD RANNT TR ಮ ಖಿ A er BETIAGALALE «IN. ೧80 KUMARSWAMY YR Completed 
144 ARKALGUD |BANNUR TIFELINE5 TO DODDABOMMENA 120  |KUMARSWAMY YB Completed 
145 ARKALGUD [|BANNUR Hae ನ ಗ SANIUEMALAIN 0.80 [KUMARSWAMY YB Completed 
ಸ ARDENT PROVIDING BOREWELL IN KURUBARA ABBUR VILLAGE (2018 ೫ TE 
TN ETN OTT ET ಸವಾ i 
148 ARKALGUD |BASVAPATNA ME ss hep UME TO 080  |MOHANKUMARMS Completed 
149 ARKALGUD |BASVAPATNA bb Ee WITH HANDPUMETOKANANA; 0.80  |MOHANKUMARMS Completed 
150 ARKALGUD |BASVAPATNA SEU ಕ PIPELINE EXTENSION N | 09 [NAGARAJUB SUIAY KUMAR | Completed 
ಜಿ NE ET sss | Compe 
152 Kiss ಗ i HANDPUMP NEAR: 0.80  [NAGARAUB Completed 
PR pe Cee Sens HANDPUMEP TO HANAGALU BESTGARE VILLAGE Go A ER Cpl 


S.No 


Name of the work 


Est Cost. 


Name of the Contractor 


remal.s 


154 DE BRI HD pd MN D PIPELINE EXTENSION IN 1.50  [KUMARSWAMY YB RAMESH Compil.d 
eC. 218 PROVIDING BOREW ELL WITH EANDPUMP TO KUMARSWAMY YB Completed 
156 ARKALGUD RO a 0) E EXTENSION TO HANEMARANA KIRANAC Completed 
157 ARKALGUD DE PVD We iy PIPELINE EXTENSION IN 185  JKUMARSWAMY YB KIRAN AC Completed 
ಇ ALC BROVIDNG PIPELINE EXTENSION TO SEEBARALEY VILLAGE ೦ : DINESH MS Completed 
enn ವಾ ವರಕನ SN ಸಾವ 
160 ARKALGUD |BYCHANAHAL] 0 _ ೨ ELINE EXTENSION IN BYCHANA HALLY | | ANANTHHT | Completed 
161 | ARKALGUD ಗ ಅಟ ವರ BOREWELL TO KUMARSWAMY Y B . | Completed 
2 RKALCUD Spe wROovIDiNG PIENE EXTENSION IN CHIKKAGAVANA HALLY SHOK HS Completed 
163 ARKALGUD [BYCHANAHAL] MLE 0 ಯ EXTENSION IN CHIKKANA HALLY 0.50 ANANTHHT Completed 
164 ARKALGUD OE (20 Mii PIPELINE TO DODDAGAVANA HALLY 2.50 ANANTHHT Completed 
165 ARKALGUD [BYCHANAHALI sbinet sub Commitee not approved ROD NS EN ECUATON 1.50 LOKESHB E | Work dropped 
166 ARKALGUD |BYCHANAHAL SATIN HANDPUMP TO 0.80  |KUMARSWAMY YB - Completed 
| RKALGUD ovonananaL]SDF PROVIDING 2 BOREWELL AND PIPELINE EXTENSION IN HETHA 0 [MOWAN KUMAR MS | PRATATA Completed 


GOWDANA HALLY VILLAGE (201819) 


168 


ARKALGUD 


BYCHANAHAL] 


'TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO HETHA 
GOWDANA HALLY VILLAGE (2018 19) 


'TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO HETHA 


INAGARAJU B 


Completed 


169 ARKALGUD  {BYCHANAHALL CO WDANA HALLY VILLAGE (2018 19) 0.80 INAGARATUB Completed 
Cabinet sub committee not approved PROVIDING BOREWELL TO 
170 ARKALGUD |BYCHANAHAL LIMUDDANA HALLY VILLAGE (2018 19) KUMARSWAMY YB Completed 
GOK PROVIDING HANDPUMP CISTERN AND PIPELINE TO 
YB ANANTHHT 
171 ARKALGUD |BYCHANAHAL] 1 1IMUDDAN LY VILLAGE (2018 19) KUMARSWAMY Completed 
PROVIDING CISTERN AND PIPELINE TO KALLIMUDDANA HALLY 
HHT 
172 ARKALGUD [BYCHANAHALY BBI CROSS VILLAGE (2018 19) ANANTI Completed | 
PROVIDING HANDPUMP TO KALLIMUDDANA HALLY JANATHA 
173 ARKALGUD  [BYCHANAHAL] C0 ony VILLAGE (2018 15) KUMARSWAMY ¥ B Completed 
174 ARKALGUD [BYCHANAHAL ನ PROVIDING PIPELINE EXTENSION IN MARAVALALU VILLAGE ASHOK HS Completed | 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
175 ARKALGUD  |BYCHANAHALY ARAVALALU VILLAGE (2018 15) 0.80 [KUMARSWAMY YB Completed 
Cabinet sub committee not approved PROVIDING BOREWELL TO 
| RA. 
176 ARKALGUD |CHIKKA HALL] TDAROOR VILLAGE (2018 19) INAGARAIUB Completed 
177 ARKALGUD |CHIKKA HALL] Es A NDPUMP TO BIDAROOR VILLAGE NEAR SCHOOL KUMARSWAMY Y B Completed 
TTFC3 11218 PROVIDING BOREWELL WITH HANDPUMP TO BIDAROOR 
178 ARKALGUD |CHIKKA HALL] AR APPANI HOUSE (2018 15) MOHAN KUMARM S Cog 
179 ARKALGUD |CHIKKA HALLJPROVIDING HANDPUMP TO CHIKKA HALLY VILLAGE (2018 19) KUMARSWAMY YB N " Completed 


Sl.No Taluk G.P Name of the work Est Cost. Name of the Contractor Remarks 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO VENKATE 
( ‘ompleted 
180 ARKALGUD [CHIKKA HALL [GOWDANA KOPPAL VILLAGE C018 15) 0.80 IKUMARSWAMY Y B Comp 
PROVIDING HANDPUMP TO HIREHALLY VILLAGE NEAR KONANUR. 
OWDA C ted 
181 ARKALGUD |CHIKKA HALL HOLE BEEDI (2018 19) 0.80 | BELUREG Complete: 
182 ARKALGUD [CHIKKA HALLJPROVIDING HANDPUMP TO LAKKANA HALLY VILLAGE (2018 19} 0.80 KUMARSWAMY Y B | Completed | 
Cabinet sub committee not approved PROVIDING BOREWELL TO c | 
ompleted 
183 ARKALGUD DopDanzvvA Cab sub e KAVAL(BOLAGUDDA) VILLAGE (2018 19) 070 |NAGARAJUB Pp 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP NEAR 
( leted 
184 ARKALGUD DopdABEA ARSIKATTE TEMPLE C018 19) 0.80 KUMARSWAMY YB Comp 
185 ARKALGUD [popoassv PROVIDING BOREWELL TO DADADA HALLY VILLAGE (2018 19) 0.70 KUMARSWAMY Y B Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
( Completed 
186 ARKALGUD |DODDABEMMA QDDABEMMATHI VILLAGE (201% 1 9 0.80 NAGARAJUB p 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO HENNUR 
‘ompleted 
187 ARKALGUD [DODDABEMMA] CIGALALE VILLAGE (2018 15) 0.80 [NAGARA B Comp 
188 ARKALGuD [DopDaBemMA SOK PROVIDING BOREWELL AND PIPELINE TO LINGADAHALLY 130 |KUMARSWAMY YB CHANDANSK | Completed 
VILLAGE (2018 19) 
‘SDP PROVIDING PIPELINE EXTENSION IN MALLAPPANALLY 
LOKESHBE leted 
189 ARKALGUD |DODDABE VILLAGE (2018 15) 1.00 S Complete: 
190 ARKALGUD [DODDABEM ಸರ PROVIDING BOREWELL IN PEMMANA HALLY VILLAGE (2018 085  JKUMARSWAMYYB Completed 
191 ARKALGUD [DODDAMAGGH PN BOREWELL AND PIPELINE TO BARGURU VILLAGE 300  [KUMARSWAMY YB LOKESH BE Completed 
‘ace TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
) Completed 
192 ARKALGUD [DODDAMAGGE cK AMAGGE NEAR ESHWAR TEMPLE (2018 19 | 0.80 NAGARAJU B ‘omp! 
GOK PROVIDING BOREWELL AND PIPELINE EXTENSION TO 
DINESHMS leted 
193 ARKALGUD {DODDAMAGOE P ODDAMAGGE VILLAGE NEAR HOSPIZAL (2018 1 5) | 1.00 KUMARSWAMY Y B 1) Complete: 
SDP PROVIDING BOREWELL, CISTERN, PUMPHOUSE, PUMP MOTOR 
R , } R 
194 | ARKALGUD |DODDAMAGOH Plpzy NE EXTENSION AND WATER SUPPLY TO GOVT SCHOOL KUMARSWAMY YB SUJAY KUMAI Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
AMA Completed 
195 | ARKALGUD [poppavacs DODDAMAGGE VILLAGE (2018 19) NAGARAJU B p 
196 | - ARKALGUD PROVIDING HANDPUMP TO MADIHALLI VILLAGE (2018 19) [KUMARSWAMY YB Completed 
SDP PROVIDING PUMP MOTOR, PIPELINE EXTENSION IN GANGOOR | Completed | 
HOKHS leted 
5 mcs [onc RET |] ಮಾ 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
- let 
198 ARKALGUD |GANGOOR (GANGOOR VILLAGE (2018 15) 0.80 INAGARAJUB Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO GANGOOR 
199 ARKALGUD |GANGOOR VILLAGE (2018 19) 0.80 MOHAN KUMARMS Completed 
200 ARKALGUD [Gangoon [GOK PROVIDING PIPELINE EXTENSION IN HAMPAPURA VILLAGE 200 suaY KUMAR | Completed 
K (2018 19) 
201 ARKALGUD |GANGOOR [SDP PROVIDING HANDPUMP. TO HAMPAPURA VILLAGE (2018 19) 0.80 SUJAY KUMAR | Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
202 ARKALGUD |GANGOOR | OGIHOSAHALLY VILLAGE (2018 19) 0.80 MOHAN KUMARMS NN Completed 
203 ARKALGUD [oansaucun PROVIDING HANDPUMP TO ANNIGANA HALLY VILLAGE (2018 19) 0.80 KUMARSWAMY Y B AN Completed 
SDP PROVIDING PWS OHT REPAIR AND PIPELINE EXTENSION IN 
" JAY KUMAR 
204 ( J [awsaucun [ANNIGANA HALLY VILLAGE (2018 19) | 3.00 SU. UMA Work dropped 
PROVIDING HANDPUMP TO BASAVANA HALLY VILLAGE NEAR. 
. , j 
205 ARKALGUD *|GANJALGUD [3 4 RADOOR SOMANNA HOUSE (2018 19XHTH 14) | 0.80 KUMARSWAMY YB Completed 


remll.s 


SIL.No Taluk G.P Name of the work Est Cost. Name of the Contractor 
SDP PROVIDING PIPELINE EXTENSION IN BASAVANA HALLY { 
ARI AN. .60 ERAIAHA Illa 
206 KALGUD |GANJALGUD | OpPAL VILLAGE (201819) 0 Comp I d 
(Cabinet sub committee not approved PROVIDING PUMP MOTOR WORK 
7 . SUJAY KUMAR | C 
20 ITO BASAVANA HALLY KAVAL(B) VILLAGE (2018 19 1.00 ompleted 
208 SDP PROVIDING HANDPUMP TO GANJALGUD VILLAGE NEAR 085 MOHAN KUMAR MS Completed 
IBASVESHWARA TEMPLE (2018 19) 
SDP PROVIDING CISTERN PUMPMOTOR AND PIPELINE EXTENSION 
00 ANANTHHT 
209 ARKALGUD IN UPPARA KOPPAL VILLAGE (2018 19) 20 * | Completed 
210 ARKALGUD [GANJALGUD PROVIDING PIPELINE EXTENSION TO HARADOOR VILLAGE (2018 520 ANANTH HT Completed 
Cabinet sub committee not approved PROVIDING BOREWELL AND 
. MS ANANTHHT 
211 ARKALGUD |GANJALGUD | pELINETO OORP VILLAGE (2018 19) 1.40 MOHAN KUMAR Completed 
212 ARKALGUD |GANJALGUD NN PROVIDING HANDPUMP TO HARADOOR PURA VILLAGE (2018 6.85 ‘| MOHAN KUMAR MS Completed 
213 ARKALGUD |GANJALGUD PE PIPELINE EXTENSION IN KESHAVAPURA VILLAGE 0.50 SUJAY KUMAR | Completed 
Cabinet sub committee not approved PROVIDING BOREWELL TO 
. K MS 
214 ARKALGUD |GANJALGUD | OODANA HALLY VILLAGE (2018 19 0.50 MOHAN KUMAR Completed 
SDP PROVIDING PIPELINE EXTENSION IN MOODANA HALLY 
- ANANTHHT 
215 ARKALGUD |GANJALGUD VILLAGE (2018 19) 1.00 Complcted 
SDP PROVIDING PIPELINE EXTENSION FROM MUDDANA HALLY TO 
. ANANTHHT 
216 ARKALGUD  [GANIALGUD [rzgHAvAPURA VILLAGE (2018 15) 120 | Completed 
SDP PROVIDING HANDPUMP AND PIPELINE EXTENSION IN 
. YB WDA C 
217 ARKALGUD |HANDRANGT [piga, IY VILLAGE (201819 1.80 KUMARSWAMY BELUREGO' Completed 
SDP PROVIDING BOREWELL , HANDPUMP AND PIPELINE 
? » 5 IK SWAMY YB 
218 ARKALGUD  [HANDRANGI (7 yTENsIoN IN HANDRANGI VILLAGE (2018 15) 250 UMAR: 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
B 
219 ARKALGUD HANDRANGI VILLAGE (2018 19) | 0.80 [KuvARswaMY Y Completed 
220 ARKALGUD |HANDRANGI [SDP PROVIDING HANDPUMP TO HEGGATHOOR VILLAGE (2018 19) [xumanswaMY YB Completed 
SDP PROVIDING HANDPUMP AND PIPELINE EXTENSION IN 
B AKSHAY MA 
221 ARKALGUD KESAVATHUR. VILLAGE (2018 15) [kuwaRswaMY Y Completed 
222 ARKALGUD PROVIDING HANDPUMP TO SABBATHI VILLAGE (2018 19) KUMARSWAMY Y B Completed 
PROVIDING BOREWELL AND PIPELINE EXTENSION IN HANYALU PRASANNA KUMAR 
B 
223 ARKALGUD VILLAGE (2018 19)(HH 28) INAGARAJU GOWDA Completed 
SDP PROVIDING BOREWELL AND PIPELINE EXTENSION IN 
RKA HAN RMS BELUREGOWDA 
224 ARKALGUD HANYALU KATYALU BARE VILLAGE (2018 19) MOHAN KUMA DAC | Completed 
[Cabinet sub committee not approved PROVIDING BOREWELL TO 
225 ARKALGUD IMALLAPURA VILLAGE (2018 19) Completed 
SDP PROVIDING BOREWELL AND PIPELINE TO MALLAPURA SWAMYGOWDA 
226 ARKALGUD VLLAGE (01 19) MOHAN KUMAR MS HAMPAPURA Completed 
SDP PROVIDING BOREWELL, HANDPUMP AND PIPELINE 
N HAN M AKSHAYMA 
EXTENSION IN SOMPURA VILLAGE (2018 19) MOHAN KUMAR M S Completed 
PROVIDING BOREWELL AND PIPELINE TO ATHNI 
GUNDEGOWDANA KOPPALU VILLAGE (2018 19) (HH 17) ANANTH HT Completed 
Sor PROVIDING HANDPUMP TO BOLAKYATHANA HALLY VILLAGE. MOHAN KUMAR MS | Completed 
Cabinet sub committee not approved PROVIDING BOREWELL TO | 4 
BORANA HALY VILLAGE (2018 19) 0.60 MOHAN KUMAR M $ R Co ed 
\RKALGUD [HEBBALE | pr PROVIDING PIPELINE EXTENSION IN BORANA HALY VILLAGE | 070 | ASHOK HS Completed 


Sl.No Taluk | G.P | Name of the work  EstCost. Name of the Contractor Remarks 
್ನ Cabinet sub committee not approved PROVIDING PUMP MOTOR WORK JNANENDRA' | 
RKA LE I 
232 ARKALGUD: HEBBA TO BESTHARA KOPPALU VILLAGE (2018 19) 00 PRASAD Completed 
233 ARKALGUD |HEBBALE PAA PIPELINE EXTENSION IN HEBBALE KOPPALU VILLAGE 200 SUJAY KUMAR | Completed 
SDP PROVIDING HANDPUMP NEAR COLLEGE AND PIPELINE 
; ASHOK 
234 ARKALGUD |HEBBALE EXTENSION IN HEBBALE VILLAGE (2018 19 2.50 MOHAN KUMARM S || astoxss | Completed 
pr ARkALGuD [mensalg  |[TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO HEBBALE TN Eee SEE 
VILLAGE (2018 19) a 
236 ARKALGUD |HEBBALE [SDP PROVIDING HANDPUMP TO HOLE KOPPALU VILLAGE (201819) 085 | MOHANKUMARMS Completed 
GOK PROVIDING PIPELINE EXTENSION FROM HULLANGALA 
I A s ted 
247 AATGUD [MEBBATE | AGETOCHIKKANAHALLY JAGDISH HOUSE 018 15) 150 SHOR Conplete 
238 ARKALGUD [ieppars SDP PROVIDING HANDPUMP TO HULLANGALA VILLAGE (2018 19) 0.85  |MOHANKUMARMS Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
1 
239 | ARKALGUD  [HEBBALE J PNCHENA TALI Mace al 080  |KUMARSWAMY YB Completed 
Cabinet sub committee not approved PROVIDING BOREWELL TO c 
( mpleted 
240 | ARKALGUD [HEBBAL {ANS NARMS ADE gy) 0720  [KUMARSWAMY YB ‘omp 
SDP PROVIDING PIPELINE EXTENSION IN NARASINAKUPPE 
EB RAIAHA leted 
242 ARKALGUD JHEGGADIHALU ಹ Es PIPELINE BXTENSIONIN ALLAPATNA; VILLAGE | 1.00 ANANTHHT Completed 
SDP PROVIDING HANDPUMP AND PIPELINE EXTENSION IN 
RKA HE p ANANTHHT Completed 
243 ARKALGUD GGADIHALL , ipyGOWDANA HALLY VILLAGE (2018 15) | 125 Op 
SDP PROVIDING BOREWELL AND PIPELINE EXTENSION TO 
244 ARKALGUD |HEGGADIHALL| [GUMBALAPURA VILLAGE (2018 19) 1.80 KUMARSWAMY YB Completed 
SDP PROVIDING PIPED WATER SUPPLY 30,000 LITRE (ORT TO 5 
” SUJAY K R - 
245 ARKALGUD  [HEGGADIALL] SN DIEALLY Vi AGE Gl) 8.00 UMA Completed 
ARKALGUD [HEGGADIMALL ಗ Ns PIPELINE EXTENSION IN MUDUGANOOR VILLAGE 1.00 BELUREGOWDA C | Completed 
SDP PROVIDING CISTERN, PUMPMOTOK AND PIPELINE INANENDRA 
JHE ಟ್ಟ Co! e! 
ARKALGUD GCADIHALT Fy TENSION IN MUDUGANUR KAVAL VILLAGE (201819) ತಿನ | PRASAD mpleted 
PROVIDING BOREWELL PUMP MOTOR AND PIPELINE TO 
A SUJAY KUMAR leted 
248 ARKALGUD [HOLALAGODY [pp RMACHAGOWDANATAILY VILAGE Gee HL) | 280  |KUMARSWAMY YB K Comple 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO ್ತ 
349 AREALGUD, [iouALAcopu [ABBURMACHAGOWDANAHALLY NEAR NINGARAJANNA HOUSE ೧80 COMpItd 
y (GOK PROVIDING BOREWELL PUMPMOTOR AND PIPELINE TO 
250 ARKALGUD [tor.aLAcopu oT 2.50 Completed 
251 ARKALGUD {HOLALAGODU |SDP PROVIDING HANDPUMP TO GERUKUPPE VILLAGE (2018 19) 0.85  [KUMARSWAMYYB Completed 
252 ARKALGUD [HOLALAGODU ಹ MANDEUME.TO HOLALAGODD VILLAGE, (2018119) (HH. 085  |KUMARSWAMYYB SE Completed 


SDP PROVIDING HANDPUMP AND PIPELINE EXTENSION IN 
HOLALAGODU LAKSHMIPURA VILLAGE (2018 19) 


ARKALGUD [HOLALAGODU 1.85 KUMARSWAMY YB 


Completed 


ARKALGUD |HOLALAGODU 


PROVIDING HANDPUMP TO KAKODANA HALLY VILLAGE (2018 i9} | 0.85 [komarswavy YB 


HOLALAGODU |PROVIDING HANDPUMP TO KOLLANGI VILLAGE (2018 19) (HH 17) 0.85 


KUMARSWAMY YB 


HOLALAGODU | GOK PROVIDING HANDPUMP TO LAKSHMIPURA VILLAGE (2018 19) 0.85 


* | HOLALAGODU |SDP PROVIDING HANDPUMP TO SOMAPURA VILLAGE (2018 19) 0.85 


Completed 


Completed 


KUMARSWAMY YB ಗ್‌ Completed 


KUMARSWAMY YB 


Completed 


feral 


Compil ad 


Est Cost. Name of the Contractor 


Name of the work 


KIRANAC 


HONNAVALLY 


SDP PROVIDING HANDPUMP TO CHOLENA HALLY VILLAGE NEAR | 085 
MIDICHALAMMA TEMPLE (2018 19) 

SDP PROVIDING BOREWELL AND HANDPUMP IN HONNAVALLY 
VILLAGE (2018 19} 

'TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
HONNAVALLY VILLAGE (2018 19) 

TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO NAIGERE 
VILLAGE (2018 19) 
SDP PROVIDING PIPELINE EXTENSION IN RAGIBYCHANA 
KOPPALU VILLAGE (2018 19) 
Cabinet sub committee not approved PROVIDING BOREWELL TO 


MOHAN KUMARM S Completed 


259 HONNAVALLY 


KUMARSWAMY Y B Completed 


HONNAVALLY 


Completed 


261 ARKALGUD J|HONNAVALLY 


SANTHOSHC V Completed 


262 ARKALGUD |HONNAVALLY 


M M VEERUPAKESH| Completed 


163 ARKALGUD  JHULIKALLU  [pETTADA HALLY VILLAGE (2018 19) 
264 HULIKALLU HR NE ANDHANDPUMP INSBETTADA HALEY; [KUMARSWAMY YB Completed 
ಸ HUME EE HANDPUMP TO HULIKAL AD COLONY VILLAGE (2018 NE Completed 
266 ARKALGUD [HULIKALLU ben ದ IN HULIKALLUNAVAGRAMA KUMARSWAMY YB Completed 
267 :| ARKALGUD JHULIKALLU PA nie ot K be HUMASBLL: VILLAGE NEAR, Completed 
268 ARKALGUD [HULIKALLU ESET ರ bi 10 Completed 
HOLA BBONIENG ಸ MOTOR AND PIPELINE TO Completed 
HULIKALLU |TFC311218 PROVIDING BOREWELL TO KANIYAR VILLAGE (2018 19) Completed 
ES ie Comics 
TE EE Cours YB susan | Conpid 
[KADUVINAHO RNS pp oo RIPELINB EXTENSION IN. KUMARSWAMY YB PANDUKT Completed 
IKADUVINAHO: ne Ll 10 KUMARSWAMY Y B Completed 
ADORABLE KUMARSWAMY Y B Completed 
KADUVINAHO: ಮ HANDRUMP-TOKANTENAHALLY KAVAL VILLAGE: | 0.80 [|KUMARSWAMY YB Completed 
277 ARKALGUD KADUVINAHO; Cabinet sub committee not approved PROVIDING BOREWELL TO | 070 HS AShOK Completed 


RAMENA HALLY KOPPALU VILLAGE (2018 19) 
SDP PROVIDING PUMP MOTOR AND PIPELINE EXTENSION IN 
RAMENA HALLY VILLAGE (2018 19) 


278 ARKALGUD [kapuvrsano VENKATESHK S Completed 


279 ARKALGUD KADUVINAHON PROVIDING HANDPUMP TO VENKATESHA PURA {2018 19) (HH 17) 0.80 KUMARSWAMY YB Work dropped 
+ 
Fl GOK PROVIDING PIPELINE EXTENSION TO BASAVANA HALLY PRASANNA KUMAR 
280 ARKAI 1.8 
LGUD |KALENA aL] VILLAGE (2018 19) 0 GOWDA Completed 


I SDP PROVIDING PIPELINE EXTENSION , HANDPUMP TO 
381 &ಿ SUD:;, |KALENA: L JHALEKERALAPURA VILLAGE (2018 19 


282 ARKALGUD |KALENA HALLYSDP PROVIDING HANDPUMP TO JITTENA HALLY VILLAGE {2018 19) 


[Moria KUMARMS PRABHAKARDH | Completed 


0.80 [vosan KUMARMS 


SDP PROVIDING PIPELINE EXTENSION , HANDPUMP TO 
BOREKOPPALU VILLAGE (2018 19) 


283 ARKALGUD |KALENAHAIL 1.80 [vonan KUMARMS 


SDP PROVIDING BOREWELL DEEPENING AND PIPELINE EXTENSION 


MOHAN KUMARMS 


KRISHNA B 


Name of the work Est Cost. Name of the Contractor Remarks 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
d 
[BOREKOPPALU VILLAGE (2018 19) ಹ Complete 
TFC311218 PROVIDING BOREWELL WITH HANDPUMPTTO 
I 
| 285 ARKALGUD [KALENA HALL] EKOPPAL NU CS 0.80 | Completed 
PROVIDING PIPELINE EXTENSION TO KALENA HALLY 
| Y KIRANAC d 
| 286 ARKALGUD |KALENAHALL VILLAGE (2018 19) 1.00 Complete: 
SDP PROVIDING PIPELINE EXTENSION NEAR JAGA HOUSE 
ARKA , f RABHAKAR DH 
285 LUD. HANDPUMP NEAR TO GP IN KALENAHALLY VILLAGE (2018 15) 2005 [MOHAN KUMAR MS | ¥ Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO KALENA 
) ( leted 
288 ARKALGUD  [KALENA HALL] py Vac 018) | 0.80  |MOHANKUMARMS Comp 
289 ARKALGUD [karnaLteN SDP PROVIDING BOREWELL IN HAROHALLY VILLAGE (2018 19) 0.10  [KUMARSWAMY YB Completed 
PROVIDING PIPELINE EXTENSION IN KATHIMALLENA HALLY 
SHEKARKS - Completed 
290 KATHIMALLEN[ ac ae) 1.50 p 
SDP PROVIDING BOREWEIL AND PIPELINE IN KATHIMALLENA 
SHEKAR KS Completed 
i VUirAGE ohis is) 150  [KUMARSWAMYYB plete 
TFC311718 PROVIDING BOREWELL WITH HANDPUMP TO 
- UMARS leted 
KATHIMALLENA HALLY AK COLONY (2018 19) 280: 1K WAMY YB Comple 
SDP PROVIDING HANDPUMP AND PIPELINE TO KYATHANA TALLY 
್ಥ d 
KATHIMALLEN VILLAGE (2018 19) 1.20 KUMARSWAMY YB Complete 
i i STNG PIPELINE EXTENSION IN MADAPURA VILLAGE 7 Te Cid 
SDP PROVIDING HANDPUMP AND PIPELINE EXTENSION WN 
SHEKARKS leted 
JearemaLLeN MUNDAGODU BARE COLONY VILLAGE (2018 19) 120, |KUMARSWAMY YB ik Comple 
[ariomaLLeN el PROVIDING HANDPUMP TO GUNDI KOPPALU VILLAGE (2018 0.85 KUMARSWAMY Y B Completed 
Cabinet sub committee not approved PROVIDING BOREWELL TO 
KATHIMAILEN pA nA HALLY KOPPALU VILLAGE (2018 19) 010, * , JKUMARSWAMY YB ) Completed 
Cabinet sub committee not approved PROVIDING BOREWELL TO d 
NATHMADIS er 0.10  |KUMARSWAMY YB Complete 
RE PROVIDING PIPELINE EXTENSION IN GOBBATI VILLAGE 018 ಗಾ sai | Ca 
KATTEPURA |PROVIDING HANDPUMP TO GOBBALIKAVAL VILLAGE (201819) 0.80 KUMARSWAMY YB Completed 
GOK PROVIDING HANDPUMP TO KATTEPURA VILLAGE NEAR 
KS [ANNARAIU 
[cam EEURA RS HOUSE AND PIPE3LINE EXTENSION FROM 200 |KUMARSWAMY. YB cH Compleled 
SDP PROVIDING PIPELINE EXTENSION IN MALLINATHA PURA 
) | UNATHSK 
[karreoima VILLAGE (2018 19 1.00 MAN. Completed 
ಸ್‌ PROVIDING HANDPUMP TO YALADA HALLY VILLAGE C018 EN ANTS ಪಾನ್‌ 
SDP PROVIDING BOREWELL, HANDPUMP AND PIPELINE 
» HAN KUMAR A 
EXTENSION IN BOODANOOR VILLAGE (2018 19) 200-4" MOHANIKUMAR MS, A 


IN KERALAPURA VILLAGE (2018 19) 


Completed 


TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 


Completed 


MANJUNATH SK 


KERALAPURA NEAR VIDYA GANAPATHI SCHOOL (2018 19) 080 MOHAN KUMARMS | 
SDP PROVIDING PIPELINE EXTENSION IN GOREDINNE VILLAGE 150 KUMARSWAMY Y B 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO HONNE vu 
GOWDANA KOPPALU VILLAGE (2018 19) 089 NAGA B 
309 ARKALGUD [KONANUR PROVIDING HANDPUMP TO KERE KODI VILLAGE (2018 19}(HH 0.80 KUMARSWAMY YB 


* 138) 


Completed 


Completed 


Completed 


Sl.No 


310 


VILLAGE (2018 19) 


311 


[KONANUR VILLAGE (2018 19) 


312 ARKALGUD |KONANUR 

313 ARKALGUD |KORATIKERE 
314 ARKALGUD J|KORATIKERE 
315 ARKALGUD J|KORATIKERE 
316 ARKALGUD J|KORATIKERE 


IKORATIKERE 


ARKALGUD 


KORATIKERE 


VILLAGE (2018 19) 


IVILLAGE (2018 19) 


VILLAGE (2018 19) 


VILLAGE {2018 19) 


MUDDANA HALLY VILLAGE (2018 19) 


Name of the work Est Cost. Name of the Contractor Rema. 

PROVIDING HAND PUMP AND PIPELINE EXTENSION TO RONANUR ME PSE CHANNARATU | Compl [3 
SDP PROVIDING HANDPUMPS AND PIPELINE EXTENSIONS IN WANTS ET Completed 
TFC311218 PROVIDING BOREWELL TO KONANUR NEAR 

[VIVERANANDA INANA MANDIRA (2018 19) 9.70 [sacar hs Completed 
SDP PROVIDING PUMP MOTOR AND PIPELINE TO KORTIKERE ಸ RANGASWAMY K7[ Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 

YY 

KORATIKERE MADIGERE VILLAGE (2018 19) | 080° SUMARSWAMY YB ; | Completed 
SDP PROVIDING HANDPUMP TO KORTIKERE KAVAL BARE ERT | Completed 
PROVIDING PIPELINE EXTENSION TO KOTEKRARPURAVALLY | SE Completed 
SDP PROVIDING PIPELINE EXTENSION IN KOTEKARPURAVALLY | EN 
SDP PROVIDING HANDPUMP AND PIPELINE EXTENSION IN ES CERES EREGOWDANK | Completed 


319 


ARKALGUD 


KORATIKERE 


SDP PROVIDING HANDPUMP AND PIPELINE TO KARIGOWDANA 
KOPPAL VILLAGE (2018 19) y 


320 


ARKALGUD 


ARKALGUD 


KORATIKERE 


Cabinet sub committee not approved PROVIDING BOREWELL TO 
INILVAGILU VILLAGE (2018 19) 


2.0 


KUMARSWAMY YB EREGOWDANK 


Completed 


"KRISHNA B 


KORATIKERE 


SDP PROVIDING HANDPUMP AND, PIPELINE TO NILVAGILU 
JAINANEYA KOPPALU VILLAGE (2018 19) 


EREGOWDA NK 


Completed 


Completed 


322 


ARKALGUD 


LAKKUR 


323 


ARKALGUD 


LAKKUR 


SDP PROVIDING HANDPUMP TO KERAGODU VILLAGE (201819) 


0 
0.70 
1.50 KUMARSWAMY YB | 
0.80 


MOHAN KUMARM S | 


Completed 


SDP PROVIDING PIPELINE EXTENSION IN LAKKUR VILLAGE (2018 
19) 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO LAKKUR 


1.50 


Completed 


19) 


] NK 

324 VILLAGE (2018 19) 0.80 MOHAN KUMAR MS Completed 
(GOK PROVIDING PIPELINE EXTENSION IN PADAVALA KOPPALU 

JAY K 

325 de 190 SUJAY KUMAR | Completed 

326 ARKALGUD |LAKKUR ಹ k ಲ HANDFUME-TO.MADHURANA HALLY NTLLAGE 0.80 - |MOHANKUMARMS | Completed 
SDP PROVIDING BOREWELL. PUMPMOTOR AND PIPELINE NANENDRA 

ತ ABKALGUD:, JLARKUR EXTENSIONS IN MADHURANA HALLY MALLIGE KOPPALU 300” | MOHANKUMARM PRASAD | Completed 
TEC311218 PROVIDING BOREWELL WITH HANDPUMP TO 

ARKA ; HAN RM 

ಸಿಪಿ LGUp IMADHURANA HALLY MALLIGE KOPPALU VILLAGE (2018 19) 080s MOHAN KUMAR MS Completed 
PROVIDING PUMPMOTOR AND PIPELINE EXTENSION IN ತ PRASANNA KOMAR | Comtcied 
SUBEDARANA KOPPALU VILLAGE (2018 19) 4 GOWDA p 

ಸ ERONIDNG PIPELINE EXTENSION TO BOBBAGALALE VILLAGE ಸ NS 
SDP PROVIDING HANDPUMP AND PIPELINE EXTENSION IN 

33 [BOBBAGALALE VILLAGE (2018 19) 200°. + |KUMARSWAMYY,B, Completed 

ಮ TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 2 

332 ARKALGUD |MALLIPATANA[ CT oe VEL AGE 018 19) 0.80  [NAGARATUB Completed 

SDP PROVIDING CISTERN AND PIPELINE EXTENSION IN DASANA 
Ww, 

333 ARKALGUD [MALLIPATANA[URA VILLAGE (2018 15) 1.20 RANGASWAMY K T| Completed 

SDP PROVIDING PIPELINE EXTENSION IN PARASANA HALLY _ 
; KRIS 
334 ARKALGUD JMALLIPATANA 2 2018 15) 0.80 | | HNAB 
335 arkaLGuD [MaLLipATANA[SOK PROVIDING BOREWELL TOMALLIPATANA VILLAGE (2018 075  [|KUMARSWAMY YB | * Completed 


Sl.No Taluk G:P Name of the work Est Cost. Name of the Contractor Remarks 
ನ ARKALGUD [MALLIPATANA ಖ್‌ EN PIPELINE EXTENSION IN MALLIPATANA VILLAGE ‘6b AKSHATM A Completed 
337 ARKALGUD |MALLIPATANA| ಗ PROVIDING HANDPUMP TO MARANA KOPPALU VILLAGE (2018 085s  [|KUMARSWAMY YB Completed 

— 
338 aRKaLguD |MarLipTaNa|SPP PROVIDING PIPELINE EXTENSION IN MANAJUR VILLAGE 1.50 AKSHAYMA | Completed 
2018 19) 
339 ARKALGUD |MOKALI SDP PROVIDING HANDPUMP IN MADIHALLY VILLAGE (2018 19) 0.85 KUMARSWAMY Y B Completed 
'TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO N 
340 ARKALGUD |MOKALI MADIHALLY VILLAGE C018 19) 0.80 IKUMARSWAMY Y B Completed 
341 ARKALGUD |MOKALI ನ ರ HANDPUMP TO SOMANALLY COLONY VILLAGE 0.85  [KUMARSWAMY YB ' Completed 
SDP PROVIDING PWS OHT REPAIR AND PIPELINE EXTENSION IN 
N SAMHUGOWDA 1 
342 ARKALGUD |RAMANATHPUI BILAGULI VILLAGE (2018 19 3.00 CNSAM Completed 
Cabinet sub committee not approved PROVIDING BOREWELL TO 
A | : : I 
343 ARKALGUD |RAMANATHP' [RAMANA KOPPALU VILLAGE (2018 19) 0.70 INAGARAJU B Completed 
P SDP PROVIDING BOREWELL HANDPUMP AND PIPELINE 
RKAL RAMANAT) | HAN LOKESH BE 
Eo ARKALGUD HPO Ex TENSIONS IN RAMANA KOPPALU VILLAGE (2018 19) 200: MORANKUMARMS OKE: Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP NEAR. 
345 ARKALGUD {RAMANATHPUI KUDLUR DODAMMA TEMPLE (0018 15) 0.80 MOHAN KUMARMS Completed 
Cabinet sub committee not approved PROVIDING BOREWELL TO 
- 346 ARKALGUD |RAMANATHP RAMANATHPURA VILLAGE (2018 19) 0.70 INAGARAJUB Completed 
PROVIDING PIPELINE EXTENSION TO RAMANATHPURA VILLAGE PRASANNA KUMAR 
347, ARKALGUD JRAMANATHP 2018 19) (HH 28) 4.00 GOWDA Completed 
SDP PROVIDING PUMP MOTOR AND PIPELINE EXTENSION IN INANENDRA 
348 ARKALGUD |RAMANATHPU) RAMANATHAPURA VILLAGE (2018 19) 1.50 PRASAD Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
349 ARKALGUD |RAMANATHPU| RAMANATHPURA NEAR BRIDGE (2018 19) 0.80 MOHAN KUMAR MS Completed 
'TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
350 ARKALGUD |RAMANATHP [RAMANATHPURA VILLAGE NEAR ISP SCHOOL (2018 19 0.80 MOHAN KUMAR MS Completed 
SDP PROVIDING PWS OHT REPAIR. AND PIPELINE EXTENSION IN 
A 
351 ARKALGUD |RAMANATHPU SIRADANA HALLY VILLAGE (2018 19 3.00 CN SAMHUGOWDA | Work dropped 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO SIRADANA 
N, 
352 ARKALGUD JRAMANATHPUL 1 y VILLAGE NEAR MATHA (G18 15) 0.80 MOHAN KUMARMS Completed 
R 
AREAL [RUDRAPATAN FHOVIDNG PIPELINE EXTENSION IN ANANDUR VILLAGE (2018 500 NACARAOE RSE Completed 
354 ARKALGUD [RUDRAPATANATFC311218 PROVIDING BOREWELL WITH HANDPUMEP TO ANANDUR 040 MOHAN KUMAR MS Completed 
VILLAGE (2018 19) 
PROVIDING CISTERN AND PIPELINE EXTENSION IN 
355 ARKALGUD JRUDRAPATANA A TAPURAVILLA GE (2018 19) (HH 18) 1.50 DHARANENDRA | Completed 
356 AKKALEUD, RUDRAPATAN pp ERS PIPELINE EXTENSION IN MATHIGODU VILLAGE Fo KIRANAC Completed 
357 ARKALGUD [RUDRAPATAN, _ rt PIPELINE EXTENSION IN MANAJUR VILLAGE 1.50 SANTHSHCV | Completed 
358 ARKALGUD |RUDRAPATANASPP PROVIDING PIPELINE EXTENSION IN VADDARA HALLY 1.50 AKSHAYMA | Completed 
VILLAGE (2018 19) 
SDP PROVIDING HANDPUMP TO BITTAGOWDANA HALLY KERE 
359 ARKALGUD [SANTHEMARUI , OD] VILLAGE (201 15) 0.85 IKUMARSWAMY YB Completed 
360 ex aLGuD [SANTHEMAR! . ಗ MANDPUMP TO BITTAGOWDANA HALLY VILLAGE 085  [KUMARSWAMY YB Completed 
5 Micuo [saxiThem ARU RE EXTENSION TO DADADA HALLY VILLAGE 0) RANA Completed 


SI.No Taluk Name of the work Est Cost. Name of the Contractor Remall.. 
362 ARKALGUD NS PRD ID Ne sone WELL WITH HANDPUMP TO DADADA 0.80  [|NAGARAUB Compl 1 
363 ARKALGUD SO NNT TAGE OO) PROVIDING PUMP MOTOR WORK 1.00 KIRANAC Completed 
364 ARKALGUD MA BOREWELI WITH HANDPUMP TO DUMMI 0.80  |KUMARSWAMYY B Completed 
3 RKALGOD | Sr PROVIDING HANDPOMP TOTLLA HALLY BARE VILLAGE (2018 oe [KOMARSWAMY TB Completed 
366 ARKALGUD NAAN Mi EXTENSION IN PARASANA HALLY 1.00 RANGASWAMY X T| Completed 
367 ARKALGUD GE le i EXTENSION IN SANTHEMARURU 1.00 | LOKESH BE Completed 
368 ARKALGUD POI218 PROVIDING Mer Ml HANDPUMP TO 0.40  [KUMARSWAMYYB | Completed 
370 ARKALGUD RON | Ke PIPELINE EXTENSION IN 150  [KUMARSWAMY YB MANIUNATHSK | Completed 
371 ARKALGUD CR MILLAGE 2018 MN PIPELINE EXTENSION IN 200  [KUMARSWAMY YB SUIAY KUMAR | Completed 
372 ARKALGUD WR pe NA WITH HANDPUMP TO 0.80  |KUMARSWAMYYB . | Completed 
373 ARKALGUD HOUSE(018 19) (3) TO SEEGODU VILLAGE NEAR MOGANNA 0.80  |KUMARSWAMYYB Completed 
374 arKaLGuD jsaraguru [DE CCD LADD 2018 15) AND PIPELINE EXTENSION IN 1.50 {KUMARSWAMY YB PANDUKT Completed 
375 ARKALGUD [SARAGURU [SDP PROVIDING PIPELINE TO SIDDAPURA VILLAGE (2018 19) 1.50 MANJUNATH SK | Completed | 
376 ARKALGUD |SARAGURU NN MN TO SIDDAPURA GATE VILLAGE NEAR 0.80  |KUMARSWAMYYB - Completed | 
377 ARKALGUD |SARAGURU oy PROVIDING BOREWELL IN SIDDAPURA GATE VILLAGE (2018 0.70  [KUMARSWAMYYB Completed 
378 ARKALGUD |TARIGALALE SDP PRONG PN EXTENSION IN CHANNIGARAYANA 200  |KUMARSWAMY YB BELUREGOWDA C | Completed 

| 379 ARKALGUD [TARIGALALE [SDP TRON ECE 08 19) EXTENSION IN 250  [KUMARSWAMY YB PANDUKT Completed 
380 ARKALGUD |TARIGALALE [PROVIDING HANDPUMP TO LAKSHMIPURA VILLAGE (2018 19) 0.90 [KUMARSWAMY YB Completed 
381 ARKALGUD |TARIGALALE RN Mh pp E EXTENSION IN 250  |KUMARSWAMY YB MANJEGOWDA MR| Completed 
382 ARKALGUD |TARIGALALE SD AGE 018] Me PIPELINE EXTENSION WN 200  |KUMARSWAMY YB SUJAY KUMAR | Completed 
383 ARKALGUD [TARIGALALE CS ROE KARAGALLU 0.80 - [KUMARSWAMY Y B Completed 
384 ARKALGUD [rancataL= ECS US RONG RE TO 0.80 |KUMARSWAMY YB Completed 
385 ARKALGUD [ranicArALE yu ? Dn PIPELINE EXTENSION IN GEREBORE VILLAGE 200  [KUMARSWAMY YB PANDUKT Completed 
386 ARKALGUD [rARIGALALE SDP OVID BORER ELL TOMAAPAHALTY pon NN 200  |KUMARSWAMY YB BELUREGOWDA C | Congated 
387 ARKALGUD [rARIGALALE SOP ROD OD 8) EXTENSION IN 200  |KUMARSWAMY YB . KRISHNAB Completed 


SI\No |" Taluk G.P Name of the work Est Cost. Name of the Contractor Remarks 
R s 'TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 
388 ARKALGUD [TARIGALALE [5 SUGODU SOMAWARA VILLA GE (001819) 0.80 KUMARSWAMY Y B Completed 
SDP PROVIDING BOREWELL, AND PIPELINE EXTENSION IN 
389 ARKALGUD J|TARIGALALE TARIGALALE VILLAGE (2018 19) 2.00 [KUMARSWAMY YB KRISHNA B Completed 
SDP PROVIDING PWS OHT REPAIR AND PIPELINE EXTENSION IN 
390 ARKALGUD |VADDARA sal [ANKANAYAKANA HALLY VILLAGE (2018 19) 3.00 Annegowda MK Work dropped 
391 ARKALGuD [vaDpaRA Hal]PROVIDING PIPELINE EXTENSION IN GOWRI KOPPALU VILLAGE 150 ERAIAHA Completed 
(2018 19) (HH 12) 
PROVIDING BOREWELL AND PIPELINE TO ANKANAYAKANA N 
ANTHOSHC V l 
392 ARKALGUD {VADDARA HAL Ly KAVAL VILLAGE (2018 19) 1.50 KUMARSWAMY YB SANTHOS Completed 
[SDP PROVIDING CISTERN AND PIPELINE EXTENSION IN 
K - HOSHC V 
393 ARKALGUD |VADDARAH, (CHOWDENAHALLY VILLAGE (2018 19) 1.10 SANTI Completed 
394 ARKALGUD | VADDARA HAl|TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO MARADI 080 KUMARSWAMY Y B Completed 
VILLAGE (2018 19) . 
SDP PROVIDING , PIPELINE EXTENSION IN MARADI COLONY TO 
SANTHOSHC V leted 
395 BYRAPURA VILLAGE (2018 19) 1.00 Comple! 
SDP PROVIDING PIPELINE EXTENSION IN SHAMBUNATHAPURA 
SANTHOSHC V 
396 VILLAGE (2018 19 1.20 THO Completed 
'TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO VADDARA 
" > ompl 
397 HALLY VILLAGE NEAR MAGAPPAGOWDA HOUSE (2018 19) KUMARSWAMY YB Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO ~- 
ARATU } 
398 [ADIKEBOMMANA HALLY VILLAGE (2018 19) 080 NAG B || Completed 
° PROVIDING CISTERN AND PIPELINE EXTENSION IN. 
. ANDAN SK d 
399 ARKALGUD [varus FO [AREMADANAHALLY VILLAGE (2018 15) 0.80 CH. Complete 
SDP PROVIDING CISTERN AND PIPELINE EXTENSION IN 
400 ARKALGUD |VUAPURA FO HOSAHALLY VILLAGE (01819) 0.80 CHANDAN SK Completed 
401 ARKALGUD | vtAPURA FoR]SPP PROVIDING CISTERN AND PIPELINE EXTENSION IN MUDIGERE 100 CHANDAN SK Completed 
VILLAGE (201819) 
PROVIDING CISTERN AND PIPELINE TO VIJAPURA FOREST (GANDHI i 
D. 
402 ARKALGUD | VIJAPURA rol AGAR) VILLAGE (2018 19) 1.50 CHANDANSK Completed 
SDP PROVIDING CISTERN AND PIPELINE EXTENSION IN 
RAIA 
403 ARKALGUD |VUJAPURA FO HULIKOPPALU VILLAGE (2018 19) 1.25 E HA Completed 
SDP PROVIDING CISTERN AND PIPELINE EXTENSION IN VHAPURA 
CHAN SK lete 
ARKALGUD  |VUAPURA FOR FOREST VILLAGE (2018 19) ” 1.20 DAN 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO VUAPURA 


ARKALGUD |VLIAPURA FO! 


FOREST VILLAGE (2018 19) 0.80 NAGARAJU B Completed 


TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO VIAPURA 
FOREST(MAVINAHALLA) VILLAGE (2018 19) 080 |NAGARATUB Completed 
TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO ANURU 


406 ARKALGUD {VUAPURA FOI 


ARKALGUD |YALAGATHAV, 


VILLAGE (2018 19) 0.80 KUMARSWAMY YB Completed 


ARKALGUD |YALAGATHAVASDP PROVIDING HANDPUMP TO IBBADI BARE VILLAGE (2018 19) 


0.85 KUMARSWAMY YB 


TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO IBBADI 


Completed 
VILLAGE (2018 19) Completed 
PROVIDING PIPELINE EXTENSION TO MALLITHAMMANA HALLY 


[VILLAGE (2018 19) (HH 20 1.00 BELUREGOWDA C | Completed 
'TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO 


MALLITHAMMANA HALLY VILLAGE (2018 19) 080 |KUMARSWAMY YB Completed 


ARKALGUD J|YALAGATHAV, 0.80 KUMARSWAMY Y B 


ARKALGUD |YALAGATHAV, 


ARKALGUD |YALAGATHAV, 


1.00 KIRANAC Completed 


SDP PROVIDING PIPELINE EXTENSION IN RANGAPURA 
Al 
SHETRUKOPPALU VILLAGE (2018 19) 2.50 ERAIAHA Completed 


ಧು 
ಮಾರ್ನ್‌ 
Name of the work Est Cost. Name of the Contractor Remal ಚ 
LE PIPELINE EXTENSION TO VADDARA HALLY VILLAGE KIRAN AC Comp [] 1 
SDP PROVIDING HANDPUMP TO VADDARA HALLY VILLAGE NEAR 
YALA k W. 
TEMPLE (2018 19) eo SOW Completed 
'TFC311218 PROVIDING BOREWELL WITH HANDPUMP TO VADDARA 
Ahi f } SW. B 
YALAGATHAV. LY COLONY (2018 19) 0.80 KUMARSWAMY Y Completed 
ISDP PROVIDING BOREWELL, PUMPMOTOR AND PIPELINE 
KAL ” UMAR: YB ERAIAHA 
4} ARKALGUD, EXTENSION IN MALLE GOWDANA KOPPALU VILLAGE (2018 19) ik SWAMY, Completed 
GOK PROVIDING PIPELINE EXTENSION TO YALAGATHAVALLY 
41. ARKA] BELUREGOWDA C 
8 LGUD [YALAGATHAV] SETRUKOPPALU VILLAGE (2018 19) Completed 
Cabinet sub committee not approved PROVIDING ENERGIZATION JINANENDRA 
YA 
313 ARKALGUD LAGATHAY | yoRK TO YGATI VILLAGE (2018 19) PRASAD Work dropped 
420 ARKALGUD [YALAGATHAY. SONG PUMP MOTOR TO PWS SCHEME OF YGATI VILLAGE SUJAY KUMAR Completed 
i PROVIDING PIPELINE EXTENSION TO YALAGATHAVALLY 
: 00 KIRANAC 
421 ARKALGUD |YALAGATHAVA 1 AGE (2018 19) (HH 30) 1.0 Completed 
| PROVIDING PIPELINE EXTENSION TO YALAGATHAVALLY 
422 ARKALGUD |YALAGATHAVA kK OpPALU VILLAGE (2018 19) Completed 
423 ARSIKERE AGGUNDA Cabinet sub committee not approved Drilling of New Borewell at A. M 5 Shivalingamurthy Completed 
GOLLARAHATTI Village 
424 JARSIKERE [AGGUNDA 'TFC180518 Drilling of New Borewell at AGGUNDA Village D Yogish Completed 
i i Drill What 
425 JARSIKERE AGGUNDA Cabinet sub committee not approved Drilling of New Borewell a 66 MS Shivalingamurthy Completed 
SIDDARAHALLI THANDYA Village 
- ್‌ ನ್‌ p 
426 Cabinet sub committee not approved Drilling of New Borewell a: 100 p Yogish completed 
'THIRUPATHI Village 
427 TEC180518 Drilling of New Borewell at THIRUPATHI Village 1.10 M S Shivalingamurthy | [completed 
428 Construction of Cistren & Pipeline Extension to A GOLLARAHATTI Village| * 0.70 Rangappa Completed 


Cabinet sub committee not approved Drilling of New Borewell at 


429 ARSIKERE ಸ್ನ 1.00 H M Naveen Completed 
[ARAKERE Village 
430 ARSIKERE 'TFCZP060418 Drilling of New Borewell at BELAVALL! THANDYA Village 1.10 H M Naveen Completed 
% | 
431 ARSIKERE ARAKERE TFCZPO60418 Drilling of New Borewell at SAVANTHANA HALL! Village 1.10 [y Rangaswamy Completed 
432 LARSIKERE ARAKERE Drilling of New Borewell at TAVARAHALLI Village 1.10 [H M Naveen Completed 
433 ARSIKERE ARAKERE Drilling of New Borewel! at CHIKKALINGANA HATTI Village 1.10 H M Naveen Completed (i 
434 JARSIKERE JARAKERE SCP Drilling of New Borewell at BELAVALLI THANDYA Village [ 1.10 H M Naveen Completed 
435 [ARSIKERE ARAKERE A Drilling of New Borewell at MARAGONDANA HALLI THANDYA eT HM Naveen Completed 
Village 
436 [ARSIKERE BAGESHAPURA jDrilling of New Borewell at ADIHALLI Village {HH-10) H M Naveen ಹ p Completed 
437 ARSIKERE BAGESHAPURA }orilling of New Borewell at BAGESHAPURA Village (HH-30) H M Naveen Completed 
438 ARSIKERE BAGIVALU Drilling of New Borewell and Pipeline Extension to Aaladahalli Vilage b.Nagaraj Completed 
439 ARSIKERE BAGIVALU Drilling of New Borewell and Pipeline Extension to Aaladahalli Village | Vishwanath B com) 
£3 ps 2 
nN Yacich | A Camnloten 


44n ARSIKFRE RACIAL TEC7PNRNATR Nrillins af Now Rarewoll at RAGIVAI 1] KOPPAIU Villace 


G.P | Name of the work Est Cost. Name of the Contractor Remarks 


Cabinet sub committee not approved Drilling of New Borewell at 
LINGAPURA Village 

Cabinet sub committee not approved Drilling of New Borewell at L 
HONNENAHALL Village 

TECZPO60418 Drilling of New Borewell at HIRIYALU Village 

Drilling of New Borewell at L HONNENAHALLI Village 

Drilling of New Borewell & Pipeline Extension to KARIMARANA HALL 


BAGIVALU 


1.00 D Yogish Completed 


BAGIVALU 


Completed 


BAGIVALU 
BAGIVALU 


Completed 


SASNAY | age 3.00  [DYogish oo 
446 J|ARSIKERE BAGIVALU ils of New Borewell & Pipeline Extension to KARIMARANA HALLI 3.00 
447 [ARSIKERE BANAVARA _ [TFC180518 Drilling of New Borewcll at BANAVARA Village 110 [MS Shivalingamurthy | ~~ “Completed 
448 JARSIKERE BANAVARA MA not approved Drilling of New Borewell at 1.00 M S Shivatingamurthy 
ARSIKERE BANAVARA ರ committee not approved Drilling of New Borewell at 100 M 5 Shivalingamurthy 


Cabinet sub committee not approved Drilling of New Borewell at 
BANAVARA near Road side 

TFC180518 Drilling of New Borewell near Degree Collage in BANAVARA 
Village K 

TFC180518 Drilling of New Borewell at BANAVARA 1.10 M S Shivalingamurthy || 
Cabinet sub committee not approved Drilling of New Borewell at 
KENGENA HALLI Village 

Cabinet sub committee not approved Drilling of New Borewell at 
NEELAGIRI KAVALU Village 

Cabinet sub committee not approved Drilling of New Borewell at 
KHORACHARAHATTI Village 

SCP Drilling of New Borewell at BAKAPPANA KOPPALU Village 1.10 H M Naveen 
SCP Providing Pipeline Extension to NEELAGIRI KAVALU 
VADDARAHATTI to Khoracharahatti Village 

Cabinet sub committee not approved Drilling of New Borewell at 
AJJANAHALLI GOLLARAHATTI Village 


Cabinet sub committee not approved Drilling of New Borewell at ಧಾ 
) 10 MS Shival hy 
HUNSEKATTE Village 1 S Shivalingamurthy 


Cabinet sub committee not approved Drilling of New Borewell at M EY 
.10 M S Shivalingamurth Completed 
KOPPALU village yw 11 5 Shivalingamurthy p 


BANAVARA 1.00 M S Shivalingamurthy 


1.10 M S Shivalingamurthy 


Completed 


Completed 


Completed 
Completed 


Completed 


1.00 H M Naveen 


1.00 HM Naveen 


455 - JARSIKERE BANDURU 


1.00 b.Nagaraj 


ARSIKERE [BANDURU Completed 


ARSIKERE BANDURU 


Completed 


Rangappa 


458 [ARSIKERE BELAGUMBA M S Shivalingamurthy Completed 


459 [ARSIKERE BELAGUMBA 


Completed 


460 ARSIKERE BELAGUMBA 


461 ARSIKERE BELAGUMBA [SCP Drilling of New Borewell at MYLANAHALLI Village 1.10 M S Shivalingamurthy Completed 
Cabinet sub committee not approved Drilling of New Borewell at Po ಪ 
E LAGUMBA % 1.00 S Shivall rth Completed 
462 ARSIKER BE NAGENAHALLI Village M ivalingamurthy Ip 
463 BELAGUMBA [Drilling of-New Borewell at PANNASAMUORA Village 1.10 M S Shivalingamurthy 


Completed 
Completed 
Completed 


Completed 
Completed 


Completed 


464 BELAGUMBA 
BELAGUMBA 
BELAGUMBA 


ARSIKERE BENDEKERE 


ny: BENDEKERE 


SCP Drilling of New Borewell at BELAGUMBA Village (HH-30) 1.10 MS Shivalingamurthy 
SCP Drilling of New Borewell at GOLLARAHALLI Village 1.10 M S Shivalingamurthy 
Drilling of New Borewell at THIMMALAPURA Village 1.10 M S Shivalingamurthy 
Drilling of New Borewell at BENDEKERE Village (HH 20} 1.10 MS Shivalingamurthy 
Drilling of New Borewell and Pipeline Extension to SHANTHANAHALLI 
Village 


2.00 M S Shivalingamurthy 


Taluk G.p 


[ARSIKERE BENDEKERE 


Name of the work Est Cost. Name of the Contractor Rema]; 
illi ipeli i H, LLI A 
Drilling of New Borewell and Pipeline Extension to SHANTHANAHAI 200 BB Vishwanatha Completed 
Village 0 
[ARSIKERE BENDEKERE TFC180518 Drilling of New Borewell at BENDEKERE Village 1.10 M S Shivalingamurthy Completed 


ARSIKERE BENDEKERE Drilling of New Borewell at GOLLARA HATTI Village 1.10 M S Shivalingamurthy g Completed 
CHA - 

[ARSIKERE GACHAGER Construction of New OHT to YARAGANALU Village 7.00 [s N Chandrashekar |Completed 

ARSIKERE CHAGACHAGER [Cabinet sub committee not approved Drilling of New Borewell at 1.00 D Yogish Completed 


HIRESAMUDRA Village 
CHAGACHAGER [Cabinet sub committee not approved Drilling of New Borewell at 110 


HIRESAMUDRA 


471 


472 


473 


[ARSIKERE b.Nagaraj Completed 


HA R|Dritli B ipeline Extensi HAGACH, % £ 
ARSIKERE CHAGACHAGE! Drilling of New Borewell & Pipeline Extension to C AGERE 2.00 b.Nagaraj Completed 
E Village (HH-30) 
ARSIKERE ; CHAGACHAGER Drilling of New Borewell & Pipeline Extension to CHAGACHAGERE 2.00 Yuvaraj C Completed 
[3 Village {HH-30) f 
CHA R § 
[ARSIKERE GACHAGE orilling of New Borewell at BASAVANAPURA Village 1.10 D Yogish Completed 
ಗ y ಗಾವ Fy ~ 
478 [ARSIKERE Cabinet Sub; committee not approved Drilling of New Boreweli at 0 100 b.Nagara] Completed 
KURKE Village 
479 JARSIKERE SCP Providing Pipeline Extension to SOPPINAHALLI Village 8.00 [yoeish kr Completed 
rd P 7 
480 JARSIKERE SCP Providing & Errecting Pump Motor to CHAPE VADDARA HATTI B G Ravikumar Completed 


Village 
Cabinet sub committee not approved Drilling of New Borewell at HALE 
BANDIHALL! Village 


481 ARSIKERE DUMMENHALLE 1.00 D Yogish Completed 


482 ARSIKERE M S Shivalingamurthy Completed 


DUMMENHALLI orilling of New Borewell at DUMMENAHALLI Village {HH 10} 


TFCZPO60418 Drilling of New Borewell at DUMMENAHALLI Aanenahalli 


483 ARSIKERE DUMMENHALLI|, 1.10 D Yogish Completed 
Village 

484 ARSIKERE DUMMENHALLI\TFCZPO60418 Drilling of New Borewell at H BOVI COLONY Village 1.50 D Yogish Completed 

485 ARSIKERE DUMMENHALLI|SCP Drilling of New Borewell at HARALAKATTA Village 1.10 M S Shivatingamurthy Completed 

486 ARSIKERE DUMMENHALLI|TFCZPO60418 Drilling of New Borewell at S.BANAJARTHANDYA Village 1.10 D Yogish Completed 

DUMMENHALLI [Drilling of New Borewell & Pipeline Extension to ADHIHALL! Village 2.00 D Yogish Completed 


N Girish Completed 
D Yogish Completed 
D Yogish Completed 
D Yogish _ ' Completed 
Cabinet sub committee not approved Drifling of New Borewell at 110 p Yogish iil 3 


GANDAS! WPP Village 
prilling of New Borewell & Pipeline Extension to GANDASI Village {(HH- 


2.00 b.Nagaraj ಇ » 


493 


Sl.No 


© Taluk G.P 


Name of the Contractor 


Remarks 


Completed 


Name of the work Est Cost. 
Drill ನಾನಾ ್‌ ಬ 7 
494 JARSIKERE GANDASI sk of New Borewell & Pipeline Extension to GANDASI Village (HH. 200 | 
495 [ARSIKERE [seca TFC180518 Drilling of New Borewell at ANNAYANAKANAHALLI Village MS Shivalingamurthy 
496 (ARSIKERE [GEEMHALLI SCP Drilling of New Borewell at MEGALATT! Village M S Shivalingamurthy 
(ARSIKERE [GEEMHALLI TFC180518 Drilling of New Borewell at MEGALATTI Village M S Shivalingamurthy 
[ARSIKERE [GEEMHALLI SCP Drilling of New Borewell at NARAYANAGHATTALLY Village MS Shivalingamurthy 
[ARSIKERE [GEEMHALLI TFC180518 Drilling of New Borewell at THIRUPTIHALLI Village 


MS Shivalingamurthy 


GEEJIHALLI 


SCP Providing & Errecting Pump Motor to KABBURAHALLI Village 


501 JARSIKERE 


GEEJIHALLI 


Providing & Erecting Pump Motor to HABBANAKATTAKAVALU HOSUR 
Village - 


B G Ravikumar 


502 JARSIKERE 


HABBANAGATT 


Drilling of New Borewell at GUTTINAKERE Village {HH 20} 


M S Shivalingamurthy 


503 JARSIKERE 


ARSIKERE 


ARSIKERE 


HABBANAGATT 


Drilling of New Borewell at SOMENAHALLI Village 


B G Ravikumar 


MS Shivalingamurthy 


Drilling of New Borewell at KELAGINAHEBBARGATTA Village 


SCP Drilling of New Borewell at MALLADEVIHALLY Village 


506  JARSIKERE 


Drilling of New Borewell to HANDRALU Village (HH-20} 


MS Shivalingamurthy 


MS Shivalingamurthy 


H M Naveen 


507 ARSIKERE 


Completed 


Completed 


Completed 


Completed 


Providing Pipeline Extension to SINGENAHALLI Village [Vishwanath BB Completed 
illi Il & Pipeli i 
508 . [ARSIKERE pl ing of New Borewell & Pipeline Extension to KASTHURI KOPPALU H M Naveen Completed 

Village 4 

ARSIKERE Drilling of New Borewell & Pipeline Extension to KASTHURI KOPPALU 150 Vishwanath 8 B Completed 
Village - 
Drilling of N Il at HARNAH, Vill [i 

[ARSIKERE HagNaHaLy * |O"ling of New Borewell at HARNAHALLI Village near Javagal Road 110  |MSShivalingamurthy Completed 
Samudaya Bhavana 


ARSIKERE 


HARNAHALLI * 


Drilling of New Borewell & Pipeline Extension to HARNAHALLI Village 
{HH-30) 


2.00 E S Shivalingamurthy 


ARSIKERE 


HARNAHALU * 


Drilling of New Borewell & Pipeline Extension to HARNAHALLI Village 
{(HH-30} 


ARSIKERE 


HEGGATTA 


[TFCZPO60418 Drilling of New Borewell at BACHENA HALL! Village 


2.00 | 


ARSIKERE 


HEGGATTA 


TFCZPO60418 Drilling of New Borewell at CHOWDENA HALLI Village 


1.10 


Vishwanath BB 


Completed 


ARSIKERE 


HEGGATTA 


Drilling of New Borewell at CHIKKA GANDASI Village 


D Yogish 


ARSIKERE 


HIRIYUR 


TFCZPO60418 Drilling of New Borewell at THAPEGOWNDANAHATTI 
Village 


M S Shivalingamurthy 


ARSIKERE 


Drilling of New Borewell at CHELUVANAHALLI Village 


ARSIKERE 


Drilling of New Borewell at SALAPURA Village 


M S Shivalingamurthy 


M S Shivalingamurthy 


Drilling of New Borewell at MAASTHIHALLI Village 1.50  . [MS Shivalingamurthy | [Completed 
Drilling of New Borewell at CHIKKALKUR Village 1.10 [MS Shivalingamurthy | | [completed 
Drilling of New Borewell at JC PURA Village (HH-30) 1.10 JMS Shivalingamurthy [1 [completed 


Drilling of New Borewell at NAGAVEDHI Village near WPP 


1.10 M S Shivalingamurthy 


a Completed 


Completed 


Completed 


Drilling of New Borewell at JAJURU Village 


[ 1.10 M S Shivalingamurthy 


[completed 


ಇ 


530 


| Name of the work Est Cost. Name of the Contractor Rem] 
ARSIKERE [TFc180518 Drilling of New Borewell at KATIKERE Village | 1.10 M S Shivalingamurthy Completed 
[ARSIKERE [YFC180518 Drilling of New Borewell at NAGATHIHALLI Village [ 1.10 M S Shivalingamurthy Completed 
[Providing & Errecting Pump Motor to KATIKERE Village [ 1.70 B G Ravikumar Completed 
JAJUR Drilling of New Borewell at JAJUR Village near Taluk Office (HH-20) | 1.10 M S Shivalingamurthy Completed 
Cabinet sub committee not approved Drilling of New Borewell at 100 H M Naveen Completed 
JAVAGAL Village 
q - ೌ 
529 Cabinet sub committee not approved Drilling of New Borewell at H M Naveen Completed 
DYAMENAHALLI THANDYA Village 


Drilling of New Borewell at JAVAGAL Village (HH-30) 


H M Naveen 


Completed 


Cleaning and Deepening the Borewell at JAVAGAL KHALDER NAGARA 


531 | H M Naveen ' K Completed 
Village 
532 JAVAGAL Repair of OHT in AMMANA HALLI Village 0.80 A Work dropped 
533 JAVAGAL Drilling of New Borewell at ATHI GUDDA KAVALU HOSUR Village 1.10 H M Naveen Completed 
I i t ili FN I 
534 KACHEEGATTA Cabinet sub committee not approved Drilling of New Borewell at 100 B.Nagaraj Completed 
AGRAHARA Village 
KACHEEGATTA |TFC180518 Drilling of New Borewell at AGRAHARA Village 1.10 M S Shivalingamurthy Completed 
i i 'd Drilli B 
KACHEEGATTA Cabinet sub Committee not approved Drilling of New Borewell at 100 H M Naveen Completed 
BAGILAGATTA Village 
537 ARSIKERE KACHEEGATTA [TFC180518 Drilling of New Borewell at CHIKKANNA KOPPALU Village 1.10 M S Shivalingamurthy - Completed 
538 ARSIKERE KACHEEGATTA |TFC180518 Orilling of New Borewell at CHIKKARA HALL! Village 1.10 M S Shivalingamurthy Completed 
539 [ARSIKERE KACHEEGATTA [recusos1e Drilling of New Borewell at CHIKKARA HALLI 1.10 H M Naveen Completed 
i i 'd Drill B 
540 [ARSIKERE kacHeGaTra [Cabinet sub committee not approved Driling of New Borewell at 110 [MS Shivalingamurthy Completed 
UPPENAHALLI Village 
541 ARSIKERE KACHEEGATTA |TFC180518 Drilling of New Borewell at KENCHENAHALLI Village 1.10 B.Nagaraj Completed 
K i i t ili N. I 
542 ARSIKERE KACHEEGATTA Cabinet sub committee not approved Drilling of New Borewell at 100 H M Naveen Completed 
KENCHENAHALLI Village 
i itt Drilli B il at > 
543 ARSIKERE KACHEEGATTA Cabinet sub Commi ee not approved Drilling of New Borewell a 100 B.Nagaraj Completed 
KENKERE HALLI Village 
544 ARSIKERE KACHEEGATTA |TFC180518 Drilling of New Borewell at KERENAYAKANA HATTI Village 1.10 H M Naveen completed 
Cabinet sub committee not approved Drilling of New Borewell at 
545 JARSIKERE KACHEEGATTA 1.00 H M Naveen Completed 
KORANAHALLI KOPPALU Village P 
f lb i ili B 
546 ARSIKERE KACHEEGATTA Cabinet sub committee not approved Drilling of New Borewell at 110 M S Shivalingamurthy Completed 
MANAJAIAHNA KOPPALU Village 
Cabinet sub committee not approved Drilling of New Borewell at RA 
547 Al RI KA A 1.00 B.Nagar: Ct leted 
RSIKERE CHEEGATTA [54 DIMMANAHALL Village 3883) ಈ 
548 ARSIKERE KACHEEGATTA Providing & Errecting Pump Motor to KENCHENAHALLI Village 1.80 8 G Ravikumar Comple! ಜಲ 


Name of the work 


. Est Cost. Name of the Contractor | semen | 


KACHEEGATTA [Drilling of New Borewell at KORANAHALLI Village 1.10 H M Naveen Completed 


KACHEEGATTA Drilling of New Borewell at BANAJARA THANDYA Village 1.10 H M Naveen ” Completed 
——— 
Cabinet sub committee not approved Drilling of New Borewell at K 
H - . . Completed 
KALGUNDI Village 100  |8.Nagara) P 
TSP Drilling of New Borewell at HALLITHIMMANA HALLI Village 1.10 [M 5 Shivalingamurthy Completed | 
Cabinet sub committee not approved Drilling of New Borewell at K 
§ K . Completed 
KALLUSADARAHALLI Village - 100 [8 Nagara} - P 


Completed 
Completed 


Completed 


Completed 


Drilling of New Borewell at GOLLARAHALLI Village 1.10 M S Shivalingamurthy 
Construction of New OHT at Kalgundi Village 2 
Providing & Errecting Pump Motor to SINGATAGERE Village 1.70 


Mallirajunappa 
CR Chandrappa 


TSP Providing & Errecting Pump Motor to SINGATAGERE PALYA Village 1.70 


_ Drilling of New Borewell at GOLLARAHATTI Village 1.10 M S Shivalingamurthy 
KA i C [ illi 

ARSIKERE R MASAMUDOR [Cabinet sub committee not approved Drilling of New Borewell at 110 
A KAMASAMUDRA Village 


C R Chandrappa 


Completed 


M S Shivalingamurthy Completed 


Cabinet sub committee not approved Drilling of New Borewell at ಮ 
[ARSIK C leted 
SIKERE MELANAHALL Village 1.10 MS Shivalingamurthy K omplete' 
SCP Drilling of New Borewell.at PADAVANA HALL Village (HH 20) 1.10 MS Shivalingamurthy Completed 
Drilling of New Borewell at RAMENAHALLI Village 1.10 M S Shivalingamurthy Completed 
Drilling of New Borewell at THUDKENAHALLI Village ' 1.10 M S Shivalingamurthy Completed 


Drilling of New Borewell at YARAGENA HALU Village 1.10 MS Shivalingamurthy WN Completed 


Cabinet sub committee not approved Drilling of New Borewell at 
1.0 rth Completed 
CHIKKONDIHALLI Village 0 M S Shivalingamurthy pl 


Cabinet sub committee not approved Drilling of New Borewell at R - 
.10 M S Shi rth; - Completed 
DIBBUR Village 1 ivalingamurthy p 


Cabinet sub committee not approved Drilling of New Borewell at - RO 
K 5 Shival Completed 
KANKATTE Vilfage 1.00 M ivalingamurthy Ip! 


Providing and Erecting Pump Motor and Pipeline Extension to DR ELECTRICALS 

| 1.75 ‘Completed 
MAGENAHALLI Village M G YOGESH 
Drilling of New Borewell at SATHANAKERE Village 1.10 H M Naveen Completed 
SCP Drilling of New Borewell at KANKATTE Village (HH-30) 1.20 M S Shivatingamurthy Compteted 


Providing & Errecting Pump Motor to SOMASHETTY HALLI Village 1.70 ' 8 G Ravikumar Completed 
Cabinet sub committee not approved Drilling of New Borewell at D 

1. leted 
GOVINDAPURA Village 00 [HMNaveen Complete 


Cabinet sub committee not approved Drilling of New Borewell at 
> : . leted 
KAMALAPURA Village 100 |HMNaveen Complete 


Cabinet sub committee not approved Drilling of New Borewell at 
KARUGUNDA 1. HMN 
GOLLARAHATTI Village 00 laveen 


KARUGUNDA 


Completed 


Sl.No 


Taluk 


G.P Name of the work 


Est Cost. 


Name of the Contractor 


Rema | 


[ve 7 Wy Fa - DA Vill 
575 ARSIKERE KARUGUNDA i of Cistren & Pipeline Extension to KARUGUNDA Village 1.50 Vishwanath B B Completed | 
576 ARSIKERE KARUGUNDA [Construction of Cistren & Pipeline Extension to VADERAHALLI Village 0.80 Vishwanath BB Completed | 
N i i illi New B 
577 [ARSIKERE KENKERE Cabinet sub committee not approved Drilling of New Borewell at 100 D Yogish Completed 
CHINDENAHALLI Village 
578: [ARSIKERE KENKERE Cabinet Sub committee not approved Drilling of New Borewell at Completed 
KENKERE Village 
579 ARSIKERE KENKERE TFCZPO60418 Drilling of New Borewell at KENKERE Village 1.10 Completed 
580 ARSIKERE KENKERE TFCZPO60418 Drilling of New Borewell at BYRAGONDANA HALL Village Completed 
581 [ARSIKERE KENKERE Cabinet sub committee not approved Drilling of New Borewell at Completed 
NARAMMANA HALLI Vilage 
Cabinet sub committee not approved Drilling of New Borewell at R 
582 [ARSIKERE KENKERE 1. B. Nagara Completed 
NARAMMANA HALLI 00 aid pe 
§ ill B I ipeli i 
583 JARSIKERE KENKERE TSP Drilling of New Borewell & Pipeline Extension to 200  |[Dvogish Completed 
BRAHMADEVARAHALLI Village 
pe [ — - 
584 ARSIKERE KENKERE TSP Drilling of New Borewe I & Pipeline Extension to 2.00 H M Naveen Completed 
BRAHMADEVARAHALLI Village 
i itt t illi [: Hat Ns 
585 JARSIKERE KOLAGUNDA Cabinet sub committee not approved Drilling of New Borewell a 100 H M Naveen completed 
MOSALE Village K 
586 ARSIKERE KOLAGUNDA Drilling of New Borewell at SANKIHALLI Vilage 1.10 H M Naveen Completed 
587 JARSIKERE KOLAGUNDA Drilling of New Borewell at MAVATHANAHALL! Village § 1.10 H M Naveen [Compteted 
truction of Cistl d Pipeline Extension U KAVAL 
ARSIKERE KONDENALU Construction of Cistren and Pipeline Extension to BIDARE U 0.80 H M Naveen Completed 
Samatha Grama _ 
illi Il & Pipeline Extension to KON Vi 
[ARSIKERE KONDENALU Mi New Borewell & Pipeline Extension to DENALU Village | 2.00 B.Nagaraj Completed 
Drill f N: ipeli i DENALU Vill: 
[ARSIKERE KONDENALU rilling of New Borewell & Pipeline Extension to KON! ilage 200 H M Naveen Completed 
{(HH-30} H 
ARSIKERE KONDENALU Drilling of New Borewell & Pipeline Extension to EDIGARA HATTI Village 1.50 B.Nagaraj Completed 
592 |ARSIKERE KONDENALU Drilling of New Borewell & Pipeline Extension to EDIGARA HATTI Village 1.50 H M Naveen Completed 
593 JARSIKERE KURUVANKA |TFCZP060418 Drilling of New Borewell at CHIKKA BANAVARA Village 1.10 M S Shivalingamurthy Completed 
594 [ARSIKERE KURUVANKA |TFCZP060418 Drilling of New Borewell at BOOCHANA KOPPALU Village 1.10 M S Shivalingamurthy Completed 
TFCZPO6041: ill AGATTA Thand 
595 [ARSIKERE KURUVANKA Wess 0418 Drilling of New Borewell at KAMMARAG ತಗಲಳತ 110  |MSShivalingamurthy Completed 
i 
596 ARSIKERE KURUVANKA |TFC180518 Drilling of New Borewell at KAMMARAGATTA Village 1.10 M S Shivalingamurthy Completed 
597 JARSIKERE KURUVANKA [TFC180518 Drilling of New Borewell at KURUVANKA Village 1.10 M S Shivalingamurthy [ Completed 
Cabinet sub committee not approved Drilling of New Borewell at A 
KURUVANKA - 1.10 M S Shivalingamurth Completed 
| - SUNKADHA HALLI Village 8 M Pp 
ಾ - - Fe Fy 
[ 599 JARSIKERE KURUVANKA Cabinet sub committee not approved Drilling of New Borewell at 1.10 M 5 Shivalingamurthy K compl 
YAREHALL! Village ಮ q 


Sl.No © Taluk G.P | Name of the work Est Cost. 
Frey f ij il - 

601 ARSIKERE KURUVANKA [ Drilling of New Borewell at KARADIHALLI-Bhovi Colony Village {HH. 120 
602 JARSIKERE KURUVANKA [scr Drilling of New Borewell at THIPPAGATTA Village 1.10 
603 JARSIKERE KURUVANKA  jDrilling of New Borewell at YAREHALL Vitlage 1.30 

binet i t illing of 
604 JARSIKERE LALANAKERE Cabinet sub committee not approved Drilling of New Borewell at 1.00 


CHANNAPURA Village 


Name of the Contractor 


E S Shivalingamurthy 


Remarks 


[M S Shivalingamurthy 


[M S Shivalingamurthy 


B.Nagaraj 


Compteted 


605 
606 


[ARSIKERE 
ARSIKERE 


LALANAKERE 
LALANAKERE 


Providing & Errecting Pump Motor to CHANNAPURA Village 
Drilling of New Borewell at GANDASI SANTE MAIDANA Village 
[Cabinet sub committee not approved Drilling of New Borewell at 
HOSAHALLI Village 

Cabinet sub committee not approved Drilling of New Borewell at 


607 


[ARSIKERE MADALU 


H M Naveen 


B G Ravikumar Completed 


Completed 


MS Shivalingamurthy 


Completed 


608 JARSIKERE MADAL 1.00 B.Nagaraj Completed 
Y MADALL Village ರಕ) P 
[ARSIKERE nes — andes of New OHT to YAREHALLI Village 700 | Mallirajunappa Completed K 
610 [ARSIKERE MADALU Drilling of New Borewell & Pipeline Extension to SEETHAPURA Village 2.00 | M Naveen ” Completed 
611 ARSIKERE MADALU Drilling of New Borewell & Pipeline Extension to SEETHAPURA Village 2.00 | Rangappa Completed 
612 ARSIKERE MADALU Drilling of New Borewel! & Pipeline Extension toY PALYA Village 2.00 H M Naveen Completed 
613 ARSIKERE Drilling of New Borewell & Pipeline Extension to Y PALYA Village 2.00 NN Yuvaraj C Completed 
614 ARSIKERE MUDUDI Providing Pipeline Extension and Pump Motor and Cistren at BISILE 2.30 " B G Ravikumar Completed 
HALL Village {HH 10) « - - 
615 ARSIKERE MUDUDI Providing Pipeline Extension and Pump Motor and Cistren at BISILE 230 | B G Ravikumar Completed 
HALLI Village (HH 10) 
616 ARSIKERE MUDUDI Providing & Errecting Pump Motor & Pipeline Extension to MUDUDI 230 8 G Ravikumar Completed _ 
Village {HH-20) K 
617 JARSIKERE MUDUD! Drilling of New Borewell at GOLLARAHALL! Village 1.10 B.Nagaraj || [Completed 
Drilli f New B: li & Pipeline Extensi HALEGENA 
618 JARSIKERE MUDUDI riling of New Borcwell & Pipeline Extension to HALEGENA HALL 150  |B.Nagaraj Completed 
Village 
[uuouoi orilling of New Borewell at HALEGENA HALLI near Gange Mudu Village 1.10 B.Nagaraj ’ Completed 
620 [ARSIKERE MUDUDI Providing & Errecting Pump Motor & Pipeline Extension to MUDUD! 230 B G Ravikumar Completed 
Village {HH-20} 
621 [ARSIKERE MURUNODI Providing Pipeline Extension to BYARAMBUDI Village {HH 10} 1.50 Vishwanath B B Completed 
Cabinet sub committee not approved Drilling of New Borewell at K 
MURUNOI _ MS Shival rth; Completed 
MUDDRANGNAHALLY Village 110 ಪ ಗಡತmಟrty Pp 
TFC180518 Drilli N: il HIM _ 
MURUNDI Hing rilling of New Borewell at MURUNDI TI MANAHATT! 1.10 M S Shivalingamurthy completed 
MURUNDI TFC180518 Drilling of New Borewell at MURUNDI GOLLARAHALLI 1.10 MS Shivalingamurthy | Completed 
TFC180! Drilling of New B Il at MURUN! LLARAHAI 
MURUNDI £C180518 Oriling of New Borewell at MURUNDI GO Lu 110  |MSshivalingamurthy Completed 
Village - 
MURUNDI TFC180518 Drilling of New Borewell at SANKODENAHALLY Village 1.10 M S Shivalingamurthy Completed 
po ARSIKERE NARASIPLIRA Cabinet sub committee not approved Drilling of New Borewell at ion R Nacarai Camnloted 


SHNo Taluk G.P | Name of the work Est Cost. Name of the Contractor 
Cabinet sub committee not approved Drilling of New Borewell at ನ 
628 [ARSIKERE NARASIPURA M S Shivalingamurthy Completed 
DANNAVARA Village pig y, k 
629 [ARSIKERE NARASIPURA iy eirecting.Fume Motorto GIODEGSOWDANAKOFPALY 1.70 8 G Ravikumar Completed 
630 ARSIKERE NARASIPURA Drilling of New Borewell at NARASIPURA GOLLARAHATTI Village 1.10 B.Nagaraj Completed 
631 ARSIKERE NERALIGE Cabinet sub not approved Drilling of New Borewell at 100 H M Naveen Completed 
KAMANAHALL! Village K 
F pee ಗ್‌ 
62 ARSIKERE NERALIGE Cabinet Sub commit ee not approved Drilling of New Borewell at 100 H M Naveen Completed 
NERALIGE Village 
Cabinet sub committee not approved Drilling of New Borewell at S 
633 ARSIKERE NERALIGE 1. H M Naveen Completed 
DIGGENAHALLI Village 00 " p 
NERALIGE [Drilling of New Borewell at NERALIGE Village (HH-20} 1.10 H M Naveen Completed 
[ARSIKERE PURALEHALLE |TFC180518 Drilling of New Borewell at B GOLLARAHATTI 1.10 M S Shivalingamurthy Completed 
[ARSIKERE PURALEHALLI {TFC180518 Drilling of New Borewell at BYADARAHALLI 1.10 M S Shivalingamurthy Completed 
Cabinet sub committee not approved Drilling of New Borewell at ನ 
637 ARSIKERE PURALEHALLI " 1.10 M S Shivalingamurth: Completed 
CHIKKAMMANAHALLI Village k ¥ p 
638 PURALEHALLI {TFC180518 Drilling of New Borewell at HARATHANA HALLI Village 1.10 M S Shivalingamurthy Completed 
PURALEHALLI [Drilling of New Borewell at KONDABAGILU Village {HH 10} 1.10 M S Shivalingamurthy Completed 
640 PURALEHALLI [TFCZPO60418 Drilling of New Borewell at MARATAGERE Colony Village MS Shivalingamurthy Completed 
Cabinet sub committee not approved Drilling of New Borewell at ANE 
641 [ARSIKERE PURALEHALLI MSS! rth C leted 
A MARATAGERE Bhovi Colony Village hiyalingamurthy VPS 
642 PURALEHALL! [TFC180518 Drilling of New Borewell at SIDDAPURA Village A M S Shivalingamurthy Completed 
643 PURALEHALLI ಕ Drilling of New Borewell to PURALE HALL! Hunasekatte Village (HH- M S Shivalingamurthy Completed 
Orifling of New Borewell at ANANDANAHALLI Village M S Shivalingamurthy Completed 
SCP Drilling of New Borewell at PURALE HALLI Village M S Shivalingamurthy Completed 
Drilling of New Borewell at HOLALKERE Village (HH 10} M S Shivalingamurthy Completed 
Cabinet sub committee not approved Drilling of New Borewell at N p 
B.N. Completed 
SHASHIVALA Village 258) RE 
Providing & Errecting Pump Motor to MELENAHALLI Village 1.70 B G Ravikumar Completed 
Drilling of New Borewell at RAMPURA TANDYA Village 110 |HM Naveen [p= Completed 
Cabinet sub committee not approved Drilling of New Borewell at ARS 
650 RANGAPURA ಈ 1.00 M S Shivalingamurth Completed 
CHITTANA HALLI HOSURU Village NE ¥ A pe 
Cabinet sub committee not approved Drilling of New Borewell at 
RANGAPURA RN R HM N. Completed 
63% RAMIIHALLI Village 200 we EE 
Cabinet sub committee not approved Drilling of New Borewell at 
2 RANGAPURA . HM N. C I 
63 k MATHIHALLI KOPPALU Village 200 ತ 2mpletd 
Cabinet sub committee not approved Drilling of New Borewell at 
N A sl 
653 RANGAPUR, RANGAPURA Village 1.00 H M Naveen Completed 
654 Drilling of New Borewell at CHITTANA HALLI Village 1.10 H M Naveen Completed 
655 Drilling of New Borewell at CHITTANA HALLI HOSURU Village 1.10 H M Naveen Comp 
656 RANGAPURA [Drilling of New Borewell at RAMJIHALLI Village 1.10 H M Naveen | [Comp | 
657 ISHANEGERE TFC180518 Drilling of New Borewell at GIROJI KOPPALU Village 1.10 M S Shivalingamurthy py Completed 


Sl.No © Taluk G.P Name of the work Est Cost. Name of the Contractor Remarks 
ARSIKERE [SHANEGERE TFC180518 Drilling of New Borewell at MANAKATTURU Village M S Shivalingamurthy Completed 
ARSIKERE SHANEGERE  |TFC180518 Drilling of New Borewell at GOLLARAHATTI Village M S Shivalingamurthy Completed 
ARSIKERE SHANEGERE |TFC180518 Drilling of New Borewell at THIMMANAHALLI Village M S Shivalingamurthy Completed 
ARSIKERE SHANEGERE Drilling of New Borewell at HANUMANAHALLI Village M S Shivalingamurthy Completed 
ARSIKERE SHANEGERE Drilling of New Borewell at SHANEGERE Village (HH-10} 1.10 M S Shivalingamurthy Completed 

SH. AH i i illi Il 
ARSIKERE IANKARANAH Cabinet sub committee not approved Drilling of New Borewell at 1.10 B.Nagaraj completed 
BOMMASAMUDRA Village 
SHANKARANAH 
[ARSIKERE Drilling of New Borewell at KAMBARAGATTA Village 1.10 H M Naveen Completed 
- — 
SHANKARANAH 
[ARSIKERE ALL Drilling of New Borewell at DONANAKATTE Village 1.10 MS Shivalingamurthy Completed 
SHANKARANAH 
666 [ARSIKERE AL Drilling of New Borewell at KITTANA KERE Village 1.10 HM Naveen Completed 
Dill —— - 
667 ARSIKERE SHANKARANAH rilling of New Borewell & Pipeline Extension to SHANKARANAHALLI 1.70 H M Naveen Completed 
ALL Village {HH-20) 
668 ARSIKERE SHANKARANAH Drilling of New Borewell & Pipeline Extension to SHANKARANAHALLI 170 H M Naveen Completed 
ALL Village {HH-20) 
F Fre - ——— - 
669 ARSIKERE THALUR T CZP060418 Providing and Erecting pumpmotor and pipeline 180 p 8 Rajashekar Completed 
extension to CHALLAPURA Village 
670 JARSIKERE THALUR TFC180518 Drilling of New Borewell at CHALLAPURA Village 1.10 |M S Shivalingamurthy [Completed 
671 JARSIKERE Drilling of New Borewell at KALAGOWADANA KOPPALU Village 1.10 [M S Shivalingamurthy Completed 
672 ARSIKERE SCP Drilling of New Borewell at KALENAHALLIHATTI Village 1.10 M S Shivalingamurthy Completed 
673 ARSIKERE TEC180518 Drilling of New Borewell at KALLENGERE Village 1.10 - {DYogish Completed 
674 [ARSIKERE Drilling of New Borewell at KUNAGATTAHALLI Village 110 [MS Shivalingamurthy | [Completed 
675 ARSIKERE TFC180518 Drilling of New Borewell at RANGANATHAPURA Village 1.10 M S Shivalingamurthy Completed 
- - Fe 
676 JARSIKERE Cabinet sub committee not approved Drilling of New Borewell at 100 M S Shivalingamurthy Completed 
RUDRANAHALLI Village 
677 (ARSIKERE THALUR Drilling of New Borewell at T KODHIHALLI Village (HH 10) 1.10 H M Naveen Completed 
678 JARSIKERE THALUR Cabinet sub committee not approved Drilling of New Borewell at 100 MS Shivalingamurthy Completed 
TALALATERE Village 
j - - 
| 679 JARSIKERE THALUR Cabinet sub committee not approved Drilling of New Borewell at 1.00 M 5 Shivalingarmurthy Completed 
THALUR Village 
680  [ARSIKERE [THALUR Drilling of New Borewell at HONNENAHALLI Village 1.10 M S Shivalingamurthy Completed 
681  [ARSIKERE [THALUR [orilling of New Borewell at GOLLARAHATTI Village 110 M S Shivalingamurthy | [Completed 
682  [ARSIKERE THALUR [orilling of New Boreweli at VADARAHATTI Village 110 [MS Shivalingamurthy || [Completed 
683 ARSIKERE THALUR [orilling of New Borewell at THALUR Village (HH-20} 1.20 M S Shivalingamurthy Completed 
fore - pr 
684 ARSIKERE UNDIGANALU abinet Sub committee not approved Drilling of New Borewell at 100 H M Naveen Completed 
DESHANI Village 
685 ARSIKERE UNDIGANALU [SCP Drilling of New Borewell to DESHANI Viflage A 1.10 H M Naveen Completed 
686 ARSIKERE YADAVANAHAL [Cabinet sub committee not approved Drilling of New Borewell at 100 D Yogish Completed 
Ll} JALAGARANA HALL! Village 
687 ಫಿ: YADAVANAHAL |Cabinet sub committee not approved Drilling of New Borewell at 100 completed 
R Ll SANNENA HALLI Village 


Est Cost. 


Name of the Contractor Rema 


D Yogish ' | Completed 


Sl.No Taluk G.P Name of the work 


688 ARSIKERE YADAVANAHAL [Cabinet sub committee not approved Drilling of New Borewell at 
YADAVANAHALLI Village 


1.00 


B.Nagaraj | | Completed 


689 [ARSIKERE U1 Drilling of New Borewell at JABIGENA HALL! Village 1.10 - 
YADAVANAHAL 
690 ARSIKERE u Drilling of New Borewell at JEEKANA HALLI Village 1.10 Completed 
691 ARSIKERE YADAVANAHAL |Cabinet sub committee not approved Drilling of New Borewell at 120 D Yogish Completed 
Ll ISANNENA HALL! Colony Village 
illi WPP in AGGUNDA 
692 [ARSIKERE AGGUNDA TFC151018 Drilling of New Borewell at AGGUNDA in [9] M S Shivalingamurthy Completed 


GP in ARSIKERE Taluk 


illi TTI WPP ini pf 
693 [ARSIKERE aseunoa  |TFC151018 Orilling of New Borewell at B VADARAHA fn M S Shivalingamurthy completed 
AGGUNDA GP in ARSIKERE Taluk 
Mi p 
694 ARSIKERE BAGIVALU TFC151018 Drilling of New Borewell at L HONNENAHALLI Village in D Yogish Completed 
BAGIVALU GP in ARSIKERE Taluk 
p ili I Vill in BAGIVALU 
695 [ARSIKERE BAGIVALU TFC151018 Drilling of New Borewell at HIRIYALU Village in D Yogish Completed 


GP in ARSIKERE Taluk 

TFC151018 Drilling of New Borewell at AJANAHALI Village in 

BELAGUMBA GP in ARSIKERE Taluk 

TFC151018 Drilling of New Borewell at BASAVARAJAPURA WPP in 

BENDEKERE GP in ARSIKERE Taluk 

TFC151018 Drilling of New Borewell at CHIKKURU Village in 

BENDEKERE GP in ARSIKERE Taluk 

WA ARSIKERE CHAGACHAGER |TFC151018 Drilling of New Borewell at DODDAYARAGANALU Village in 
E CHAGACHAGERE GP in ARSIKERE Taluk . 

CHAGACHAGER|{TFC151018 Drilling of New Borewell at KUDAKUNDI WPF in 

CHAGACHAGERE GP in ARSIKERE Taiuk 

TFC151018 Drilling of New Borewell at DUMMENAHALLI 

[AMMANAHATTI Village in DUMMENHALLI GP in ARSIKERE Taluk 

TFC151018 Drilling of New Borewell at HONNASHATTYHALLI BHOVI 

COLONY in DUMMENHALLI GP in ARSIKERE Taluk 


[ARSIKERE MS Shivalingamurthy Completed 


BELAGUMBA 


Completed 


Completed 


Completed 


ARSIKERE M S Shivalingamurthy 


BENDEKERE 


698 ARSIKERE BENDEKERE 1.10 M S Shivalingamurthy 


D Yogish 


Completed 


700 . |ARSIKERE 


D Yogish Completed 


701 ARSIKERE DUMMENHALLI 


702 ARSIKERE DUMMENHALLI 1.30 D Yogish Completed 


illi il in GANDASI GP 

703 ARSIKERE GANDASI TFC151018 Drilling of New Borewell at GANDAS! Village in 1.20 D Yogish Completed 
in ARSIKERE Taluk 

704 [ARSIKERE HABBANAGATT |TFC151018 Drilling of New Borewell at BALENAHALLI Village in 1.10 MS Shivalingamurthy Completed 

A HABBANAGATTA GP in ARSIKERE Taluk 

705 JARSIKERE Haawataut * ["FC151018 Drilling of New Borewell at HARNAHALL Village in 110 [MS Shivalingamurthy Completed 
HARNAHALLI GP in ARSIKERE Taluk K 
TFC151018 Drilling of New Borewell at CHOWDENA HALLI Village in K 

706 J|ARSIK 1.20 D Yogish Completed 

ERE HEGGATTA HEGGATTA GP in ARSIKERE Taluk 8 Pp 

TFC1514 Drilli f New B Il at HEGGATTA GATTADAKERE 

707 JARSIKERE HEGGATTA FC151018 Drilling of New Borewell at HEGG 120 |Dv¥ogish Completed 
Village in-HEGGATTA GP in ARSIKERE Taluk 

illing B IDANAHALLI BHOVI 

708 JARSIKERE HIRIYUR TFC151018 Oriling of New Borewell at BYRAGON 110  |MS Shivalingamurthy Completed 
COLONY WPP Vitlage in HIRIYUR GP in ARSIKERE Taluk 
TFC151018 Drilling of New Borewell at HARIHARAPURA A THANDYA in A 

7! 1.10 M S Shivalingamurth: Completed 

09 [ARSIKERE HIRIVUR HIRIYUR GP in ARSIKERE Taluk . "ng: M p 

710 ARSIKERE HIRIVUR TFC151018 Drilling of New Borewell at HIRIYUR WPP in HIRIYUR GP in MS Shivalingamurthy K Re 

ARSIKERE Taluk pe 


G.P | Name of the work Est Cost. 


TFC151018 Drilling of New Borewell at AGRAHARA A K C WPP in 


Name of the Contractor 


Remarks 


711 JARSIKERE KACHEEGATTA | CS CHEEGATTA CL ARSE Tl H M Naveen ‘Completed 
MT Il at KA ; 
712 JARSIKERE [tacueeonrra Ws oda habe CHEEGAITAWRE I HM Naveen Completed 
713 JARSIKERE KALGUNDI basa New gofewell a KALSUND Village in KALGUNDI M S Shivalingamurthy Completed 
714 JARSIKERE KALGUNDI Meds ME Nb BOVCOLONY, M S Shivalingamurthy Completed 
715 JARSIKERE KAMASAMUDR a PADAVANA HALL Vilage in MS Shivalingamurthy Completed 
716 ARSIKERE Hose of New Borewell at DIBBUR Village in KANKATTE GP 1.10 M 5 Shivalingamurthy Completed 
717 |ARSIKERE KANKATTE Wisp rad New Borewell at KANKATTE Villagein KANKATTE 110  |MS Shivalingamurthy Completed 
718 JARSIKERE KENKERE Sb av CHINDENAHALL village in 120  |DvYogish Completed 
719 JARSIKERE KENKERE of New Borewell at KENKERE Village in KENKERE GP 5 D Yogish completed 
720 [ARSIKERE bac eis auKADAYYANA KOPRALU Vilage in 110 |Dv¥ogish Completed 
rT KOND ; 
721 KONDENALU Haga ನ sEKONDENALU WEFIn 120 jOvogish Completed 
722 KURUVANKA La ee AUK THANDYA Village tn M S Shivalingamurthy Completed 
723 JARSIKERE KURUVANKA EE Make Lid at KURUBARAHALL! Village in MS Shivalingamurthy Completed 
724 JARSIKERE LALANAKERE ge ಗು av [ALANAKERE Yilsge in D Yogish Completed 
೨ ನ - 
725 LALANAKERE Wel pe SENAGARAHALLLVIisge.In 110 [Dvogih Completed 
5 ees Dik ar New Borewell at P HOSAHALLI WPP in MADALU iat Msstnatnemunny | CCR 
pe Bs Dang K New Borewell at YADAPURA Village in MURUNDI NS SERRE SETS 
728 NARASIPURA Kk a ವ Millagein 110 JMS Shivalingamurthy ‘completed 
730 [ARSIKERE RANGAPURA Wesson ol nds aL CHITANA HALL) KOCPRALU In 110 |[Dvogish Completed 
731 JARSIKERE [SHANEGERE Ast Ll New Borewellau GIRO) KOPPALL In SHANEGERE 120  |MS Shivalingamurthy Completed 
_ TET - 
TN CN AN EERSTE ON ನ್‌ 
F W YADAVANAHAL }TFC151018 Drilling KN New Borewell at CHANNAYKANA HALLI Village in D Yogish I Completed 
2 YADAVANAHALLI GP in ARSIKERE Taluk 
§ 


Sl.No Taluk 


Name of the work Est Cost. 


Name of the Contractor 


Rema|™ 4] 


734 JARSIKERE 


735 ARSIKERE 


736 |ARSIKERE 


Arsikere Taluk 


TFC151018 of New Borewell at ARAKERE Village in ARAKERE GP in 


TFC151018 of New Borewell at ARAKERE Village in ARAKERE GP in 


N Rangaswamy 


Completed 


Completed 


Completed 


GP in Arsikere Taluk 


750 |ARSIKERE 


KOLAGUNDA 


TFC151018 of New Borewell at KOLAGUNOA Village in KOLAGUNDA GP 


in Arsikere Taluk 


751 JARSIKERE 


KOLAGUNDA 


TFC151018 of New Borewell at MOSALE Village in KOLAGUNDA GP in 


Arsikere Taluk 


752 [arsiese 


NERALIGE 


'TFC151018 of New Borewell at NERALIGE Village in NERALIGE GP in 


lArsikere Taluk 


753 [assure 


NERALIGE 


TFC151018 of New Borewell at S KALLAHALLI Village in NERALIGE GP 


in Arsikere Taluk 


754 ARSIKERE 


UNDIGANALU 


TFC151018 of New Borewell at GOLLARAHATT! Village in UNDIGANALU 
GP in Arsikere Taluk 


737 ARSIKERE [ARAKERE Arsikere Taluk N Rangaswamy Completed 

TFC151018 of New Borewell at BELAVALLI Village near schoo! in 
Z. NR: 

738 |ARSIKERE (ARAKERE [ARAKERE GP In Arsikere Taluk 50 angaswamy Completed 

739 ARSIKERE [ARAKERE TFC151018 of New Borewell at BELAVALLI THANDYA Village in 140 NRaRESSWAT § | 
ARAKERE GP in Arsikere Taluk ; Ease. ompleted 

740 ARSIKERE [ARAKERE TFC151018 of New Sorewell at CHIKKALINGANA HALLI Village in 1.40 REE e Sed 
[ARAKERE GP in Arsikere Taluk ; i y orp ste 

741 ARSIKERE ARAKERE TFC151018 of New Borewell at MARAGONDANA HALLI Village in 140 A REGSS a ( Maes 
ARAKERE GP in Arsikere Taluk : ¥ y omplete 

3 A REIKERE ARAKERE TFC151018 of New Borewell at MARAGONDANA HALLI Village near 140 NRE ಓ iad 
mata in ARAKERE GP in Arsikere Taluk k 8 Y omplete 
TFC151018 of New Borewell at SAVANTHANA HALL in ARAKERE GP in g 

743 [ARSIKERE ARAKERE f 1.40 N Rangaswamy Completed 
Arsikere Taluk 
'TFC151018 of New Borewell at TAVARAHALLI in ARAKERE Village GP in 

744 ARSIKERE ARAKERE ¥ 1.40 N Rangaswamy Completed 
Arsikere Taluk 

“|TFC151018 of New Borewell at KALANA KOPPALU Village in BANDURU 

745 ARSIKERE BANDURU R 1.40 N Rangaswamy Completed 
GP in Arsikere Taluk 

746 ARSIKERE HANDRALU TFC151018 of New Borewell at LINGADA HALLI THANDYA Village in 140 Rane c i 
HANDRALU GP in Arsikere Taluk i EY completed 
TFC151018 of New Borewell at SINGENAHALLI Village in HANDRALU GP 

747 ARSIKERE HANDRALU f p N Rangaswamy Completed 
in Arsikere Taluk 
TFC151018 of New Borewell at KALYADI Village in KALYADI GP in p 

748 ARSIKERE KALYADI ¥ N Rangaswamy Completed 
Arsikere Taluk 
TFC151018 of New Borewell at GOLLARAHALLI Village in KARUGUNDA 

749 [ARSIKERE KARUGUNDA N Rangaswamy Completed 


N Rangaswamy 


H M Naveen 


Completed 


Completed 


N Rangaswamy 


N Rangaswamy 


Completed 


Completed 


N Rangaswamy 


755 ARSIKERE 


[onoicawatu 


TFC151018 of New Borewell at KURADHAHALLI Village in UNDIGANALU 


GP in Arsikere Taluk 


N Rangaswamy 


cones | 


Completed 


756 [ARSIKERE 


[onoieanacu 


TFC151018 of New Borewell at B THANDYA Village in UNDIGANALU GP 


in Arsikere Taluk 


N Rangaswamy 


om 


‘S.No Name of the work Est Cost. Name of the Contractor Remarks 
757 JARSIKERE BANAVARA TFC241218 Drilling of New Borewell at BANAVARA Village near Darga 140 M 5 Shivalingamurthy completed ] 
in BANAVARA GP in ARSIKERE Tatuk 

758 ARSIKERE SACHAGER cn Orin of Mew Borewet at KIDAKUNO! Doddabare Village 140 Completed 

759 JARSIKERE DUMMENHALLI 2nd oiling WM Mew Horewel at SULEKERE Village in 1.40 Jews ] 

760 JARSIKERE GEEJIHALLI eos Oring el Bore ar MHRUPTALL Village in 140 MS Shivalingamurthy ‘completed 
[ARSIKERE ABBANAGATT OE Pen Boren at BELAWATHAHACL Village 140 [MS Shivalingamurthy Completed 

762 JARSIKERE HEGGATTA espn OnE Srnew Borewel at HEGGATTA Village in 140  [ovogish | Completed | 

763 JARSIKERE HIRWUR RLU nore porewel at 8 HARIHARAPURA in Village M S Shivalingamurthy completed 

764  JARSIKERE 


HIRIYUR 


1218 Drill B {YUR GANDHI ARA i 
TFC241218 Drilling of New Borewell at HIR [ I NAG. in | MS Shivalingamurthy Completed 


HIRIYUR GP in ARSIKERE Taluk 

TFC241218 Drilling of New Borewell at BAGILAGATTA Village in 
KACHEEGATTA GP in ARSIKERE Taluk 

TFC241218 Drilling of New Borewell at GOPALAPURA Village in 
KALGUNDI GP in.ARSIKERE Taluk 

TFC241218 Drilling of New Borewell at KALLUSADARAHALLI Village in 
KALGUNODI GP in ARSIKERE Taluk 

TFC241218 Drilling of New Borewell at VALEHALLI Village in KALGUNOI 
GP in ARSIKERE Taluk 

KAMASAMUDR |TFC241218 Drilling of New Borewell at KAMASAMUORA Village in 
KAMASAMUDRA GP in ARSIKERE Taluk 


765 ARSIKERE KACHEEGATTA 


| M Naveen K Completed 


766 ARSIKERE KALGUNOI 1.40 M S Shivalingamurthy Completed 


| 767 ARSIKERE KALGUNDI, 1.40 M S Shivalingamurthy Completed 


768 JARSIKERE KALGUNDY 


1.40 MS Shivalingamurthy Completed 


769. JARSIKERE 1.40 


MS Shivalingamurthy Completed 


KAMASAMUDR |TFC241218 Drilling of New Borewell at PADAVANA HALLI BHOVI 130 [MS Stivalinzamurth completed 
COLONY Village in KAMASAMUDRA GP in ARSIKERE Taluk " 8 y p 
KAMASAMUDR [TFC241218 Drilling of New Borewell at RAMENAHALLI Village in ರ 
A 1.40 M S Shivalingamurth: Ci leted 
KAMASAMUDRA GP in ARSIKERE Tatuk aಗತ್ರತmurthy ompete 
TFC241218 Drilling of New Borewell at SOMASHETTY HALLI Village in RN 
1.40 MS Shivalingamurth’ C leted 
KANKATTE GP in ARSIKERE Taluk 'ಬಡ"ಗ್ದ M mp 
C2412 fNewE KENKERE vil KENKERE 
TF 18 Drilling of New Borewell at illage in RE GP 140 D Yogish Completed 
in ARSIKERE Taluk 
TFC241218 Drilling of New Borewell at A MALLAPURA Village in ಎ 
WV 1.4 I - 
KURUVANKA KURUVANKA GP in ARSIKERE Taluk - 0 MS Shivalingamurthy Completed 
TFC241218 Drilling of New Borewell at KODI HALL! Village in RN 
77 RUVANKA 1.40 I 
5 KU KURUVANKA GP in ARSIKERE Taluk M S Shivalingamurthy Completed 
TFC241218 Drilling of New Borewell at THIPPAGATTA Village in RN 
776 KURUVANKA 140  |MS Shivalingamurth 
KURUVANKA GP in ARSIKERE Taluk 'ಗಹಡmಟಗುny Completed 
TFC241218 Drilling of New Borewell at NARASIPURA Village in 
. MS sh rth 
777 NARASIPURA NARASIPURA GP in ARSIKERE Taluk 1.40 Shivalingamurthy ‘Completed 
, TFC241218 Drilling of New Borewell at NARASIPURA GOLLARAHATTI ಮ 
778 [argc NARASIPURA M S Shivalingamurth leted 
ಈ Village in NARASIPURA GP in ARSIKERE Taluk Waiingamurkny Complete: 
\ | TFC241218 Drilling of New Borewell at K GOLLARAHATTI Village i - } 
779 [ARSIKERE slpurauenayu (T4238 riting of New Borewell a "ಕಠ ಗ MS Shivalingarmurthy Completed 


SLNo Taluk G.P Name of the work Est Cost. Name of the Contractor Rem] 
TFC241218 Drilling of New Borewell at RANGANAYAKANA KOPPALU 
780 ARSIKERE SHANEGERE - 1.40 vali rth; 
| Village in SHANEGERE GP in ARSIKERE Taluk M S Shivalingamurthy Completed 
TFC241218 Drilling of New Borewell at THIMMANAHALLI Village in R 
781 RSIKERE SHAN K S Shivall 
[a 5 EGERE SHANEGERE GP in ARSIKERE Taluk 1.40 M ivalingamurthy Completed 
TEC241218 Drilling of New Borewell at SHANEGERE Village in § 
782 Al SHANEGE! K i 
| RSIKERE ERE SHANEGERE GP in ARSIKERE Taluk 1.40 M S Shivalingamurthy Completed 
TFC241218 Drilling of New Borewell at THONDIGANA HALL Village in RN 
7: HA H K 
83 ARSIKERE SHANEGERE SHANEGERE GP in ARSIKERE Taluk 1.40 M S Shivalingamurthy [Completed 
SHANKARANAH|TFC241218 Drilling of New Borewell at BENNIGUNDANA HALLI Village _ 
IKER _ R 
784 [ARSIKERE ALU in SHANKARANAHALLI GP in ARSIKERE Taluk 130 MS Shivalingamurthy Completed 
SHANKARANAH|TFC241218 Drilling of New Borewell at BOMMASAMUDRA Village in RN 
KK K M 
785 JARSIKERE [ALU SHANKARANAHALLI GP in ARSIKERE Taluk 130 S Shivalingamurthy Completed 
SHANKARANAH[TFC241218 Drilling of New Borewell at K PALYA Village in 
786 K M S Shivali 
ARSIKERE ALU SHANKARANAHALLI GP in ARSIKERE Taluk 140 S Shivalingamurthy Completed 
SHANKARANAH|TFC241218 Drilling of New Borewell at DONANAKATTE Village in RN 
787 |ARSIKERE SHANKARANAHALLI GP in ARSIKERE Taluk 140 [MS Shivalingamurthy Completed 
SHANKARANAH|TFC241218 Drilling of New Borewell at KADDALA MAGGE Village in A 
ARSI 1.40 I rth; 
788 KERE ISHANKARANAHALLI GP in ARSIKERE Taluk M S Shivalingamurthy Completed 
SHANKARANAH|TFC241218 Drilling of New Borewell at KITTANA KERE Village in 
ER 1.4 ivali h: 
789 J|ARSIKERE SHANKARANAHALLI GP in ARSIKERE Taluk 0 M S Shivalingamurthy Completed 
SHANKARANAH|TFC241218 Drilling.of New Borewell at SHANKARANAHALLI Village in R K 
790 ' . MS Shivali - 
ARSIKERE SHANKARANAHALLI GP in ARSIKERE Taluk 130 S Shivalingamurthy Completed 
791 JARSIKERE THALUR TFC241218 Drilling of New Borewell at THALUR VISHNUPURA Village in 1.40 MS Shivalingamurth c leted 
[THALUR GP in ARSIKERE Taluk - ಕಟ omplete 
| YADAVANAHAL |TFC241218 Drilling of New Borewell at SHIVAPURA GOLLARAHATTI 
792 ARSIKERE 1.40 ivali rth 
3 LU Village iin YADAVANAHALL! GP'in ARSIKERE Taluk M S Shivalingamurthy Completed 
YADAVANAHAL | Multi Village Water Supply Scheme to 530 Habitations in BANAVARA 
ARSIKERE 269.71 j 
793 u and GANDASI Blocks of Arsikere Taluk in Hassan District (0007535550) ” 6 Megha Eng) Completed 
794 BELUR ad Cabinet sub committee not approved Sinking of Borewell at Adgur 1.00 Y.B.Kumarasw 
ಕ್ರಂಂr village in Adgur GP in Belur Taluk ” “BK Swamy complete 
795 BELUR ad Cabinet sub committee not approved Sinking of Borewell at 1.00 yB.K 
ld B.P.Koppalu village in Adgur GP in Belur Taluk ” “B-Kumaraswarmy complete 
796 BELUR ad r Cabinet sub committee not approved Sinking of Borewell at Kodihalli 110 YBK 
8800" | jjjgge in Adgur GP in Belur Taluk - 8-Kumaraswamy complete 
797 BELUR Ada Cabinet sub committee not approved Sinking of Borewell at 0.80 BK § 
Boor Kyatanakere village in Adgur GP in Belur Taluk “B-Kumarswamy complete 
98 BELUR 4dae00 Cabinet sub committee not approved Sinking of Borewell at 100 ¥B.K 
Boor S.M.Koppalu village in Adgur GP in Belur Taluk ” -B-Kumarswamy complete 
799 BELUR Adagoo Cabinet sub committee not approved Deepning Borewell at 0.50 GND K ‘|. 
800" {Trymalanahalli Village in Adagur GP in Belur Taluk -N-Doreswamy complete 
800 BELUR Biccodil Cabinet sub committee not approved Sinking of Borewell at Biccodu 0.80 § FM 
N .. ೩" 
cod [illage in Biccodu GP in Belur Taluk yanna complete 
Cabinet sub committee not approved Sinking of Borewell at 
801 BELUR Biccodu 1.00 T.Muthy K N [oo te 


Ginninamane village in Biccodu GP in Belur Taluk 


Sl.No [4 } Taluk 


G.P Name of the work 


80 | BELUR 


Chatachatanah [Cabinet sub committee not approved Deepning Borewell at 
alli Karikattehalli Village in ChatachatanahalliGP in Belur Taluk 


R Cabinet sub committee not approved Sinking of Borewell at Balluru 
803 B 
EUR Chikkamedur village in Chikkamedur GP in 8elur.Taluk 


. |G.N.Doreswamy 


T.Murthy R 


Name of the Contractor 


[| [ons | 


Remarks 


complete 


K Cabinet sub committee not approved Sinking of Borewell at 
804 BE k 0. | l 
LUR Chikkamedur Doddamedur village in Chikkamedur GP in Belur Taluk 80 T-Murthy Complete 
K Cabinet sub committee not approved Deepning Borewell at 
803 BELUR hikk: N.D 
- U Chikkamedur [5 go rmadihalli Village in Chikkamedur GP in Belur Taluk G.N.Doreswamy complete 
Cabinet sub ct itt t approved Sinking of Borewell at R 
806 BELUR Dabbe et SUD commie NOY app 8 T.Murthy complete 
Benninamane village in GP in Belur Taluk 
Cabinet sub committee not approved Sinking of Borewell at’ 
807 B Gangur KR K G.N.D complet 
ELUR 8ಗಕ್ರ Kanakenahalli village in Gangoor GP in Belur Tatuk Oreswamy pete 
. |Cabinet sub committee not approved Deepning Borewell at 
808 BELUR Ghattadahall | Di Y.B.Kumarswam let 
_ ತತರಗಿತ್‌ Machenahalli Village in Ghattadahalli GP in Belur Taluk wamy compete 
Cabinet sub committee not approved Sinking of borewell and murthy & 
- RN K R .mul 
809 BELUR Ghattadahalli [Deepening of Borewell at Kodikoppalu Village in Ghattadahalli GP Belur Mm Y complete 
Y.B.Kumaraswamy, 
‘Taluk 
Gonisomanahal Cabinet sub committee not approved Sinking of Borewell at - > 
. ,B.. Il 
li Bhandarikatte village in Gonisomanahalli GP in Belur Taluk 0.90 Y.B-kumaraswamy complete 
Gonisomanahal [Cabinet sub committee not approved Deepning Borewell at 
li Girikallahalli Village in Gonisomanahalli GP in Belur Taluk 0.50 [S.N.Doreswamy complete 
_ Cabinet sub committee not approved Sinking of borewell and 
- |[Gonisomanahat A R ‘ K R 
li Deepening of Borewell at Hulikere Village in Gonisomanahalli GP 1.25 '‘G.N.Doreswamy complete 
Belur Taluk 
Cabinet sub committee not approved Sinking of Borewell at 
H: 2.00 Y.8.K I 
ಸಡ್ರತಲ [ರ village in Hagare GP in Belur Taluk umaraswamy Complete 
Cabinet sub committee not approved Sinking of borewelt and 
814 BELUR Hagare Deepening of Borewell and Providing Pumpmotor at atHagare Village 2.40 Y.8.Kumaraswamy MAHESH complete 
in Hagare GP Belur Taluk 
Cabinet sub committee not approved Sinking of Borewell at Madihalli p 
815 BELUR Hagaree |e . PP 8 100  |6.N.Doreswamy complete 
village in Hagare GP in 8elur Taluk 
Cabinet sub committee not approved Sinking of 2 borewells and 
816 Hagare Deepening of Borewell and laying of pipeline at Mulenahalli Village in 3.75 G.N.Doreswamy Pradeep S.S complete 
Hagare GP Belur Taluk 
Cabinet sub committee not approved Sinking of Borewell, Laying oe 
817 BELUR Hagare pipeline porividing pumpmotor at Suladevarahalli Village in Hagare GP Y.B.Kumrswamy Puneet M.D 


818 BELUR 


Belur Taluk 
Cabinet sub committee not approved Sinking of Borewell at Bastihalli 
village in GPin Belur Taluk 


Halebeedu 


Y.B.Kumaraswamy 


complete 


complete 


Cabinet sub committee not approved Sinking of Borewell at 


819 BI Halebeedu 
ELUR ಕೋ Cheelanayakanahalli village in Haltebeedu GP in Belur Taluk 
Cabinet sub committee not approved Sinking of 5 Nos borewell at 
820 
Halebeedu | ebeedu Village in Halebeedu GP Belur Taluk 
821 Hatebeedu Cabinet sub committee not approved Sinking of borewell at Halebeedu 


822 


5 No Village in Halebeedu GP Belur Taluk 


Cabinet sub committee not approved Sinking of Borewell at Mallapura 
adil cn in UHolahandes (Din DRalve Tali 


‘ Halebeedu 


T.Murthy 


T.Murthy 


Y.B.Kumaraswamy 


Y.B.Kumaraswamy 


complete 


complete 


complete 


complete 


—————— 


Sl.No G.P Name of the work Est Cost. Name of the Contractor Remi r 1 
Cabinet sub committee not approved Sinking of borewell 2 Nos and " - 
823 BELUR Hulugundi laying of pipeline and providing pumpmotor at Heeraguppe Village in T.Murthy,+G.N.Doreswamy C.K.Lokesh B.L.Basavaraju complete 
Hulugundi GP Belur Taluk 
824 BELUR Hunuganahalll Cabinet sub committee not approved Deepning Borewell at G.N.Doreswarny complete 
Nagenahalli Village in Hunuganahalli GP in Belur Taluk 
Cabinet sub committee not approved Sinking of Borewell at C.Hosahalli 
825 BELUR {bbedu illage in lobedu GP in Belur Taluk G.N.Doreswamy complete 
Cabinet sub committee not approved Sinking of Borewell at 
826 BELUR sankenhalli village in Ibbeedu GP in Belur Taluk N-Rangaswamy Complete 
Ibbedu Cabinet sub committee not approved Sinking of borewell, laying pe SNDorestamy * complete 
pipeline at lbbeedu village in lbbeedu GP in Belur Taluk “Rangaswamy 
A Cabinet sub committee not approved Sinking of Borewell at Gendehalli 
Kalleri village in Kalleri GP in Belur Taluk Complete 
Cabinet sub committee not approved Sinking of borewell, Deepening 
829 Kodihalli of Borewell and laying pipeline at Kodihalli Village in Kodihalli GP Belur N.Rangawamy G.R.Mahesh complete 
Taluk 
ಮ Cabinet sub committee not approved Sinking of Borewell at G.N.Doreswamy / 
830 Kodihall Kabbigarahalli village inKodihalli GP in Belur Taluk Y.B.Kumaraswamy complete 
Cabinet sub committee not approved Sinking of borewell, laying of 
831 Kogilamane pipeline and providing pumpmotor at Kogilamane Village in N. Kannan, Belur B.L.Basavaraju complete 
Kogilamane GP Belur Taluk 
Narayanapura Cabinet sub committee not approved Providing and laying pipeline at Syed Ariff | 
yanap Narayanapura Village in Shettigere GP Belur Taluk Y re complete 
§ Cabinet sub committee not approved Sinking of Borewell at 
Rajanasiriyur Gowrikoppalu village in Rajanasiriyur GP in Belur Taluk G.N.Doreswamy complete 
§ A Cabinet sub committee not approved Sinking of Borewell at 
Rajanasiriyur Kallushettihalli village in Rajanasiriyur GP in Belur Taluk 1.20 G.N.Doreswamy complete 
K Cabinet sub committee not approved Sinking of Borewell at Narsipura 
Rajanasiriyur village in Rajanasiriyur GP in Belur Taluk T-Murthy ] K complete 
savasihalli Cabinet sub committee not approved Providing and laying pipeline at _ pradeep 5.5 complete 
Harubihalli Village in Savasihalli GP Belur Taluk 
1. |Cabinet sub committee not approved Sinkng of borewell and 
Savasihalli Pumpmotor at Kalynapura Village in Savasihalli GP Belur Taluk Y.b-Kumaraswamy Puneeth M:D complete 
savasihalli Cabinet sub committee not approved Providing and laying pipeline at _ Mahesh complete 
Komaranahatli Village in GP Belur Taluk 
.  |Cabinet sub committee not approved Sinking of borewell Deepening of 
Savasihalli K RO A Y.B.Kumaraswamy Mahesh Completed 
Borewell and laying pipeline and providing pumpmotor at 
Pandithanahalli Village in Savasihalli GP Belur Taluk 
. ., Cabinet sub committee not approvedSinking of Borewell at Savasihaili 
Savasihalli village in Savasihalli GP in Betur Taluk -B-Kumaraswamy complete 
[Cabinet sub committee not approved Sinking of Borewell at 7] 
Savasthalli Siddanahalli village in Savasihalli GP in Belur Taluk G.N.Doreswamy complete 
© 4 [Cabinet sub committee not approved Sinking of Borewell at 
Savasihall | Ggarahali Silage in Savasihalli GP in Belur Taluk Y.B-Kumaraswamy ಅ “te 


Name of the Contractor 


Name of the work Est Cost. Remarks 
Cabinet sub committee not approved Sinking of Borewell at 
84: LUR Tolal .. 'T.Murth let 
3 BE ೦'೫೬ N.Nidagodu village in Tolalu GP in Belur Taluk 0.80 Y complete 
Cabinet sub commit t ved Sinking of B ll at Tolalu 
844 BELUR Tolalu 3 N kn Mt €e not appro ing ೦೯ ಈ 0.80 N.Rangaswamy complete 
village in Tolalu GP in Belur Taluk 
Cabinet sub committee not approved Sinking of Borewell at 
[2 lahanka 1.00 G.N.Dw I 
- 845 ELUR Yalahan Ammanabyadarahalli village in Yalahanka GP in Belur Taluk oreswamy Complete 
Cabinet sub committee not approved Sinking of Borewell at 
846 - Yalahank: 1. .N.Doreswan 
BELUR NS [pg garahalli village in Yalahanka GP in Belur Taluk 00 (G.NDoreswamy complete 
Cabinet sub committee not approved Sinking of Boreweil at 
1. G.N.Do' let 
847 BELUR Yalahanka Chikkammanahalli village in Yalahanka GF in Belur Tatuk 00 Teswamy compete. 
Cabinet sub committee not approved Sinking of borewell, Deepening 
« ಗ LN up R Y.B.Kumaraswamy + 
848 BELUR Yalahanka [of Borewell and laying pipeline at Devihalli Village in Yalahanka GP 3.65 K Chetan HR complete 
Deepening T.Murthy 
Belur Taluk 
Cabinet sub committee not approved Sinking of Borewell at 
8 1.00 ' T.Murth: let 
84 ELUR Yalahanka Mallikarjunapura village in Yalahanka GP in Belur Taluk 00 urtay Compete 
Cabinet sub committee not approved Sinking of Borewell at 
850 Yalahank: 1.00 -N.Doreswam 
BELUR Ponnathapura village in Yalahanka GP in Belur Taluk G-N.Dor Y complete 
Cabinet sub committee not approved Sinking of Borewell at 
hank: 2.70 .N.Dt 
851 BELUR Yatahanka Veeradevanahalli village in Yalahanka GP in Belur Taluk 6 oreswamy complete 
TFCZPO60418 Providing and laying pipeline at Katlushettihalli village in - 
852 BELUR Andale Tovicing Ying pip ತಟ e 2.00 - G.N.Doreswamy complete 
_ Andale GP Belur Taluk } 
‘ « {TFCZP060418 Providing and laying pipeline at Rayapura village in R 
5. B § - 
853 | BELUR antenahalli Bantenahalli GP Belir Taluk 1.60 Jagadish, complete 
. |TFC2P060418 Providing and laying pipetine at Sompura villlagein R 
4 BEL B: l . - K A I 
85. UR antenahalli Bantenahalli GP Belur Taluk 1.60 yed Ariff complete 
TFCZPO60418 Providing Pumpmotor at Cheekanahalli villlage in 
855 BELUR Cheekanahalli R 8 pm e 8 1.60 Puneeth M.D Puneeth M.D complete 
Cheekanahalli GP Belur Taluk 
'TFCZPO60418 Providing Pumpmotor at Doddamedur villlage in R 
i d 1.60 d Ariff B.L.B: j I 
856 BELUR Chikkamedur Chikkameduru GP Belur Taluk Syed Ari asavaraju complete 
TFCZPO60418 Providing Pumpmotor at Gollarahatti village in Kodihalli 
857 BELUR ° Kodihalli 6 p ” E 1.65 B.L.Basavaraju complete 
GP Belur Taluk 
R TFCZPO60A418 Providing Pumpmotor at Shivanenahalli villlage in 
BEL ihall 1.60 B.L.B: j let 
858 UR Kodihalli Kodihalli GP Belur Taluk asavaraju complete 
TFCZPO60418 Providing and laying pipeline and pumpmotor at 
Mad 2.00 G.N.D B.L.B; j I 
859 ಸಿರೊ Yedehalli villiage in Madaghatta GP Belur Taluk oreswamy ತಿsvaapಟ complete 
860 s ihalli TFCZPO60418 Providing Pumpmotor at Savasihalli village in 1.60 BLL _ mpl 
8503 [Spvasihalli GP Belur Taluk - § *ಡತತಡಳಡತ)ಟ complete 
861 BELUR Chikkamedur |GOK Providing Pump motor and pipeline at S.Surapura village in 2.00 - Syed Ariff complete 
Chikkamedur GP Belur Tatuk 
862 BELUR Gangur GOK Sinking of borewell and Laying pipeline at Gangur village in Gangur 2.00 N.Rangaswamy MAHESH complete 
GP Belur Taluk 
863 @:.: Hanike 1.00 N.Rangaswamy complete 
Rand . GOK Sinking of borewell at Kirehalli village in Hanike GP Belur Taluk 


Name of the Contractor N Rem; 


Sl.No G.p Name of the work Est Cost. 
864 Hulugundi GOK Providing and laying pipeline and cistern at Hanike village in ./ Bhairesh complete 
Hulugundi GP Belur taluk 
865 Hutugundi |GOK Sinking of borewell in Thimmanahalli Vaddara colony village in 1.10 G.N.Doreswamy complete 
Hulugundi GP Belur taluk 
866 tbbedu GOK Sinking of borewell at Tendekere village in lbbeedu GP Belur 1.00 B.L.Srikantaiaj Balegere Completed 
Taluk 
867 BELUR Kalleri GOK Sinking of borewell at Balaguppe colony village in Kalleri GP Belur 1.20 N.Rangaswamy complete 
Taluk _ 
868 BELUR Kalleri 1.10 N.Rangaswamy complete 
GOK Sinking of borewell at Gorimatha village in Kalleri GP Belur Taluk 
869 BELUR Kushavara |GOK Sinking of borewell at Chowdanahalli village in Kushavara GP 1.00 G.N.Doreswamy complete 
Belur Taluk 
870 BELUR Madagatta |GOK Sinking of borewell in Madavatli village in Madaghatta GP Belur 1.10 G.N.Doreswamy complete 
taluk 
871 BELUR Narayanapura |GOK Sinking of borewell at Dasagondanahalli village in Narayanapura 1.00 N.Rangaswamy complete 
GP Belur Taluk 
872 BELUR Narayanapura |GOK Providing pumpu motor and Laying pipeline at Hanumidi village 1.60 - Jayamma (Babu) pl ನ complete 
in Narayanapura GP Belur Taluk 
873 BELUR Narayanapura |GOK Providing pompu motor in Karagada village in Narayanapura 1.20 - ವ Jayamma (Babu) Fac lg complete 
GP Belur taluk k 
A 
874 BELUR Narayanapura {Gok Providing pumpmotor and Laying pipeline at. Narayanapura 1.60 - Sardar B.lbasavarau complete 
H K (35/18-19 
village in Narayanapura GP Belur Taluk 
875 BELUR GOK Sinking of borewell in Gangavara village in Tolalu GP Belur 1.10 N.Rangaswamy complete 
taluk 
876 BELUR Yalahanka GOK Sinking of borewell at Ajjenahalli village in Yalahanka GP Belur 1.20 G.N.Doreswamy complete 
Taluk - 
877 BELUR Yalahanka |GOK Sinking of borewell in Bhadregowdanakoppalu village in 1.10 G.NDoreswamy complete 
Yalahanka GP Belur taluk 
1.10 G.N. 
| 378 eR GEN Sinking of borewell in Andale village in Andale GP Belur taluk Doreswamy complete 
SCP Providing Pumpmotor and pipeline work at Chikkahasade village £ y 
| 879 BELUR Anugatta la pip K 3.00 Puneeth M.D Puneeth 7) 


in Chikkahasade GP Belur taluk 


Sl.No Taluk G.P Name of the work Name of the Contractor | tenes 
880 BELUR GEN Sinking of borewell and laying pipeline at Bantenhalli K.L.Ramachanda Shanwez shariff complete 
GEN Providi id | line at Mudigere village inM digere GP 
881 BELUR Bantenahalll viding and laying pipe! 8 8 'n Nuclger syed Arif complete 
Belur taluk 
882 R Biccod .. Jayan 
8 BLY 'ccodಟ GEN Sinking of Borewlll at Huskur viflage in Biccodu GP Belur Taluk 0.30 ಡಿಳತಗಿಗತ complete 
Chatachanah |GEN Providing and laying pipeline & cistern at Chatachatana 
883 BELUR alli halli village in Chatachatanahalli GP Belur taluk Mahesh Complete 
Chatachatanah |GEN Providing and laying pipeline and cistern at Karikattehalli village 
Bh 
884 BELUR alli in Chatachatanahalli GP Belur taluk complete 
CHatachatanah jGEN Providing and laying pipeline at Mayagondanahalli village in 
885 1.50 - Bh: let 
BELUR alti Chatachatanahalli GP Belur taluk airresh Compete 
GEN Provi id layil ipeling and pumpmotor at Cheekanahalli 
886 BELUR Cheekanahafli |. R ving an aying Pipeng pump 3.00 - Disnesh.D puneeth M.D complete 
village in Cheekanahalli GP Belur taluk 
R GEN Providing and laying additional pipeline at Kotiganahalli village in Jagadish, 
887 BE Dabbe 1.00 - complet 
Dabbe GP Belur taluk Yamasandhi ಗ 
SCP Providing and laying additional pipeline at Singapura village in 
888 Dabb 1. - Ariff I 
BELUR Dabbe GP Belur taluk 50 Syed Ari complete 
- GEN Sinking of of Borewell Maliyappavillage Ghattadahalli GP Belur 
889 BELUR Gangur taluk 6 app: 8 1.20 N.Rangaswamy NN Completed 
. [GEN Providing and laying pipeline at Raitarakoppalu village 
890 BELUR Ghattadahalli Ghattadahalli GP Belur taluk 2.00 - G.V.Suresh complete 
| GEN Providing and laying pipeline at Kodikoppalu village 
891 BELUR Ghattadahalli Ghattaddhalli’ GP Belur taluk complete 
. |GEN Providing and laying pipeline and cistern at Sanenhalli village 
.R.l 
892 BELUR Ghattadahalli Ghattadahalli GP Belur taluk G.R.Mahesh complete 
i hal GEN Providing and laying pipeli id cistern at Siddapura village” § 
893 BELUR Gonisomana a 8 R Y Bpp ine ತಗ Pp "ತಥ K.MVeeranna complete 
[i] near Raghu house in Gonisomanahali GF Belur taluk _ 
894 - 7 .B.! 
BELUR Hagare [GEN sinking of Borewell in Hagare GP Belur taluk 0.70 [Y.B-Kumaraswamy complete 
895 BEL Hagare RR R AH F 1.10 'T.Murthy 
UR 8 GEN Sinking of borewell in Madihalli village in Hagare GP Belur taluk urthy complete 
SCP Providing and laying pipeline connecton to existting scheme at 
896 BELUR H: . - M: 
ಸಜನಿ Hagare Yagachi colny in Hagare GP Belur taluk ahesh complete 
GEN Sink f Borewell at Basavarajapura village Halebeedu GP Belur 
897 BELUR Halebeedu taluk “ಗಗ ೦' 8೦೯ ap 8 © — | complete 
GEN Providing Pumpmotor at Halebeedu Block 1 near R 
898 Halebeedu Halebeedu GP Belur taluk K.M.Veeranna B.L.Basavaraju complete 
GEN Providing Pumpmotor Halebeedu Hoysala Badavane R 
899 Halebeedu mHalebeedu GP Belur taluk K.M.Veeranna B.L.Basavaraju complete 
GEN Sinking of Borrewell at Halebeedu Block -1 village 
900 Halebeedu Halebeedu GP Belur taluk N.Rangaswamy . complete 
_ GEN Providing and laying pipeline and Pumpmoator at Goilenahalli 
901 ELUR Hanike R - 6 Ying Pp p 2.55 - K.M.Veeranna B.L.Basavaraju complete 
village Hanike GP Belur taluk 
NW ‘ GEN Sinking of borewell at Doddabyadagere village in Hebbalu GP 
902 ° BEUR Hebbalpy RENE R ೪ac2E 8 | 1.20 N.Rangaswamy complete 


Name of the work Est Cost. Name of the Contractor Rem; || a 
GEN Providing and laying pipeline at Hebbalu village in y u 
903 Hebbalu Hebbalu GP Belur taluk K.M.Veeranna complete 
ಕ GEN Sinking of borewell in Shivaladahalli village in Hebbalu 
904 Hebbalu GP Belur taluk N.Rangaswarmy complete. 
GEN Sinking of borewell in Haltore koppalu village in Hulugundi GP 
Hulugundi E Pp g: 8 IG.N.Doreswamy complete 
Belur taluk 
[ i h N.Dt 
Hulugundi GEN Sinking of borewell in Haltore village in Hulugundi GP Belur taluk G FewamY. | complete 
| GEN Sinking of borewell in Nagenahallli village in 
907 Hunugunhalli Hunugunahalii GP Belur taluk 1.00 N.Rangaswamy complete 
908 ibbedu GEN Sinking of borewell in Chilkur village in ibbeedu GP Belur taluk G.NiDoreswamy complete 
SCP Sinking of 2 nos of Borewells at Ramenahalli village in Ibbeedu GP 
909 Ibbedu G.N.Doreswamy complete 
Belur taluk 
i p N.R 
ಪ BELUR Ll) GEN Sinking of borewell at A.Nidagodu village in Kalleri GP Belur taluk ಸಕಸ ಳಗ, complete 
ಸ J 
311 BELUR Kesagodu IGEN Sinkinf of Sorewell at intitolalu village in Kesagodu GP Belur taluk ಖಎಗಿಗತ, | complete 
3 SEE Kk MK (GEN Providing Pumpmotor and pipeline at Kesagodu village in PhD p HD | 
ಆsa್ರಂರೆಟ Kesagodu GP Belur taluk - ines uneet K complete 
IGEN Sinking of borewell in Basavanakoppalu village in Kogilamane GP 
913 BELUR Kogilamane § pp ಭು 8 1.10 'G.N.Doreswamy complete 
Belur taluk R 
IGEN Sinking of borewell in Malegere illage in Kogilamane GP Belur 
GEN Providing pumpmotor and laying pipeline at Tagare village in S 
915 BELUR Kushavara Kushavara GP Belur taluk 2.00 § Syed Ariff B.L.Basavara complete 
GEN Sinking of borewell at Irakavallli village in Lakkunda GP 
916 BELUR Lakkunda Belur taluk 0.90 Jayanna complete 
SCP Sinking of borewel! in Madaghatta Gumpinamane in Madaghatta 
917 BELUR Madagatta complete 
GP Belur taluk 
SCP Sinking of borewel! in Madaghatta village in Madaghatta GP Belur 
918 BELUR Madagatta complete 
taluk 
GEN Providing and laying pipeline at Shettigere village in ನ 
R 1.00 N. 
| 919 BELU! Narayanapura Narayanapura GP Belur taluk K.N.Ningegowda | complete 
SCP Providing and pumpmotor at Sulagalale village in Narvepete 
Narvepete e RYDE p 3 8 Re 3.50 Puneeth M.D Puneeth M.D complete 
> GP Belur taluk 3 
K ಸಿ GEN Providing cistern at Kallushettihalli village in Rajanashiriyuru GP p 
921 BELUR Rajanasiriyur 0.50 K.M.Veeranna complete 
Belur taluk 
Raj uf GEN Providing and laying pipeline and cistern at Rajanashiriyuru REN 
hk village in Rajanashiriyuru GP Belur taluk MEE NG Complete 
GEN Sinking of borewell in Prasadihalli illage in Sanyasihalli GP Belur 
Sanyasihalli taluk E § Y G.N.Doreswamy complete 
Savasihalli GEN Providing and laying pipeline and cistern at Kalyanapura village Wakn 
a 
ತ್ಯ in Savasihalli GP Belur taluk ies! complete 
©. [SCP Providing pumpmotor at Vaddarahalli village in Savasihalli GP 
925 BELUR Savasihalli Bell taltk mahesh Puneeth M.D co e 


| Sl.No } Taluk G.P Name of the work Est Cost. Name of the Contractor Remarks 
GEN Providing P lotor and layi ipeline at Kandavara village 
926 BELUR Tolalu R Ing Pumpr Ying Pips ks 8 Syed Ariff B.L.Basavaraju complete 7] 
in Tolalu GP Belur taluk 
A - .N.D [ 
927 BELUR SCP Sinking of borewell at Alur village in Tolalu GP Belur taluk G.N.Doreswamy complete 
T h|SCP Providing P' iotor and pipeline at Batadakallu village in 
928 BELUR umbudevanal roving Umpen nc pipeine ಹರಟ ಬತ Puneeth M.D PuneethM.D complete 
Tumbudevanahalli GP Belur taluk 
GEN Sinking of borewell in Megala chikkammanahalli village in 
Y: 1. \N. I 
929 BELUR falahanka Yalahanka GP Belur taluk 10 G.N.Doreswamy complete 
Ibbedu SDP MWSR at lbbeedu village in lbbeedu village in Belur taluk 1.45 [N.Rangaswamy Sardar complete 
TFC 151018 Sinki f borewell at O: ndanahalli Village in Adagur K 
931 BELUR § 3 Sinking o well at Dasago! vag 8 N.Rangaswamy complete 
GP in Belur Taluk 
TF f G Vi idale GP in B 
932 BELUR Andale ey 51018 Sinking of borewell at Goruru Village in Andale GP in elur | N.Rangaswamy completed ] 
‘C 151018 Sinki f bore halli Village in A: Ili GP i 
933 BELUR arehalli TFC 151018 Sinking of borewell at Melahalli Village in Arehalli in N.Rangaswamy Completed 
Belur Taluk 
TF inki it Banti ivi in Bant i 
934 BELUR Bantenahalli C 151018 Sinking of borewell at BantenahalliVillage in Bantenahalli 220 N.Rangaswamy complete 
GP‘in Belur Taluk 
Chatachatanah [TFC 151018 Sinking of borewell at Dyavappanahalli Village in 
935 BELUR 1.30 N.Rangaswam mplete 
ali [chatachatanahalli GP in Belur Taluk ೨ಗE2SWaY Comp 
TFC 1 fb ti halli Vil Dabb 
936 BELUR Dabbe 51018 Sinking of borewell at Ko tigana alli Village in Dabbe GP in N.Rangaswarny ‘completed 
Belur Taluk 
937 Dabbe TFC 151018 Sinking of borewell at S.Somanahaili Village in Dabbe GP in N.Rangaswamy complete 
Belur Taluk 
TFC 151018 Sinking of borewell at Maliyappanakoppalu Village in 
938 Gan 1.40 N.Rangaswam complete 
ills Ganguru GP in Belur Taluk € Y pe 
FC1 inki f b beedu Vil i leby 
939 Halebeedu u 51018 Sinking of borewell at Halebeedu Village in Halebeedu GP N.Rangaswamy complete 
in Belur Taluk 
FC1 inkii f b Il Vil i lebeed i 
940 Halebeedu TFC 51018 Sinking of borewell at Mallapura Village in Halebeedu GP in N.Rangaswamy complete 
Belur ‘taluk 
TFC 151018 Sinking of b ll at Katteso halli Village in 
941 Halebeedu ‘ng ೦rewe 'ಗಡಗಪ e 1.30 N.Rangaswamy complete 
Halebeedu GP in Belur Taluk 
TFC 151018 Sinking of borewell at Cheelanayakanahaili Village in 
Halebeedu N.Rangaswam; complete 
Halebeedu GP in Belur Taluk 6 Y Was 
TF inking of ike Village i ike GP i ' | 
Hanike 'C 151018 Sinking of borewell at Hanike Village in Hanike in Belur N.Rangaswamy Completed 
Taluk 
151 inki [) ttyhalli Vill i ike GP 
944 Hanike TFC 51018 Sinking of borewell at Samshettyhalli Village in Hanike Gi 110 N.Rangaswamy complete 
in Belur Taluk 
TFC 151018 Sinki f borewell at Hebbalu Village in Hebbalu GP in 
945 Hebbalu inking 0% norewel at Heoba'u ge in Hebbatu 1.30 N.Rangaswamy complete 
Belur Taluk 
FC 151018 Sinki il at Shivaladahalli Vill in Hebbalu GP - 
946 Hebbalu T C1 Sinking of borewell at Shivaladahalli Village in Hebbalu 130 N.Rangaswarny Completed 
in Belur Tatuk R 
TFC 151018 Sinki f b Il at Hirihatli Vil in Kodihalli GP i 
Kodihalli "nking of borewell at Hirinalll Village in Kodina In N.Rangaswamy Completed 
Belur Taluk 
TF Sinki f I at Kabbi halli Village in Kodihalli GP 
Kodihalli ] 'C 151018 Sinking of borewell a igarahalli Village i ihalli 150 N.Rangaswamy complete 
in Belur Taluk T— 
. FC1 inki f b hatti Vill i dihalli GP i 
949 Kodihall TFC 151018 Sinking of borewell at Gollarahatti Village in Kodihalli GP in 130 N.Rangaswamy complete 


S|No Taluk G.P Name of the work Est Cost. Name of the Contractor Re | 
PS TFC 151018 Sinking of borewell at Shivanenahalli Village in Kodihalli GP ” 
[J H 
L 950 | ELUR Kodihalli in Belur Taluk N.Rangaswamy complete 
ನವ BELUR Kodihalli Une Sinking of borewell at Kondli Village in Kodihalli 4 in Belur N.Rangaswamy cored 
RS TFC 151018 Sinking of borewell at Suranayakanahalli Village in Kodihalli 
2 BEL Il ವ k | 
95 UR Kodihalli GP in Belur Taluk 1.20 N.Rangaswamy complete 
TFC 151018 Sinking of b. Il at Kerluru Village in K« ou GP i 
953 Kesagodu nsng Oh orWe EN 66'೧ ನಲಂ! 110  |N-Rangaswamy Completed 
Belur Taluk - 
R TFC 151018 Sinking of borewell at Kottanahalli Village in Kogilamane 
4 K LR: 
95. ogilamane GP in Belur Taluk N.Rangaswamy complete 
TFC 151018 Sinking of borewell at Tagare Village in Kushavara GP in 
955 Kushavara Belur Taluk IME, W 8 BY 1.10 N.Rangaswamy complete 
TFC 151018 Sinking of borewell at Matanakatte Village in Madaghatta 
56 Madagh: 1.00 h 
9 adaghatta GP in Belur Taluk N.Rangaswamy complete 
2 TFC 151018 Sinking of borewell at Shettigere Village in Narayanapura 
f p N.R: 
957 BELUR Narayanapura GP Belur Taluk 1.30 angaswamy complete 
lh y TFC 151018 Sinking of borewell at Rajanashriyuru Village in 
BELUR R: h N.R: 
958 ajanashriyuru Rajanashriyuru GP in Belur Taluk angaswamy complete 
y p TFC 151018 Sinking of borewell at Narasipura Village in Rajanashriyuru 
N.R: 
959 BELUR Rajanashriyuru GP in Belur Taluk angaswamy complete 
TFC 151018 Sinking of borewell at Mallapura Village in Sanysihalli GP in 
960 BELUR Sanysihalli B p E y N.Rangaswamy complete 
Belur Taluk 
©. [TFC 151018 Sinking of borewell at Shivapura Kaval Village in Savasihalli 
1 S; h p 
96 BELUR avasihalli GP in Belur Taluk N.Rangaswamy complete 
_ TFC 151018 Sinking of borewell at N.Nidagodu Village in Tolalu GP in 
8 Tolal N.R: 
962 ELUR olalu Belur Taluk angaswamy complete 
TFC 151018 Sinking of borewell at Ponnathapura Village in Yalahanka 
Yalahank: - 
963 BELUR alahanka [Gp in Betur Taluk N.Rangaswamy complete 
TFC 151018 Sinking of borewell at Ponnathapura Bhovicolony Village in 
64 Yalahank: H 
9 BELUR ahanka | spanka GP in Belur Taluk N.Rangaswamy complete 
965 BELUR Yamasandhi TFC 151018 Sinking of borewell at Agasarahalli Village in Yamasandhi Nn 
ತಗ GP in Belur Taluk “Rang: y complete 
. FFC 151018 Sinking of borewell at Biratemane Village in Yamasandhi 
966 BELUR Yamasandhi GP in Belur Taluk N.Rangaswamy - complete 
46 abit Ghattadahall|TFc241218 Sinking of borewell at Sanenahalli Village in Ghattadahalli RET 
i [SP in Belur Taluk “NahgasWoamy complete 
pe Sn Ghattadahall|TFC241218 Sinking of borewell at Mattighatta ajjegenhalli Village in MN j 
oj Ghattadahalli GP in Belur Taluk ESSAY, complete, 
TFC241218 Sinking of borewell at Maliyappanakoppalu Village in 1.20 
969 BELUR | Gangur Gangur GP in Belur Taluk N.Rangaswamy complete 
TFC241218 Sinking of borewel! at Mallapura Village in Halebeedu 1.20 
970 BELUR Halebeedu CR In sclur Taluk N.Rangaswamy complete 
p TFC241218 Sinking of borewell at Honnenahalli Village in Hanike GP in 
971 BELUR Hanike Ki ಸ 110 |N.Rangaswamy co 
Belur Taluk 
s TFC241218 Sinking of borewel! at Hanike Villiage in Hanike GP in Belur j 
972 BELUR Hanke | ಈ | 1.20 N.Rangaswamy complete 


Name of the work Est Cost. Name of the Contractor Remarks 
TEC241218 Sinking of borewell at Muttuganne Village in Hebbalu GP 120 N.Rangaswam complete 
in Belur Taluk ಗಡಗಡ ಟರ p 
TFC241218 Sinking of borewell at M.Hunasek Village in Hebbalu 
Hebbalu - inking u re 8 110 N.Rangaswamy complete 
GP in Belur Taluk 
TFC241218 Sinking of bs Il at Ballenahalli Village in lbbeedu GP il 
Tbbeedu "ning ೦' ೦೯೭೪" ೩೬ 92" et u in 110 N.Rangaswamy complete 
Belur Taluk 
TFC241218 Sinking of borewell at lbbeedu Village in Ibbeedu GPi 
Ibbeedu 21 8 wel at 00eedu V8 in 120 N.Rangaswamy complete 
Belur Taluk _ 
TFC241218 Sinking of borewell at Ko lage in Kushavara GP in 
Kushavara e u 8 120 N.Rangaswamy complete 
Belur Taluk 
TFC241218 Sinking of borewell at Chowdanahalli Village in Kushavara 
Kushavara C 6 is w Kk 1.10 N.Rangaswamy complete 
GP in Belur Taluk 
Rajanashiriy |TFC241218 Sinking of borewell at Kallushettihalli Village in 120 NLRangaswam comolete 
uu Rajanashiriyuru GP in Belur Taluk ang Y P 
Rajanashiriy |TFC241218 Sinking of borewell at Narasipura Bhovi colony Village in 120 N.Rangaswam complete 
ur Rajanashiriyuru GP in Belur Taluk “Rang v: p 
K »-|TFC241218 Sinking of borewell at S: ihalli Village in Sanyasihalli 
981 BELUR Sanyasihalli - 8 Sinking we" a ಎanyastnatt Vag Yastna’ 120 N.Rangaswamy complete 
GP in Belur Taluk 
, : [TFC241218 Sinking of borewel) at Harubihalli Village in Savasihalli GP 
982 BELUR Savasihalli |. 8 ಬ ಡರ ಗಡಗಟರಗಗಪ್‌ 8 1.20 N.Rangaswamy complete 
in Belur Taluk 
TFC241218 Sinking of borewell. at Veeradevanahili Village in Yalahnaka 
983 BELUR Yalahanka 8 we 6 1.20 N.Rangaswamy complete 
GP in Belur Taluk 
Energisation of CESCOM deposite charges to AEE SD Belur (130 work 266.02 
984 BELUR - — Completed 
Andale 266.02 lakhs) in Belur Taluk P 
K 4 Bhovi . 
985 BELUR yalahanka Construction of OHT and House connections to Ponnathapura Bhovi 150 shivashankar complete 
. Colony and Ponnathapura village inYaahanka GP Belur (Part B Work} 
Providing Flushing and Deeping Kembalu Village in Kembalu GP in 
986 Channarayapatna Kembalu Channarayapattana Taluk Completed 
987 Channarayapatna Nalluru Providing Flushing and Deeping Sasalupura Kopplu Village in Nalluru GP Completed 
in Channarayapattana Taluk 
Providing Flushing and Deeping Dadadahalli Lakshmipura Colony Village 
988 Channarayapatna Nalluru in Nalluru GP in Channarayapattana Taluk Compteted 
R Providing Flushing and Deeping Aruvanahalli Village in Dammaningala GP 
989 Channarayapatna | Dammaningala in Channarayanattana Taluk Completed 
R K Providing Flushing and Deeping Koththanaghatta Village in 
990 Channarayapatna | Dammaningala Dammaningala GP in Channarayapattana Taluk 0.50 Jayanna Completed 
R Providing Flushing and Deeping K. Majjenahalli Village in Dammaningala 
_ th: 
991 Channarayapatna | Dammaningala GP in Channarayapattana Taluk 0.50 Jayanna Completed 
Providing Flushing and Deeping Gowdagere Village in Gowdagere GP in | 
992 Ehannarayapatna Gowdagere Channarayavattana Taluk 0.50 Jayanna | Completed 
Providing Flushing and Deeping Halebelagola Village in Gowdagere GP in 
993 Channarayapatna Gowdagere Channarayapattana Taluk 0.50 layanna Completed 
994 Channarayapatna Gowdagere Providing Pump and MotorHalebelagola Village in Gowdagere GP in 150 Completed 


Channarayapattana Taluk 


996 


Channaravapatna’ Sundalli 


Gowdagere Channarayapattana Taluk 


Providing Flushing and Deeping Anthanahalli Village in Gowdagere GP in 


Providing Flushing and Deeping Manjunathapura Village in Sundalli GP in 


Jayalakshmi Electricals 


Completed 


Comoleted 


G.P Name of the work Est Cost. 


Providing Flushing and Deeping Poomadihalli Village in Juttanahalli GP in 
Channarayapattana Taluk 
Providing Flushing and Deeping Chalya Village in Juttanahalli GP in 


Channarayapatna Juttanahalli 


Name of the Contractor 


998 Channarayapatna Juttanahalli Pha a natn Tali 
k Providing Flushing and Deeping Beeranahalli Village in Juttanahalli GP in 


Providing Flushing and Deeping Dinka koppalu Village in Kabbalu GP in 


Channarayapatna Kabbalu Channarayavattana Taluk 


Providing Flushing and Deeping Nettikere Village in Sathenahalli GP in 
Channarayapattana Taluk 
Providing Flushing and Deeping Dasarahalli Village in Juttanahalli GP in 
Channarayapattana Taluk 
Providing Flushing and Deeping Huligere Village in Juttanahalli GP in 
Channarayapattana Taluk 
Providing Flushing and Deeping Chowlagala Village in Sathenahalli GP in 
Channarayapattana Taluk 
Providing Flushing and Deeping Tarabenahalli Village in Sathenahalli GP 
in Channarayapattana Taluk 
Providing Flushing and Deeping Chowvenahalli Village in Navile GP in 


Channarayapattana Taluk 


Channarayapatna Sathenahalli 


Channarayapatna Juttanahalli 


Channarayapatna Juttanahalli 


Channarayapatna Sathenahatli 


Channarayapatna Sathenahalli 


Channarayapatna | 0.50 


Providing Flushing and Deeping Marishettypalya Village in Navile GP in 


Channarayapattana Taluk 050 


Channarayapatna Navile: 


Jayanna 


Jayanna 


Completed 


Completed 


Completed 


Completed 


Compteted 


Completed 


Completed 


Completed 


Completed 


Completed 


| Completed 


Providing Flushing and Deeping Sabbanahalli Village in Mathigatta GP in 
Channarayapattana Taluk 


Channarayapatna Mathigatta 0.50 


Jayanna 


| Completed 


Providing Flushing and Deeping Thimlapura Village in Anathi GP in 
Channarayapattana Taluk 

Providing Flushing and Deeping Thipplapura Village in Anathi GP in 
Channarayapattana Taluk 

Providing Flushing and Deeping Gundasettihalli Village in Janivara GP in 
Channarayapattana Taluk 
Providing Flushing and Deeping Hombalekoppalu Village in Gowdagere GP 
in Channarayapattana Taluk 


Channarayapatna Karehalli 


Channarayapatna Anathi 


Channarayapatna Janivara 


Channarayapatna Gowdagere 


Jayanna 


| Competed 


Completed 


TFC180518 Providing pump and motor at Jodigatte Hirehalli Village in 


1013 Channarayapatna baladareGP Channarayapatna Taluk 


Radhakrishna Electricals 


Completed 
Completed 


Completed 


TFC180518 Providing ‘New Drilling of Borewell at’Y singenhalli Village in 
Baldare GP Channarayapatna Taluk 


1014 Channarayapatna 


TFC180518 Providing pump and motor at Uppinhalli Village in Baraguru GP 
Channarayapatna Taluk 

TFC180518 Providing Pump and Motor at Chithanahosahalli Village in 
Kumbenahalli Channarayapatna Taluk 


1015 Channarayapatna 


1016 Channarayapatna 


Completed ” 


TFC180518 Providing Pump andMotor at Pothanahalli Village in 


1017 Channarayapatna Kumbenahalli Channarayapatna Taluk 


TFC180518 Providing Pump and Motor at Belaguli Village in Channarayapatna 
Taluk 

'TFC180518 Providing New Drilling of Borewell at Timlapura Village in 
Channarayapatna Taluk 


1018 Channarayapatna 


1019 Channarayapatna 


TFC180518 Providing Pump and Motor at Bindenahalli prVillage in 


1020 Noranakki Channarayapatna Taluk 


Channarayapatna 


Jayalakshmi Electricats 


Radhakrishna Electricals Completed 
Radhakrishna Electricals Completed 
layalakshmi Electricals Completed 
Jayalakshni Electricals Completed 
Completed 
Completed 


TFC180518 Providing Pump and Motor at Alposnagara Village in 
1021 | Channarayapatna [or nakki (Channarayapatna Taluk 1:50 Jayalakshmi Electricals Completed 
TFC180518 Providing Pump and Motor and Manchiganahalli Village in ವಾ 
1022 Channarayapatna |p oranakki Channarayapatna Taluk 1.50 Jayalakshmi Electricals ಶ್ರೀ 
iding ci ipelinci p i village in Ch - 
1023 Channarayapatna | Akkanahalll Providing cistern and pipeline in eT village in Channarayaptna | 100 ರ f Coimpleted 


Sl.No G.p Name of the work Est Cost. Name of the Contractor Remarks 
| R Providing cistern and pipeline in Hebbalalu village in Channarayaptna 
| 1024 Channarayapatna Akkanahalli Taluk 1.50 Jayanna ayalakshmi Electricals Completed 
Providing cistern and pipeline in Beechagodanahaili village in 
tl . R 
Channarayapatna Anathi Channarayaptna Taluk 0.80 thejas Completed 
1026 Channarayapatna Anathi Providing cistern and pipeline in Hullenahalli village in Channarayapina 0.80 R completed 
Taluk thejas 
1027 Channarayapatna Anekere Providing cistern and pipeline in Anekere village in Channarayaptna Taluk 0.90 thejas Completed 
Providing cistern and pipeline in Uguranakoppalu somanathanahalli 
102: h . R Wl 
028 | Channarayapatna | Anekere village in Channarayaptna Taluk 0.50 thejas Completed 
1029 | Channarayapatna | Anckere Providing cistern and pipeline in Sagathavalli and kerekodihalli village in 1.50 ns OO Completed 
Channarayaptna Taluk 
1030 | Channarayapatna | Baguru Providing cistern and pipeline in kaikere village in Channarayaptna Taluk 0.50 rangaswamy Compteted 
SCP Providing cistern and pipeline in Daddihalli village in Channarayaptna 
1031 Channarayapatna Baguru | Taluk 0.50 rangaswamy Completed 
SCP Providing cistern and pipeline in Daddihalli village in Channarayaptna 
1032 Channarayapatna Baguru Taluk 0.50 rangaswamy Completed 
1033 Channarayapatna Baladare Providing cistern and pipeline in Yaliyuru village in Channarayaptna Taluk] 0.80 thejas Completed 
1034 Channarayapatna Baladare Providing cistern and pipeline in Tenkanahalli village in Channarayaptna 0.80 Completed 
Taluk thejas 
“Providing pampu and motar in Jodigatte hirehalli village in 
d: . ; 
\ 1035 Channarayapatna | Baladare Channarayaptna Taluk 1.60 thejas Completed 
Providing cistern and pipeline in Y singenahaili village in Channarayaptna 
1036 Channarayapatna | Baladare . Taluk 0.70 rangaswamy Completed 
K Providing cistern and pipeline in Honnashettihalli village in 
1037 Channarayapatna Balaganchi Channarayaptna Taluk 1.50 Tangaswamy Completed 
1038 Channaravapatna Balaganchi Providing cistern and pipeline in Thimlapura village in Channarayaptna 0.50 Completed 
Taluk thejas 
1039 Channarayapatna Baraguru Providing pump and motar in Baraguru village in Channarayaptna Taluk 1.60 Radhakrishna Electricals Completed 
Providing pump and motar and pipe line cistern atDoddamathighatta 
1040 Channarayapatna Baraguru village in Channarayaptna Taluk 1.85 Radhakrishna Electricals Completed 
Providing cistern and pipeline in upinahalli village in Channarayaptna 
1041 Channarayapatna Baraguru Taluk .rangaswamy Completed 
1042 Channarayapatna Baraguru Providing cistern and pipeline in Alagodanahalli village in 080 completed 
Channarayaptna Taluk 
1043 Channarayapatna Bekka Providing cistern and pipeline in Jinnathapura village in Channarayaptna 150 _ Completed 
Taluk thejas 
Providing cistern and pipeline in Rachenahalli village in Channarayaptna R 
1044 Channarayapatna Bekka Taluk 1.00 gc wkutegowda Completed 
1045 Channarayapatna Belageehalli Providing cistern and pipeline in Kattageehalli village in Channarayaptna 1.00 oo Completed 
Tatuk - thejas 
A Providing cistern and pipeline in Hanumanthapura village in 
1046 Channarayapatna Belageehalli | Channarayantna Taluk 1.00 rangaswamy Completed 
RK Providing cistern and pipeline in Dodderi kavalu village in 
h. Il K R 
Channarayapatna Belageehalli | channarayaptna Taluk 1.00 thejas Completed 
Providing cistern and pipeline in Darasigatta village in Channarayaptna 
1048 Channarayapatna |BYADARAHALLI ‘Taluk 0.60 gc wykutegowda Completed 
Providing cistern and pipeline in Madaba kontappana palya village in 
1049 Channarayapatna |BYADARAHALLI Channarayaptna Taluk 1.00 thejas Completed 
BYADARAHALLI(.. Providing Extention of pipeline in Chamarajapura village in | 0.75 | Completed 
. Channarayaptna Taluk 
ana i [Reanananaesd Providing cistern and pipeline in Mudanahalli village in Channarayaptna | A | | 


Sl.No Taluk G.P Name of the work Est Cost. Name of the Contractor Rem * 
1052 Channarayapatna | D Kalenahalli | Providing cistern and pipeline in Adaguru village in Channarayaptna Taluk 150 thejas Completed 
1053 channarayapatna | D Kalenahalli Providing cistern and pipeline in Nagasamudra village in Channarayaptna 050 K Completed 

Taluk thejas 
1054 channarayapatna | Dammaningala Providing cistern and pipeline in ruvanahall village in Channarayaptna 050 completed 
1055 Channarayapatna Sinking of borewell at Didaga village in Channarayaptna Taluk 0.80 Muniraju Completed 
A Providing cistern and pipeline in Hosahalli village in Channarayaptna 

1056 Channarayapatna Didaga Taluk 1.90 Javanna Completed 
1057 Channarayapatna Didaga Sinking of borewell at Mellahalli village in Channarayaptna Taluk 0.80 Jayanna thejas Completed 
1058 Channarayapatna Didaga Providing cistern and pipeline in Jaganahalk village in Channarayaptna 2.90 Completed 
1059 Channarayapatna Didaga Providing cistern and pipeline in Pura village in Channarayaptna Taluk 1.00 thejas Completed 
1060 Channarayapatna Dindaguru Providing cistern and pipeline in Nandipura village in Channarayaptna R Completed 

Taluk thejas 

Providing cistern and pipeline in Gowdagere village in Channarayaptna 
1061 Channarayapatna Gowdagere Taluk (HH-10 thejas Completed 
R Providing cistern and pipeline in G.Bindenahalli village in 

1062 Channarayapatna Janivara Channaravaotna Taluk thejas Completed 
1063 Channarayapatna Gowdagere Providing cistern and pipeline in Bediganahalli village in Channarayaptna | Completed 

Taluk, thejas 
1064 Channarayapatna Gulasinda Providing Extention of pipeline in Gulasinda Belasinda village in completed 

Channarayaptna Taluk 

1065 Channarayapatna Hirisave Providing cistern and pipeline in Hirisave village in Channarayaptna Taluk ‘Chandrashekar thejas Completed 
1066 Channarayapatna Hirisave Providing pump and motar at Janatna colony village in Channarayaptna Completed 
1067 channarayapatna Providing cistern and pipeline in Kottanahath village in Channarayaptna 1.00 Completed 
1068 Channarayapatna Janivara Providing cistern and pipeline in Janivara village in Channarayaptna Taluk 3.90 Completed 
1069 channarayapatna jinnenahalli Providing cistern and pipeline ‘m Metkere village in Channarayaptna 1.00 completed 
1070 Channarayapatna Juttanahalli Providing cistern and pipeline in Betadahal village in Channarayaptna 2.90 Completed 
1071 Channarayapatna Juttanahalli Providing cistern and pipeline in Byadarahalli village in Channarayaptna 2.00 R Completed 

Taluk thejas 

R Providing cistern and pipeline in Dadigatta village in Channarayaptna 

1072 Channarayapatna Juttanahalli Taluk 2.00 thejas Completed 
“1073 Channarayapatna Juttanahalli |Providing cistern and pipeline in Huligere village in Channarayaptna Taluk 0.80 thejas Completed 
1074 channarayapatna Juttanahalli Providing cistern and pipeline in M Hosuru village in Channarayaptna 1.20 | Completed 

Taluk thejas 
1075 Channarayapatna Kabbali Providing cistern and pipeline in Dasarahall village in Channarayaptna Corhpleted 

R Providing cistern and pipeline in Masakanahatli village in 
hy; tl Kabball - 

1076 [ annarayapatna abbali Channarayaptna Taluk Completed 
1077 Channarayapatna Kabbalu Providing mws revival at Dinka koppalu village in Channarayaptna Taluk | Compieted 
1078 channarayapatna Kabbalu Providing cistern and pipeline in K Hosahalh village in Channarayap na completed 
1079 Channarayapatna Kalkere Providing cistern and pipeline in kalkere village in Channarayaptna Taluk thejas Co d 
1080 | Channaravapatna Kalkere Providing cistern and pipetine in Harosomanahalli village in | | KM Comoleted 


4 


———— 


G.P Name of the work Est Cost. Name of the Contractor Remarks 
Providing cistern and pipeline in Karimaranahalli village in | I 
Kalkere Channarayaptna Taluk 1.25 thejas Completed 
1082 Kalkere Providing cistern and pipeline in Devigere village in Channarayaptna Tatuk| 2.00 theias Completed 
Providing cistern and pipeline in Chowdenahalli village in | 
ಭಯು Channarayaptna Taluk £0 thejas Completed 
1084 Channarayapatna Kalkere Providing Extention of pipeline in Nettekere village in Channarayaptna | 0.75 F Completed 
Taluk thejas 
1085 Channarayapatna Kalkere Providing Extention of pipeline tp village in Channarayaptna | 0.75 Completed 
1086 Tul Providing cistern and pipeline in ನಂppnabat village in Channarayaptna 0.50 Completed 
1087 Kalkore Providing cistern and pipeline in K chowdenahallli village in ಟಂ Completed 
CREE Channarayaptna Taluk lejas 
R Providing cistern and pipeline in Chikkabilathi village in Channarayaptna 
1088 Kantharajapura Taluk thejas Completed 
K Providing cistern and pipeline in Halumathighatta village in 
Kant! 1.50 f leted 
antharajapura Channarayaptna Taluk thejas Complete 
ES Providing cistern and pipeline in Hiribilathi village in Channarayaptna fj 
Kantharajapura Taluk 1.00 thejas Completed 
R Providing cisteru and pipeline in Sugganahalli village in Channarayaptna 
Kantharajapura 8 Pipe ರ ೩ yap Jayanna Completed 
Kembalu Providing cistern and pipeline ಗ ಕನನರ village in Channarayaptna 0.80 Completed 
Kembalu Sinking of Borewell in Basavanapura village in Channarayaptna Taluk 0.80 Jayanna Completed 
Kembalu Providing cistern and pipeline in Chikkarasanahalli village in 1.00 completed 
Channarayaptna Taluk 
Kembalu Providing cistern and pipeline in Kap village in Channarayaptna | completed 
Kembalu Providing Extention of pipeline ರ village in Channarayaptna 100 | Completed 
% Providing cistern and pipeline in Kumbenahalli A kalenahalli village in. | | 
Kumbenahalli Channarayaptna Taluk 1.00 [Thajas V M Completed 
p Providing cistern and pipeline in Honnashettihalli village in | 
0. p 
Kumbenahalli channarayaptna Taluk 80 Thajas ¥ M Completed 
Providing cistern and pipeline in Doddakarede village in Channarayaptna 
Kunduru Tali 1.30 gc whutegowda Completed 
Providing cistern and pipeline in Ankenahalli village in Channarayaptna 
Kunduru Taluk 0.80 gc wykutegowda Completed 
Kunduru Providing cistern and pipeline in Belaguli village in Channarayaptna Taluk 0.70 g cykutegowda Completed 
¥ Providing cistern and pipeline in Darasihalli village in Channarayaptna p 
M Shivara Taluk 0.50 [Thajas ¥ M Completed 
೯ Providing cistern and pipeline in Govinakere village in Channarayaptna 
M Shivara Taluk gc vykutegowda Completed 
1104 M Shivara Providing cistern and pipeline in C Honnenahalli village in X Completed 
Channarayaptna Taluk 
M Shivara Providing cistern and pipeline MAN iva village in Channarayaptna Completed 


M Shivara 


M Shivara 


Providing cistern and pipeline in Muddanahalli kaval hosuru village in 
Channarayaptna Taluk 


Completed 


Providing cistern and pipeline in Somanahalli village in Channarayaptna 
Taluk 


, Mathighatta 


Providing cistern and pipeline in Bommenahalli village in Channarayaptna 
Tall 


Completed 


Completed 


S.No Taluk G.p Name of the work Est Cost. Name of the Contractor Rema] » 
R Providing cistern and pipeline in Kamaravalli village in Channarayaptna 
1109 Channarayapatna Mathighatta Taluk 1.00 [Yhajas V M Compteted 
R Providing cistern and pipeline in Kasaranahalli village in Channarayaptna 
1110 Channarayapatna Mathighatta Taluk 0.50 Thajas ¥ M Completed 
1111 Channarayapatna Mathighatta Sinking of borewell at Madane village in Channarayaptna Taluk Jayanna Completed 
A Providing cistern and pipeline in Bookanabetta village in Channarayaptna 
1112 Channarayapatna Mathighatta Taluk Jayalakshmi Electricald Thajas ¥ M Completed 
| Providing cistern and pipeline in Sabbanahalli village in Channarayaptna _ 
1113 Channarayapatna Mathighatta 8 PIP: Taluk ಠ್‌ Yap [Thajas V M Completed 
. |Providing Borewell and pipeline in Agasarahalli village in Channarayaptna 
1114 Channarayapatna Sathenahalli Taluk Thajas v M Completed 
Providing cistern and pipeline in A Cholenahallli vilage in 
1115 Channarayapatna Nalluru Channarayantna Taluk Completed 
1116 Channarayapatna Navile Providing cistern and pipeline in Adihalli village in Channarayaptna Taluk 0.50 Completed 
1117 Channarayapatna Navile Providing cistern and pipeline in Vaddarahati village in Channarayaptna 0.50 | Completed 
1118 channarayapatna Noranatklci Providing cistern and pipeline in N Bindenahalli village in 0.70 | Completed 
Channarayaptna Taluk 
1119 Channarayapatna Noranakk Providing cistern and pipeline in Narayanapura village in Channarayaptna 050 Completed 
1120 channarayapatna | Sathenahalli | Providing cistern and pipeline On Agrahara village in Channarayaptna 100 Completed 
1121 Channarayapatna Baladare providing cistern -and pipeline in Appenahalli gate village in _ Completed 
Yap: Channarayaptna Taluk _ p 
1122 thannarayapatna | Kumbenahalli providing cistern and pipeline in Honnashettahalli gate village in Completed 
ನಗಿಗರಪಳ2ಧಿ Channarayaptna Taluk Pp 
1123 Channarayapatna Noranakki providing cistern and pipeline in Alponsnagaravillage in Channarayaptna completed 
providing cistern and pipeline in Chikkamathighatta village in 
1124 Channarayapatna Baraguru Channarayaptna Taluk Completed 
1125 channarayapatna | Sathenahalli Sinking of borewell and pipeline in Agasaraballl village in Channarayaptna | Completed 
1126 sathenahalli Providing cistern and pipeline in Banavase village in Channarayaptna Completed 
1127 channarayapatna sathenahalli Providing cistern and pipeline in Tarabenahal village in Channarayaptna Completed 
1128 Channarayapatna Sathenahalli Providing cistern and pipeline in Thippury village in Channarayaptna Completed 
1129 Channarayapatna sundahalli Providing cistern and pipeline in Korenahal village in Channarayaptna Completed 
1130 Channarayapatna Tagaduru Providing cistern and pipeline in TRaneapura village in Channarayaptna Completed 
1131 Channarayapatna Nuggehalli | Providing cistern and pipeline in Hoounahall village in Channarayaptna Completed 
——— —— —_— Rh ey 
1132 Channarayapatna Nuggehalli Providing cistern and pipeline in Nuggchallt village in Channarayaptna Completed 
R Providing cistern and pipeline in Nuggehalli colony village in 
1133 Channarayapatna Nuggehalli Channaravaptna Taluk Completed 
- A Providing cistern and pipeline in Nuggehalli police line village in 
2.30 
1134 Channarayapatna Nuggehalli channarayaptna Taluk Completed 
FAT Ape - - mh 
1135 channerayapatna | Santheshivara Providing cistern and pipeline in Saniheshivara village in Channarayaptna 1.20 | Cork pd 
1136 Channarayapatna Mattanavile Providing cistern and pipeline in Hosakoppalu village in Channarayaptna | 0.90 | \ K Completed 


Taluk | 


Sl.No G.pP Name of the work Est Cost. Name of the Contractor senate | 
1137 Channarayapatna | Jamburu Providing PWSS at Jamburu colony village in Channarayaptna Taluk 25.00 Completed 
« [Providing Flushing and Deepening, New Drilling of Boreweil and | 260 | 
h; a id 
1138 | Channarayapatna | Akkanaball |r ion of Pipeline at Akkanahall Village in Channarayapatna Taluk 260 [gyanna Complete 
« [Providing Flushing and Deepening, New Drilling of Borewell and Pump & | 330 | 
h It RE I 
3133 Channarayapatna Akkanahalli Motor at Bananakere Village in Channarayapatna Taluk 0 Muniraju Completed 
« |Providing New Drilling of Borewell, Extention of Pipeline and Pump & 
rf H A I 
1190 Channarsyapatna Akkanahall Motor at Basavanapura Village in Channarayapatna Taluk 389 Muniraju Completed 
; Providing Flushing and Deepening and New Drilling of Borewell at 
§ K C let 
1141 | Channarayapatna | Akkanahall | Op iaramavinahalli Village in Channarayapatna Taluk 160 [yarns ompleted 
1142 Channarayapatna Akkanahalli Providing Flushing and Deepening and New Drilling of Borewell at 160 Completed 
Mullakere Village in Channarayapatna Taluk 
- 1143 Channarayapatna Akkanahalli Providing New Drilling of Borewell at Mullakere Colony Village in 0.90 Completed 
Channarayapatna Taluk 
; |Providing New Drilling of Borewell at Nerelekere Village in 
1144 Channarayapatna Akkanahalli CHR NTL 0.90 thandrashekar Naik Competed 
; [Providing New Drilling of Borewell at Sosalagere Village in 
. R I 
1145 Channarayapatna Akkanahalli channarayapatna Taluk 0.80 5K Shivmurthy Completed 
1146 Channarayapatna Akkanahalli Providing New Drilling of Borewell at Nerelekere Colony Village in 100 y Completed 
Channarayapatna Taluk B Nagaraju 
1147 Channarayapatna Anathi Providing New Drilling of Borewell at Mudlapura Village in 0.80 Completed 
Channarayapatna Taluk ೭ 
K Providing Flushing and Deepening, New Drilling of Borewell at 
1148 Channarayapatna Anathi Hullenahatli Village in Channarayapatna Taluk 13 Completed 
1149 Channarayapatna Anathi Providing Pump & Motor at Kodihalli Village in Channarayapatna Taluk 1.70 | Completed 
1150 Channarayapatna Anathi Providing New Drilling of Borewell and Pump & Motor at Tippalapura 240 | Completed | 
Village in Channarayapatna Taluk 
1151 channarayapatna Anathi Providing Flushing and Deepening, New Drilling of Borewell at 150 | Completed | x 
Valagerahalli Village in Channarayapatna Taluk 
Providing New Drilling of Borewell and Pump & Motor at Baguru Village | | 
Ch: Kl ye p: 
1152 annarayapatna Baguru  Chantatava path Tabi 2.50 SK Shivmurthy Completed 
Providing Extention of Pipeline at Chowdenahalli Village in 
- 1.00 p 
1153 Channarayapatna Channarayapatna Taluk Thejas Completed 
1154 Channarayapatna Providing Extention of Pipeline at Krishnapura Village in 1.00 Completed 
Channarayapatna Taluk 
Providing New Drilling of Borewell and Extention of Pipeline at 
.80 F 
A Channarayapatna Baguru P.Dasapura Village in Channarayapatna Taluk 29 B Nagaraju Completed 
I ; [Providing New Drilling of Borewell at Anthanahalli Village in 
1156 Channarayapatna Balaganchi Channarayapatna Taluk 0.90 Muniraju Completed 
; ; |Providing Flushing and Deepening New Drilling of Borewell and Pump & 
rl ¥ A 
1137 Chapnaravepatns Balaganchi Motor at Balaganchi Village in Channarayapatna Taluk 320 Muniraju Completed 
Providing New Drilling of Borewell at Gowdarahalli Village in 


1159 Channarayapatna 


Balaganchi 


Balaganchi 


Channarayapatna Taluk 


Completed 


Providing New Drilling of Borewell at Honnamaranahalli Village in 
Channarayapatna Taluk 


1160 Channarayapatna 


1161 channarayapatna Bekka Providing New Drilling of Borewell Extention of Pipeline and Pump & 
Motor at linathapura Village in Channarayapatna Taluk 


1162 Channarayapatna 


Bekka 


Providing Extention of Pipeline and Pump & Motor at B.Cholenahalli 
Village in Channarayapatna Taluk 


Completed 


Providing Flushing and Deepening, New Drilling of Borewell and 
Extention of Pipeline at Hadenahalli Villiage in Channarayapatna Taluk 


1163 & arayapatna 


Belagihalli 


Completed 


Completed 


B Nagaraju & S K Shivmurthy 


Completed 


Providing New Drilling of Borewell and Extention of Pipeline and Pump & 


Motor at Baddikere Village in Channarayapatna Taluk 


1164 Channarayapatna [ Belagihalli 


4 


Providing New Drilling of Borewell at Belagihalli Viltage in 


Channaravanatns Taluk 


B Nagaraju 


Muniraiu 


Completed 


Completed 


—— 


G.P Name of the work Est Cost. Name of the Contractor Remai ™ 
«1 [Providing New Drilling of Borewell at Narasimharajapura Village in 
B 
Channarayapatna elagihalli Chi inarass Dati Taluk Completed 
Providing Flushing and Deepening, New Drilling of Borewell, Extention of 
Channarayapatna Belagihalli |Pipeline and Pump & Motor at Chikkonahalli Village in Channarayapatna Completed 
Taluk § 
Channarayapatna Belagihalli Providing New Drilling of Borewell and Extention of Pipeline at Completed 


Heppadihalli Village in Channarayapatna Taluk 
Providing New Drilling of Borewell at Maradihalli Village in 


h ihalli i Y 
Channarayapatna Belagihalli Channarayapatna Taluk sk Shivmurthy Completed 
. [Providing Flushing and Deepening and New Drilling of Borewell at 
th: p 
Channasayapatna’ |. *Bydarahall Chamarajapura Village in Channarayapatna Taluk S K Shivmurthy & Jayanng Completed 
Channarayapatna Bydarahalli Providing New Drilling of Borewell at Darasighatta Village in [ee Completed 


Channarayapatna Taluk 

Providing New Drilling of Borewell at Kalenahalli Village in 
Channarayapatma Taluk 

Providing Flushing and Deepening and New Drilling of Borewell at 
Kumbarahalli Village in Channarayapatna Taluk 

Providing New Drilling of Borewell and Pump & Motor at K.Mallenahalli 
Village in Channarayapatna Taluk N 
Providing Flushing and Deepening, New Drilling of Borewell and Pump & 3.00 
Motor at Madaba Village in Channarayapatna Taluk 5 
Providing Extention of Pipeline at Bydarahalli Village in Channarayapatna "1 


Completed 


Channarayapatna Bydarahalli 


Jayanna 


Completed 


1172 Channarayapatna Bydarahalli 


Jayanna 


Completed 


1173 Channarayapatna Bydarahalli 


|S K Shivmurthy 


Completed 


1174 Channarayapatna Bydarahalli 


1175 Channarayapatna Bydarahalli ‘Taluk 2.00 Completed 
£ . [Providing Flushing and Deepening and New Drilling of Borewell at 
ld Channarayapatna Bydarahalli Maruvanahalli Village in Channarayapatna Taluk 160 Chandrashekar Naik Completed 
. [Providing New Drilling of Borewell at D.Kalenahalli Village in 
th: .. 
Channarayapatna | D.Kalenahalli Channarayapatna Taluk 0.80 ayanna Completed 


Providing New Drilling of Borewell and Pump & Motor at Marenahalli 


Channarayapatna { D.Kalenahalli Village in Channarayapatna Taluk Completed 

Channarayapatna | D.Kalenahalli ene Ne DE ಲ Rene ಸ್ತ | Completed 
1180 Channarayapatna | D.Kalenahalli UE is iE oh Fipeline at Completed 
1181 Channarayapatna | D.Kalenahalli LHS deb oe and Puinp & Motor at Yachenahall Completed 
16 [Goons [Summoning [mE VM pe TO ee ome 
1183 channarayapatna | Dammaningala gs Pump & Motor at Dammaningala Village in Channarayapatna 160 ni RS Completed 
1184 -| Channarayapatna | Dammaningala MD Borewell at Kantirayapura Village in 0.80 B Nagaraju Completed 
1185 Channarayapatna | Dammaningala LE Borewellat 1.60 Muniraju Compteted 
1186 Channarayapatna Didaga EN ESE Borewell; at.Bldarekere Village in 0.80 iayanna Completed 
1187 Channarayapatna Didaga Jvc Mud Borewell at Didaga badavane Village in es completed 
1188: | Channarsyapetna en is ರ IP 090 [chandrashekar Naik Completed 


1189 Channarayapatna 


1190 | Channarayapatna 


Providing Flushing and Deepening, New Drilling of Borewel] at 160 

Naganahalli Village in Channarayapatna Taluk : Jayanna - Completed 
Providing New Drilling of Borewell at Narihalli Village in 0೨90 ¢ 
Channarayapatna Taluk | Jayanna i 
Providing Flushing and Deepening, New Drilling of Borewelf at Ullavalli 1.60 pS f 
Village in Channarayapatna Taluk ; p Completed 


1191 | Channarayapatna 


Sl.No Taluk G.P Name of the work Est Cost. Name of the Contractor Remarks 
R Providing New Drilling of Borewell at Bandihalli Village in | competed | 
Di |. 
1192 Channarayapatna indaguru Ghannara spate Taluk 0.80 lavanna Completed 
§ Providing Flushing and Deepening, New Drilling of Borewell at Aralapura 
.50 i 
1133 Channarayapatna Dindaguru Vilage in Channarayapatna Taluk 1 ayanna Completed 
Providing New Drilling of Borewell at Valegerasomanahalli Village in 
i . Wl 
1194 Channarayapatna Dindaguru Channarayapatna Taluk 0.80 ayanna Completed 
x ; Providing New Drilling of Borewell and Pump & Motor at Nandipura 
1195 Channarayapatna Dindaguru Village in Channarayapatna Taluk 2.40 ayanna . Completed 
p Providing New Drilling of Borewell and Pump & Motor at Shettihalli 
11 Ch: Dind: Bs 
96 iannarayapatna indaguru Village in Channarayapatna Taluk 2.30 Completed 
1197 Channarayapatna Gowdagere Providing Extention of Pipeline at Anthanahatli Village in 2.50 Completed 
Channarayapatna Taluk 
1198 Channarayapatna Gowdagere AE Pump & Motor at Badakanahalli Village in Channarayapatna 1.60 comipleted 
2 Providing New Drilling of Borewell and Pump & Motor at Bediganahalli 
1199 Channarayapatna Gowdagere Village in Channarayapatna Taluk 2.50 layanna Compteted 
Providing Flushing and Deepening, New Drilling of Borewell and Pump & 
Ch: d. 3.10 
4200 aravapatrs Gowdagere Motor at Gowdapere Village in Channarayapatna Taluk Jayanna Completed 
Providing Flushing and Deepening, New Drilling of Borewell and Pump & 
h: 3. ಹ 
01 Chapnereyapatna Gowdagere Motor at Halebelagola Village in Channarayapatna Taluk ಸ Muniraju Completed 
Providing New Drilling of Borewell at Hombalekoppalu Village in 
G. . 
1202 Channarayapatna owdagere Canndrs soars THK K 0.80 B Nagaraiu Completed 
Providing New Drilling of Borewell and Pump & Motor atN.G.Koppalu 
h: I G. . A I 
1203 Channarayapatna owdagere Village in Channarayapatna Taluk 2.40 5 k Shivmurthy Completed 
1204 channarayapatna Gowdagere Providing New Drilling of Borewell and Extention of Pipelineat 1.70 Completed 
Kodibelagola Village in Channarayapatna Taluk 
1205 Channarayapatna Gowdagere Providing Flushing and Deepening New Drilling of Borewell and Pump & 3.20 Completed 
. |Motorat Ragibommenahalli Village in Channarayapatna Taluk Muniraju 
1206 chanaarayapatna Gulasinda Providing New Drilling of Borewell at Malekoppalu Village in completed 
- Channarayapatna Taluk 
P ProvidingNew Drilling of Borewell at Bydladakere Village in 
id: .. X 
1207 Channarayapatna Gulasinda Chennirayapatns Taluk 0.80 5 & Shivmurthy Completed 
1208 Channarayapatna Gulasinda Providing New Drilling of Borewell at Chikkanayakanahalli Village in 0.80 | Completed 
Channarayapatna Taluk 
p Providing Flushing and Deepening, New Drilling of Borewell at Gulasinda 
G i 
1209 Channarayapatna ulasinda Village in Channarayapatna Taluk s K Shivmurthy & Jayanna Completed 
1210 Channarayapatna Gulasinda Me Extention of Pipeline at Kalasinda Village in Channarayapatna Completed 
ನ Providing New Drilling of Borewell, Extention of Pipelineand Pump & 
1211 | Channarayapatna | Hirisave [era Booka Village in Channarayapatna Taluk Javanna Jayalakshrni Electricals Completed 
pO Providing Flushing and Deepening, New Drilling of Borewell and Pump & 
th: n A 
1212 | Channarayapatna | _ Hisisave [gy pirisave Village in Channarayapatna Talulk Jayanna Jayalakshmi Electricals Completed 
ನ Providing New Drilling of Borewell and Pump & Motorat Honnenahalli 
1213 Channarayapatna Hirisave Village in Channarayanatna Taluk Jayanna avalakshri Electricals Completed 
ಸ Providing Flushing and Deepening, New Drilling of Borewell at Kirisave 
1214 Channarayapatna Hirisave Village in Channarayapatna Taluk lavanna Completed 
PES Providing New Drilling of Borewell at Kollenahalli Village in | 
4 . 
1215 Channarayapatna Hirisave Channarayapatna Taluk 0.90 ayanna Completed 
RE Providing New Drilling of Borewell at Kothanahalli Village in 
1216 Channarayapatna Hirisave Channarayapatna Taluk 0.90 jeyanna Completed 
ದ Providing New Drifling of Borewell at Thoobinakere’ Village in 3 
7 a H: . 
121 Tayapatna ನ Channarayapatna Taluk _. 290 Jayanna Completed 
py Providing New Drilling of Borewell and Extention of Pipeline at 
Ch: 2.30 
1218 $ annarayapetns  Jamburu «  lAththihalli Village in Channarayapatna Taluk Completed 


) 


Sl.No Taluk G.P Name of the work Est Cost. Name of the Contractor 
1219 channarayapatna Jamburu en New Drilling of Borewell at Hulikere 160 NSS Completed 
CN EE NUE ET | ಮಾ 
1221 | cromorerosns | nts [ET ee | 140 [yrs || comptes 
122 [Chdfnerayapatina Jamburu Peds NER Cline Borewell at Karekere Vitlage in 050 | | | completes | 
1223 Channarayapatna Jariicara Proud Exist ಈ pee and Pump & Motor at Chamadihalli Village 2.10 a Completed 
EN Ee TE EN ET SNE Connind 
1225 Channarayapatna Janivara A ne of Fipele'as Completed 
TEN Ces SE RE ER lin ANSE Canoes 
1227 Channarayapatna Janivara ಹ ನಗರಿ ಗದಗ atShravaneri gate Villageln Completed 
1228 Channarayapatna jinnenahal pol lon Borewell at Machaboovanahalli Village in 0೨90 PR completed 
1229 Channarayapatna Jinnenahalli ಯ A Borewell at Madalagere. Village in 0.90 Jayanna Completed 
1230 | Channarayapatna | Jinnenahalli bla Borewell ar MK.Chlkkenahallt Yiilage in 990 [yams | Completed 
1231 Channarayapatna Jinnenahalli [Providing Pump & Motor at M.K.Hosuru Village in Channarayapatna Taluk 1.60 ಗ Completed 
1232 | Channarayapatna | Jinnenahalli ಲ Borewell ac M.K.Lakshimipura Village in 990 | yanna | Completed 
1233 | Channarayapatna | Jinnenahalli ಗಡ and:Bxtenton.of Pipeline at Metikere 180 | completed 
1234 | Channarayapatna | Jinnenahalli RE New Drilling of Borewell’ar Thott 1.60 Completed 
1235 | Channarayapatna | Juttanahalli pa Borewellat’ Ankanahalll Villages in 0.90 Completed 
1236 Channarayapatna Juttanaballi ಗ Borewell and Pump & Motor at Chalya Village in 2.50 st Coripleted 
1237 Channatayapatna | Juttanahalli [ME Pump & Motor at Channenahalli Village in Channarayapatna Completed 
3238 Channarayapatna | Juttanahalli li Beh 250 Jayanna Jayatakshri Electricals Completed 
Channarayapatna Juttanahalli NE ew Sof Borewell at Bydarahalli Village in 0.90 Muniraju Completed 
Channarayapatna Juttanahalli |Providing Pump & Motor at Dadighatta Village in Channarayapatna Taluk 1.60 Javalakshri Electricals Completed 
channarayapatna Juttanahalli roving Pump & Motor at Lakshmipura Village in Channarayapatna 1.60 ಹ Completed 
1242 | Channarayapatra | Juranaha} [Providing New Drilingof Borewell at Dasarahal Vilage in | Completed 
1243 | Channarayapatna | Juttanahalli Ho SMR Borewell at Huligere: Village in 090 [jana | Completed 
1245 Juttanahalli Providing Extention of Pipeline and Pump & Motor at Juttanahalli bare 3.60 | 


Channarayapatna 


Village in Channarayapatna Taluk 


Jayalakshmi Electricals 


Sl.No 8) Taluk G.pP Name of the work Est Cost. Name of the Contractor Remarks 
; [Providing New Drilling of Borewell at M.Hosuru Village in 
1246 Channarayapatna Juttanahalli Chainstay a natns Taluk 0.90 Jayanna Completed 
F Providing Flushing and Deepening, New Drilling of Borewell and Pump & - 
7 h: tl , C U 
1247, | Chanarayagiatna Kaba [yy otorat Kabali Village in Channarayapatna Taluk 320 Bhargav completed 
1248 channarayapatna Kabali Providing New Drilling of Borewell at Masakanahalli Village in 0.90 completed 
Channarayapatma Taluk 
1249 channarayapatna Kabali Providing New Drilling of Borewell at Ungaragere Village in 0.80 Completed 
Channarayapama Taluk 
1250 channerayapatna Kabali Providing New Drilling of Borewell at Mukikere Village in 0.90 Completed 
Channarayapatma Taluk 
1251 Channarayapatna Kabali Providing New Drilling of Borewell at Vaddaratti Village in Completed 
Channarayapatna Taluk 
_ Providing New Drilling of Borewell at Duggenahalli Village in 
2 h tl 0.80 § Completed 
125 Channarayapatna Kabali Chainarayavatne Talk 5 Kk Shivmurthy plete: 
R Providing New Drilling of Borewell at Bilikere Village in Channarayapatna 
1253 Channarayapatna Kabali Taluk 0.80 5 K Shivmurthy Completed 
Channarayapatna Kabali Providing New Drilling of Borewell at Tupadahalli Village in 0.90 Completed 
Channarayapatna Taluk Jayanna 
Providing New Drilling of Borewell at Chowdenahalli Village in | 
Channarayapatna Kalkere channarayapatna Taluk 0.80 s k Shivmurthy Completed 
Providing New Drilling of Borewell at Devigere Village in ¥ K 
Channarayapatna | Kalkere channarayapatna Taluk 0.80 Japs Completed 
Providing Flushing and Deepening, New Drilling of Borewell and Pump & 
[eo py I 
ತಗಗಿ(ರಿyತಧಿಗಗತ Kalkefe Motor at Kattemane Village in Channarayapatna Taluk Chandrashekar Naik Completed 
Providing New Drilling of Borewell at Gollarahosahalli badavane Village 
Channarayapatna Kalkere in Channarayapatna Taluk chandrashekar Naik ್ಥ Completed 
1259 Channarayapatna Kalkere Providing New Drilling of Boreweli at Gollarahosahalli Village in Completed 
Channarayapatna Taluk 
1260 Channarayapatna Kalkere Providing New Drilling of Borewell at Haresomanahalli Village in Completed 
Channarayapatna Taluk E 
1261 Channarayapatna Kalkere Providing New Drilling of Borewell Extention of Pipeline at Kalkere completed 
Village in Channarayapatna Taluk 
Channarayapatna Kalkere Providing New Drilling of Borewell at Sathenahalli Village in completed 
Channarayapatna Taluk 
Providing New Drilling of Borewell at Tavarekere Village in 
th; it 
Channarayapatna Kalkere FEST Completed 
- ; Providing Pump & Motor at Chikkabilthi Village in Channarayapatna 
1264 Channarayapatna | Kantharajapura Taluk ayalakshmi Electricals Completed 
channarayapatna | Kantharajapura Providing Flushing and Deepening, New Drilling of Borewelln Completed 
Channarayapatna Taluk 
Channarayapatna |Kantharajapura Providing Flushing and Deepening, New Drilling of Borewell at Baralu Completed 
Village in Channarayapatna Taluk 
1267 channarayapatna Karehalli Providing New Drilling of Borewell at Honnanakoppalu Village in Completed 
Channarayapatna Taluk 
1268 Channarayapatna Karehalli Providing Pump & Motor at Karehalli Village in Channarayapatna Taluk gyala ksh Electricals Completed 
Providing Flushing and Deepening, New Drilling of Borewell and Pump & 
1269 | Channarayapatna | Kembalu [4 af Bidarekere Village in Channarayapatna Taluk ಸ Jayanna &S K Shivmurthy ayalakshmi Electricals Completed 
Providing Flushing and Deepening New Drilling of Borewell and Pump & 
bal: . 
Channarayapatna | _ Kombat _ 1 or ar Balaghatta Village in Channarayapatna Taluk ಸಸ Completed 
Channarayapatna Kembalu Providing New Drilling of Borewell at Chikkarasanahalli Village in | 0.80 completed 
BA Channarayapatna Taluk 
Providing New Drilling of Borewell and Pump & Motor at K.Dasapura 
b; pe y 
21 ombalt  |19g6 in Channarayapatna Taluk Jayanna ayalakshni Electricals Completed 
ಸಷ ne 1Providing Flushing and Deepening, New Drilling of Borewell at Kembalu TO pd | 


Sl.No Taluk G.P p Name of the work Est Cost. Name of the Contractor Remar: ಸ್ಯ 
1274.1] ‘Channerayapatia’ |p. Kembalt A ps Lo HE ಮ, 3 [ Nagaraju Radhakrishna Electricals Completed 
PN Eee EA EN NN Conn 
1276 | Channarayapatna | MShivara ನ ಗ ಗಲ ಭಂಗ at Hongehalli Village in 070 [syenna | Completed 
1277 | channarayapatna | M.Shivara gt ipeline at Kalamaranahalli Village in 0.90 iE Completed 
1278 | Channarayapatna | MShivara NE hese oho at Kamanahalli Village in 0.80 ans Completed 
1279 Channarayapatna M.Shivara Nk is and Pump & Motor at M.Shivara 2.40 ayalakshmi Electricals completed | 
1280 Channarayapatna M.Shivara rove Pump & Motor at Madagudanahalli Village in Channarayapatna 160 le Completed 
1281 Channarayapatna M.Shivara ಗರ pe ಸ orof Pipeline at 4.05 Muniraju Completed 
1282 Channarayapatna Mathighatta i ಸ Borewell at Boregowdana koppalu Village in 0.90 ayanna Completed 
1283 Channarayapatna Mathighatta thet Borewellat:Cholamballi Village ' [78 Completed 
1284 Channarayapatns Mathighatta ro New Drilling of Borewell at Madane Village in Channarayapatna 090 oS Completed 
1285 Channarayapatna Mathighatta oes ವ Borewell at Sabbanahalli Village in 0.90 iayanna Completed 
1286 Channarayapatna Mathighatta Hae Pump & Motor at Sorakayipura Village in Channarayapatna 160 Completed 
1287 Channarayapatna Mattanavile ಗ atChininenahallt Viilage-in Completed 
2288 | chanraravapatna | Matanavie |Froviding New Drilingor Borewelland Pump & Matar a Dodder Vile | 249 [smarty Completed 

| 2289 Channarayapatna Mattanavile a ES of Borewell at 1.50 B Nagaraju Completed 
1290 | camnaanipss | Matsnwie | Completed 
ol [Canepa | Matanavile SEN DANES Boal Extention of Pipeline at Gullenahalli ORTRS Completed 
1292 Channarayapatna Mattanavile ಗ Pump & Motor at Kempinakote Village in Channarayapatna 160 Completed 
Channarayapatna Matinavile ove Pump & Motor at M.Honnenahalli Village in Channarayapatna 160 Completed 
Channarayapatna Mattanavile AS at Marishettihalli Village in 2.00 ರ್‌ Completed 
ST SSN ET Completed 
Channarayapatna Nalturu pe Re eons aC Busi 320 Chandrashekar Naik Completed 
1297 Channarayapatna Nalluru pd Wy Borewellat;Dadadahalli Village In 0.80 Completed 
1298 Channarayapatna Nalluru Di pa ine of Borewellat 1.50 | Completed 
1299 Channarayapatna Nalluru dnp Borewell at Chikkaganni Villagein 0.80 5 K Shivmurthy' | Completed 
1300 channarayapatna Nalluru ior eh ie Borewell at Gullahalli Village in 0.80 | R 
eS _1 A TProviding Flushing and Deepening at Sasalupura Village in ಸು ] 


Name of the work Est Cost. Name of the Contractor Remarks 
channarayapatna Nall Providing New Drilling of Borewell at Sasalupura koppalu Village in Completed 
y Channarayapatna Taluk 
1303 Channarayapatna ne New Drilling of Borewell at Nalturu Village in Channarayapatma Completed 
3 F Providing Extention of Pipeline and Pump & Motor at Baktharahalli 
Channarayapatna Navile Village in Channarayapatna Taluk 2.60 Radhakrishna Electricals Completed 
¥ Providing New Drilling of Borewell at Chokenahalli Village in | 
. Pe I 
1305 Channarayapatna Navile channarayapatna Taluk 0.90 Muniraju Completed 
KF Providing Flushing and Deepening, New Drilling of Borewell at 
1 h i K A mpleted 
306 | Channarayapatna Navile Chavvenahalli Village in Channarayapatna Taluk 260 Jayanna & SK shivmurthy Sole 
1307 Channarayapatna Navile Providing New Drilling of Borewell at Marishettihalli Village in | 0.90 Completed 
Channarayapatna Taluk 2 
1308 Channarayapatna Nuggehalll od Pump & Motor at Hoovinahalli Village in Channarayapatna | 160 Completed 
1309 channarayapatna Nuggehalli Providing Extention of Pipeline at G.N.Koppalu Village in 070 Completed 
Channarayapatna Tatuk - 
; Providing Flushing and Deepening, New Drilling of Borewell and Pump & 
131 Ch it | R leted 
§ annarayapatna | _Nugechal | 410, a¢ Nuggchalli Village in Channiarayapatna Taluk B Nagaraju & S K Shivmurthy Complete 
; Providing New Drilling of Borewell at Virupakshapura Village in 
Ch: 0. RM 
annarayapatna Nuggehalli Cishnaavadins Taluk 80 5 K Shivmurthy Completed 
Jayalakshmi 
Channarayapatna | Santheshivara [Providing Pump & Motor at A.Belaguli Village in Channarayapatna Taluk 1.60 Fk ಸ | Completed 
channarayapatna | Santheshivara Providing New Drilling of Borewell at Sriramanagara Village in 0.80 Completed 
Channarayapatna Taluk 
1314 channarayapatna | Santheshivara Pod Pump & Motor at Dyavalapura Village in Channarayapatna completed 
R Providing Pump & Motor at Duggenahalli Village in Channarayapatna Jayalakshmi 
1315 Channarayapatna | Santheshivara Taluk Electricals Completed 
> Jayalakshmi 
1316 Channarayapatna | Santheshivara [Providing Pump & Motor at Ganjigere Village in Channarayapatna Taluk Electricals Completed 
1317 Channarayapatna | Sathenahalli Providing Flushing ೩ಿಗಡೆ Deepening, New Drilling of Borewell at Completed 
|oyisarahalli Viflage in Channarayapatna Taluk 
; |Providing Flushing and Deepening, New Drilling of Borewell and Pump & 
Ch; Sath 
1318 annaravapame | Sathenaball 1 1, gr Kurikavalu Village in Channarayanana Talul ayanna £m ete 
; |Providing New Drilling of Borewell, Extention of Pipeline and Pump & 
Ch: Sath R F Fe 
annerayepatna athenahall Motor at Tippuru Village in Channarayapatna Taluk B Nagaraju Radhakrishna Electricals Completed 
1320 channarayapatna Shravanabelago | Providing New Drilling of Borewell at Shravanabelagola Village in | 0.80 _ completed 
la Channarayapatna Tatuk B Nagaraju 
Jayalakshmi 
1321 Channarayapatna Sundahalli {Providing Pump & Motor at Parama Village in Channarayapatna Taluk 1.60 Electricals Completed 
: [Providing New Drilling of Borewell at Sundahalli Village in 
th; . A 
1322 Channarayapatna Sundahalli Cn aac like 0.80 8 Nagaraju Completed 
Jayalakshmi 
1323 Channarayapatna Sundahalli [Providing Pump & Motor at S.Hosahaili Village in Channarayapatna Taluk 1.60 ರ Completed 
idi ills ¢ i Jayalakshmi 
1324 Channarayapatna Sundahalli Providing New Drilling of Borewell and Punip & Motor at Sanenahalli 2.50 yalal Completed 
Village in Channarayapatna Tatuk Electricals 
ehanbardyspatie Tagaduru Providing Pump & Motor at M.Siddarahatti Village in Channarayapatna 1.60 ್ಸ c leted 
inarayap ‘agadur' Taluk K B Nagaraju omplete 
Providing Pump & Motor at B.Vaddarahatti Village in Channarayapatna Hayatakshri 
Channarayapatna Tagaduru Tatuk Electricals Completed 
್ಸ Providing New Drilling of Borewell at Kallumallenahalli Village in | 
th. . N 
Chaynarayapatna Tagaduru Channarayapatna Taluk 0.80 B Nagaraju Compteted 
Tagaduru Providing New Drilling of Borewell at Heggadegere Village in | 080 SNacaidii Completed 


Channarayapatna Taluk 


Name of the work 


Est Cost. Name of the Contractor Remar”: 


Providing New Drilling of Borewell at Kallesomanahalli Village in 0.80 m ಸ 
Channarayapatna Taluk x complete: 


ProvidingFlushing and Deepening, New Drilling of Borewell and pump & 340 | ವ 
Motor at Anekere Village in Channarayapatna Taluk % 8B Nagaraju & S K Shivmurthy Radhakrishna Electricals ‘omptete: 


Providing New Drilling of Borewell at Malenahalli Village in 


Channarayapatna Tagaduru 


1330 Channarayapatna Anekere 


th itl 
1331 Channarayapatna Anekere Channarayapatna Taluk Completed 
1332 channarayapatna Arekere Providing New Drilling of Borewell at Sagathavalli colony Village in Completed 
Channarayapatna Taluk 
Channarayapatna Baladare Providing New Drilling of Borewell at Baladare Village in Completed 


Channarayapatna Taluk 
Providing New Drilling of Borewell at Udayapura Village in 


Channarayapatna Taluk 

Providing New Drilling of Borewell at Jodighatte Village in 
Channarayapatna Taluk 

Providing Flushing and Deepening and New Drilling of Borewell at 


4 Completed 
Completed 

ur ley Cnn Ta Ee 
Yaliyuru Village in Channarayapatna Taluk Jayanna Completed 


Providing New Drilling of Borewell at Baraguru hand post Village in To Se 
Channarayapatna Taluk B Nagaraju 


Channarayapatna Baladare 


1335 Channarayapatna Baladare 


1336 Channarayapatna Baladare 


1337 Channarayapatna Baraguru Completed 


Providing New Drilling of Borewell at Baraguru Village in 


1338 Channarayapatna Baraguru Completed 


Channarayapatna Taluk 
Providing Extention of Pipeline at Doddamathighatta Village in 
B: 

EN Channarayapatna Taluk Completed 


Providing Flushing and Deepening, New Drilling of Borewell and Pump & 
Baraguru Motor at Upinahalli Village in Channarayapatna Taluk 349 B Nagaraju Completed 


B Nagaraju 


1339 Channarayapatna 


1340 Channarayapatna 


ON CS SS A LN TN RR Comics 
1342 Channarayapatna Kumbenahalli RAEN New Drilling of Borewsllat‘Agrahara 1.60 Completed 
5 | Grumman | perso [ME ENT SN Coes 
1344 Channarayapatna | Kumbenahalli Mic F a odie borewell at 1.60 jayanna ' Completed 
2345) | Chennaravapstns ETD ರ EN ಹಟ 160 [5 Nagraju & Jayanna Completed 
[36 cunwonsene | Sonbsh [T Fan we Comes 
1347 | Channarayapatna { Kumbenahalli HM New Dingok Boreel at Tejigere Village in Completed 
1348 | Channarayapatna Kundupd Frou rls ot Berwer and Pump & Motor at Belaguli Village i <hilnir completed 
1349 | Channarayapatna Kunduru Wendell ald Pump & Motorat Doddalaradevy. 2.50 ayanna Completed 
1350 Channarayapatna Kunduru ಮ Borewell at Gyarahalli Village in 0.90 Jayanna Completed 
1351 Channarayapatra Kunduru Ess New Dring of BCreWel at Jakkenahalli Village in 0.90 svar » Completed 
EN CO EE LE i EN ON ನ್‌ 
1353 Channarayapatna Kunduru Es St Borewetlat Madalapura, Village in Jayanna Completed 
1356 | Canrrsapans | Norsnsos [Te [1S [arises ಲಾದ 
1355 Channarayapatna Noranakki oe Ne Dlihe or Borewell at K.Singenahalli Village in Dain Coll N.. 
[ನ us [Providing New Drilling of Borewell at Kallenahalli Village in ನ py PSS 


S.No O Taluk G.P Name of the work Est Cost. Name of the Contractor Remarks 
; Providing New Drilling of Borewell at Alposnagara Village in | 
0. R [ 
1357 Channarayapatna Noranakki Channarayapatna Taluk 80 Nagaraju Completed 
R A Providing New Drilling of Borewell at Nadanahalli Village in | 
1358 Channarayapatna Noranakki Channarayapatna Taluk 0.80 Nagaraju Completed 
« | Providing New Drilling of Borewell at Nambihalli Village in | I 
1359 Channarayapatna Noranakki Channaravapatna Tatuk 0.80 Jayanna Completed 
; [Providing New Drilling of Borewell at Paduvanahalli Village in 
1360 Channarayapatna Noranakki channarayapatna Taluk 0.90 chandrashekar Naik Completed 
1361 Sathenahalli Providing New Drilling of Borewell, Extention of Pipeliné at Chowlagala 130 | Completed 
Village in Channarayapatna Taluk 
: |Providing Flushing and Deepening at Nettekere Village in 
I .70 Completed 
1362 Sathenahall Channarayapatna Taluk 07 Jayanna Pp 
; Providing Pipeline and cistern at valagerahalli Colony Village in 
1363 Channarayapatna Anathi Anathi GP in Channarayapatna Taluk Completed 
Providing Pipeline and cistern at Manchenahalli Village in 
h - 
1364 Channarayapatna Bekka Bekka GP in Channarayapatna Taluk Completed 
1365 channarayapatna | - Kembalu Providing Pipeline at Kembalu Village in Kembalu GP in Completed 
Channarayapatna Taluk 
Providing Pipeline and cistern at Kaggere Village in Gowdagere K p 
1366 Channarayapatna Gowdagere GP in Channarayapatna Taluk Thejas vm Completed 
} § Providing Pipeline at Karehalli Village in Karehalli GP in 
1367 Karehalli Channarayapatna Taluk Vykuntegowda Completed 
p Providing Pipeline and cistern at Baktarahalli Village in Navile 
1368 Channarayapatna Navile GP in Channarayapatna Taluk Thejas v M Completed 
1369 channarayapatna | Juttanahalli Providing Pipeline at J.Byadarahalli Village in Jyuttanahalli GP completed 
in Channarayapatna Taluk Vykuntegowda 
R Prowiding Pipeline at Byaladakere Village in Gulasinda GPin 
1370 Channarayapatna Gulasinda Channarayapatna Taluk Thejas ¥ M Completed 
Providing Pipeline and cistern at Lakkihalli Village in Kembalu 
1371 Channarayapatna Kembalu GP in Channarayapatna Taluk Completed 
| K Providing Pipeline at Duggenahalli Village in Santheshivara GP 
1372 Ch it NN 
iannarayapatna Kabli in Channarayapatna Taluk Completed 
Providing Pipeline and cistern at Kamanayakanahaili Village in. 
h. 
1373 Channarayapatna Tagaduru Tagaduru GP in Channarayapatna Taluk ykuntegowda Completed 
1374 Channarayapatna Kantharajapu |Providing Pipeline at Ajjenahalli Village in Kantharajapura GP in 1.50 | Completed 
ra Channarayapatna Taluk Thejas VM 
R Providing Pipeline and cistern at Dindaguru Village in 
1375 Channarayapatna Dindaguru Dindaguru GP in Channarayapatna Talule Thejas vm Completed 
1376 channarayapatna | Juttanahalli Providing Pipeline at PoomadihalliVillage in Juttanahalli GP in Completed 
Channarayapatna Taluk Vykuntegowda 
Providing Pipeline and cistern at Hosooru Village in Gowdagere 
1377 Channarayapatna Gowdagere GP in Channarayapatna Talul Thejas v M Completed 
R Providing Pipeline at Nuggehalli Village in Nuggehalli GP in 
| TFC151018 Sinking of borewell at Thimlapura village in Antahi Gp in 
1379 Channarayapatna Anthi Channarayapatna taluk 8 Nagaraju Completed 
| K TFC151018 Sinking of borewell at Valagerahalli village in Anathi Gp in 
.80 Kf - 
Brayapatna K Anthi channarayapatna taluk 0.8! B Nagaraju Completed 
121 Chsnnaravanstns [Ramee TFC151018 Sinking of borewell at Baguru village in Baguru Gp in nan Famnlotod 


« 


Name of the work Est Cost. Name of the Contractor Rema{” ' 
1382 Channarayapatna BARAGURU Mies EXTENTION OF ELE A CHKKAMATHIGATTA [Thejas ¥ M Completed 
NS TR NN ದ np 
1384 Channarayapatna BEKKA MEOLS TORE PROUD DRILLING OF Bo EWELL WW PEKKA VILLAGE IN B Nagaraju Radhakrishna Electricals Completed 
1385 + Channarayapatna | BYDARAHALLI SS SINKING OF BORE ELL ET MARU PANAHALLY VILLAGE IN 1.00 B Nagaraju Completed 
1386 Channarayapatna | Dammaningala TPC152018 Sinking of vorewell atAruvanahalli village in Dammaningala 0.80 B Nagaraju Completed 
1387 Channarayapatna | Dammaningala En Majjanahalli village in 1.00 [8 Nagaraiu Compteted 
1388 Channarayapatna Didaga CSE Providing Simkin of borewell at Mellahalli village in Didaga 0.90 @ Nagoralu Completed 
ias8 | cvones | coun [CLI RoHDNG RLM Pour TATA | | Conel 
Ne TENN EN ವಾಂ 
A PS TTT Corpus 
I 
ON EN ON ET ಆಂಗ 
TFC151018 PROVIDING DRILLING OF BOREWELL AF - | 
1393 Channarayapatna JANIVARA |GUNDASHETTIAHALLI VILLAGE IN JANIVARA GP INN 0.80 Completed 
CHANNARAYAPATNA TALUK - Hayann 
| 1394 | chammarayopatne | Juanaboll Jcnalall Gp in Chana Clue MN ಕ್‌ " 100 [om Completed 
| 1395 | Channarayapatna | Juttanahalli FC15102 ron sinking oon at Poomadihalli village in * 100 [yan Completed 
| 1396 | Channarayapatna | juttanahalli FS 018 Sinking wf porewel at poomadihalli village in juttanahalli Gp 080 [jam | Completed 
1397 Channarayapatna Kabbali rE at Dasarahalli village in Kabbali Gp in 080 avann | Completed 
1398 | Channarayapatna Kabbali MN Sinking of borewell at Duggenahalli village in 1.00 avann Completed 
1399 Channarayapatna Kabbali ಗ rowel at Duggenahalli village in Kabbali Gp in 0.80 avann Completed 
1400 Channarayapatna Kabbali Pdi Sinking oe atKabbali temple village in 1.00 Dayann Completed 
ON TT oN i ETN OS SS NE 
NC EEE MN CN NN ವಧ 
1403 channarayapatna Kembalu FC151018 Sinkong of borewel at Balagatta village in Kembalu Gp in 0.80 § Nagarajo Completed 
channarayapatna Kembalu 52028 Sinkong of borewel at Kakkihalli village in Kembalu Gp in 0.80 & Nagaralu Completed 
1405 | Channarayapatna Kembatu pres Procing Sinn of borewell at Kembalu village in Kemalu 1.00 B Nagaraju Completed 
[ 2406 channarayapatne | Kembalu ಗದ ಗಂಗ at Kembalu village in Kembalu Gp in 1.20 & Nagaraiu eos Cor N. 


» 


ದ್‌ 


SINo G.P 


Name of the work Est Cost. | Name of the Contractor Remarks 


1407 Channarayapatna KUNDURU 


TEC151018 PROVIDING CISTERN AND PIPE LINE AF KUNDURU 
LAXMIPURA VILLAGE IN KUNDURU GP IN CHANNARAYAPATANA TALUK 


Completed 


B Nagaraju RANGASWAMY 


Channarayapatna KUNDURU 


TFCISI016 PROVIDNG PUMPMOTOR AND EXTENTION OF PIPE LINE AT 
MADALAPURA VILLAGE IN KUNDURU GP IN CHANNARAYAPATANA 
TALUK 


Completed 


B Nagaraju Radhakrishna ElectricdThejas ¥ M 


Channarayapatna M Shivara 


TFC151018 Providing Sinking of borewell at M Shivara village in M 
Shivara Gp in Channarayapatna taluk 


TFC151018 Providing Sinking of borewell at Boregowdanakoppalu village 


1410 Ch: Mathigatta ¥ C leted 
MN NSRANS Sis in Mathigatt Gp in Channarayapatna taluk B Nagaraju mp 
_ TFC151018 Providing Sinking of borewelk at Bookanabetia village in 
1411 Ch: t - Completed 
ay eRatne Mavhigava KE igatta Gp in Channarayapatna taluk B Nagaraju R 
p TFC151018 Providing Sinking of borewell at Chavvenahalli village in | competed | 
1412 h: t - 0 A Completed 
Channarayapatna Navile Gp in Channarayapatma taluk 100 B Nagaraju p 
1413 Channarayapatna Navile TEC151028 Providing Sinking of borewell at Marishettipalya village in 1.00 R Completed 
Navile Gp in Channarayapatna taluk B Nagaraju 
TFC151018 PROVIDING CISTERN AND PIPE LINE AT NADANAHALLI 4 
1414 Ch: NORAN. sl p § mpleted 
ಗಗನ AKKL [111 AGE iN NORRANAKKI GP IN CHANNARAYAPATANA TALUK 200 [6 Nagaraiy Bhargav Thejas¥ M Comp 
1415 channarayapatna | Santheshivara TFC151018 Sinking of borewell at Duggenahalli village in Santheshivara 080 R Completed 
Gp in Channarayapatna taluk B Nagaraju 
| | TFC151018 Providing Sinking of borewell at Ganjigere village in 
i 14 th; if . " leted 
16 | Channarayapatna | Santheshivara [5,77 cshiyara Gp in Channarayapatna taluk 090 |p Nagara Compete 
1417 channarayapatna | Santheshivara TFC151018 Providing Sinking of borewell at Cangenahalll village in < Completed 


Santheshivara Gp in Channarayapatna taluk 8 Nagaraju 


TFC151018 Providing and Sinking Of Borewell at ಸಾ Village in 


1418 Ch: Santheshi 4 K leted 
ennatayapatna |; Sancheshivard Santheshivara GP in Channarayapatna Taluk 00 B Nagaraju Comp! 
F TFC151018 Providing Sinking of borewell at Yachanagatta village in 
Ch: hi X C I 
1419 annarayapatna | Santheshivara Santheshivara Gp in Channarayapatna taluk 1.40 ayann ompleted 
: JTFC151018 Providing Sinking of borewell at Kumbenahalli village in 
4 h: ್ಸ [s leted 
1420 Channarayapatna Sundahalli Sundahalli Gp in Channarayapatna taluk 1.00 Javan omplete 
1421 Channarayapatna Sundahalli TFC151018 Sinking of borewell at S Hosahali village in Sundahalli Gp in 0.80 Completed 
Channarayapatna taluk 
1422 channarayapatna Sundahalli TFC151018 Sinking of borewell at Sundahalli village in Sundahalli Gp in 0.80 Completed 


Channarayapatna taluk 


1423 Channarayapatna Akkanahalli 


TFC241218 Providing MWS Reviwal at Shettihalli village in Akkanahalli 


Completed 


Thejas VM 


Channarayapatna Anekere 


GP in Channarayaptna Taluk 
TFC241218 Providing MWS Reviwal at Ugranakoppalu village in Anekere 


GP in Channarayapatna Taluk 


Compteted 


Channarayapatna Anekere 


TFC241218 Providing MWS Reviwal at Somanathanahalli village in 
[Anekere GP in Channarayapatna Taluk 


Completed 


RANGASWAMY 


TFC241218 Providing Sinking of borewell at Byadarahalli village in 


kh: tl i hi H R 
1426 Channarayapatna Balaganchi Balasanchi GP in Channarayapatna taluk 0.80 &Nagarajs Completed 
; | TFC241218 Providing Sinking of borewell at Balaganchi village in 
1427 Channarayapatna Balaganchi Balaganchi GP in Charnarayapatna taluk 0.80 Jayann Completed 
TFC241218 Providing Sinking of borewell at Baraguru Hand Post village | 
428 Ch; B i 
5 ಕಗಗ RAN el in Baraguru GP in Channarayapatna taluk 100 Jayann Completed 
TFC241218 Providing MWS Reviwal at Hadenahalli village in Bekka GP in 
1429 Channarayapatna Bekka Channatéyantia Taluk 1.50 B Nagaraju Thejas V M Completed 
sna; |TFC241218 Providing Pump and Motor at Pee village in Belagihalli 
Channarayapatna Belagihalli GP in Channarayaptna Taluk ayann avalakshmi Electricals Completed 
TFC241218 Providing Pump and Motor at Marenahalli(Sharadanagara) 
Chapnarayapatna | D.Kalenahalli [village in D. Kalenahalli GP in Channarayaptna Taluk Completed 


Thejas VM 


channarayapatna | * Kabbali 
‘ 


TFC241218 Providing Sinking of borewell at Dasarahalli village in Didaga 
GP in Channarayaptna Taluk 


Completed 


S.No Taluk G.P Name of the work Est Cost. Name of the Contractor Rema{_ | 
Channarayapatna Dp ions meng of Doren at Kanuvanagatta village in Completed | 
Channarayapatna Dindaguru PC26218 Providing Pump and Motor at Aralapura village in Dindaguru avalos lectricals completed 

1435 Channarayapatna Dindaguru ES Reviwal at Aralapura village in Dindaguru GP Completed 

1436 channarayapatna Hirisave Sei of borewell at Kirisave village in Hirisave Completed 

1437 Channarayapatna Hirisave CZ E Providing Sinking of Porewell at Dasanakerekatte village in Jayann Completed 

1438 “Channarayapatna Hirisave C22 Providing Sinking of borewetl at H-Honnenahalli village in Jayann Completed 

1439 Channarayapatna Jinnenahalli C221 nn at¥alanahaili village in Completed 

1440 Channarayapatna Juttanahalli ECZ4LZLE provicone Sinn or borewel ೨೬ ರಂಗ ಗಡ Completed 

1441 Channarayapatna Kabbali nae Proven MWS Reviwal at Bilikere village in Kabbali GP in 0.50 avann Completed 

1442 Channarayapatna Kalkere C2428 Providing MWS Revival at K.Chowdenahalki village in Kalkere 1.00 avann Completed 

1443 Channarayapatna Karehalli PCB4L218 Providing Sinking of borewel atK.Byrapura village in 0.80 ayann Completed 

1444 Channarayapatna Karehalli TECZ4LBLE Providing Sinking of Dorewel at Thimlapura village in 0.80 ayann Completed 

1445 | Channarayapatna | Karehalli CALS reiding Sinking of pore at Nagenahalli village in 090 [yann Completed 

1446 Channarayapatna Kembalu TFC241218 Providing Sinking of borewell at Kembalu village in Kembalu 0.90 ayann Completed 

1447 Channarayapatna Kembalu NE Providing MWS Reviwal at Bidare village in Kembalu GP in 3.00 B Nagaralu avalotshii Electricals Completed 
Channarayapatna Kumbenahalli dL Rronding MWS Revival af kaienahalh illage in 1.50 Completed 
Channarayapatna Mathigatta 2 Providing Sinking of bore 1 at Kammaravalli village in 0.80 Completed 
Channarayapatna TFC261216 rovding Sinking of borewel at Sabbanahalli village in 0.80 NN Completed 

Channarayapatna Mathigatta an MWS Revival at Bookanabetta village in Mathigatta 1.50 hess vm Completed 
1452 Channarayapatna Mathigatta 2 Proving Sinking of borewol at Cholamballi village in 0.90 B Nagaraju Completed 
1453 Channarayapatna Mattanavile C2421 on nn at Gullenaballt village in 0.80 B Nagarafu Completed 
1454 Channarayapatna Mattanavile C241 rovid ng MHS Reval at Suthonnenahal village in 0.70 B Nagaraju Completed 
1455 channarayapatna Mattanavile FE Providing MWS Reviwal at Madihalli village in Mattanavile GP 130 avann Completed 
1456 | channarayapatna | Mattanavile 4128 Providing New Driling of Borewell at Mattanavile village in 090 [aan Completed 
1457 TC241218 Providing Sinking of borewell at Navile Village in Navile GP in 080 ann Completed 
1458 Channarayapatna Navile FC241218 Providing Sinking of borewell at Navile Gate village in Navile 0.80 vann completed 
1459 Channarayapatna Navile TFC241218 Providing MWS Reviwal at Chavvenahalli village in Navile GP 2.00 co 


in Channarayaptna Taluk 


[TFC241218 Providing Sinking of borewell at Navile Hosuru village in 


B Nagaraju Thejas VM 


* 


4 


| Name of the work Est Cost. Name of the Contractor Remarks 
Channarayapatna Noranakki We ns Extension of Pipe ine at Paduvanahalii village in 1.50 B Nagaraju Completed 

1462 Channarayapatna Noranakki Nive pana uvanahal Badavanc village in 1.50 B Nagaraju K re 
1463 Channarayapatna | Santheshivara Sandesh op nn Ganjigere village in 0.80 B Nagaraju . Completed 
Channarayapatna | Sathenahalli [C241 228 Providing MWS Revival at Varanahalli village in Sathenahalli 150 § Nagoraiu Completed 
Channarayapatna | Sathenahalli ao nen stNarayanapura village in 0.90 B Nagaraju Completed 
Channarayapatna Sathenahalll onal Opn and anon a gasaranal in 200 jayalakshrni Electricals Completed 


TFCO80319 Providing New Drilling Of Borewell at Honnamaranahalli 


'FFCO80319 Providing New Drilling OF Borewell at Aruvanahalli village in 


Channarayapatna Balaganchi Village in Balaganchi GP in Channarayapatna Taluk 100 8 Nagaraju Completed 
.  [TFCO80319 Providing New Drilling Of Borewell at Balaganchi(Near 
Channarayapatna Balaganchi School} village in Balaganchi GP in Channarayapatna Taluk 100 Jayann Completed 
. |TFC080319 Providing New Drilling OF Borewellat Anthanahalli village in 
Channarayapatna Balaganchi Balaganchi GP in Channarayapatna Taluk 100 Jayann Completed 
1 [TFCO80319 Providing New Drilling Of Borewell at Belagihalli village in 
Channarayapatna Belagihalli Belagihalli GP in Channarayapatna Taluk 1.00 avann Completed 
. [TFCO80319 Providing New Drilling Of Borewell at Darasigatta village in A 
Channarayapatna | Byadarahalli Byadarahalli GP in Channarayapatna Taluk 1.00 Javan - | Completed 
. [TFCO80319 Providing New Drilling Of Borewell at Nagasamudra village in 
Channarayapatna | D.Kalenahalli |p Kalenahalli GP in Channarayaptna Taluk 1.00 Jayann ” Completed 
TECO803I5 Providing New Drilling OF Borewellat D.Kalenahalli {Near —| 
1473 Channarayapatna | D.Kalenahalli |Channarayapatna Governament Pre-Univercity Collage) village in 1.00 | Completed 
D.Kalenahalli GP in Channarayapatna Taluk Jayann 
TFCO80319 Providing New Drilling Of Borewell at Yerekoppalu village in 
1474 Channarayapatna | Dammaningala Datnmaningala GP in Channarayapatna Taluk Completed 


Didaga GP in Channarayapatna Taluk 


TFCO80319 Providing New Drilling Of Borewell at Karikyathanahalli 


1475 Channarayapatna | Dammaningala Dammaningala GP in Channarayapatna Taluk Completed 
R TFCO80319 Providing New Drilling Of Borewell at Hosahalli Badavane 
1476 Channarayapatna Didaga village in Didaga GP in Channarayapatma Taluk - Completed 
TFCO80319 Providing New Drilling Of Borewell at Ullavalli village in 
1477 Channarayapatna Didaga 


Completed 


1478 Channarayapatns Didaga village in Didaga GP in Channarayapatna Taluk Completed 
H R TFCO80319 Providing New Drilling Of Borewell at Nandipura village in 
1479 Channarayapatna Dindaguru Dindaguru GP in Channarayapatna Taluk Completed 
TFCO80319 Providing New Drilling Of Borewell at Kaggere village in 
1480 | Channarayapatna | Gowdagere Gowdagere GP in Channarayaptna Taluk - 18 Nagaraju Completed 
TFCO80319 Providing New Drilling Of Borewell at Mallavanagatta village 
1481 Channarayapatna Gowdagere in Gowdagere GF in Channarayaptna Taluk 1.00 B Nagaraju Completed 
TFCO80319 Providing New Drilling Of Borewell at Badakanahalli village in 
Channarayapatna Gowdagere Gowdagere GP in Channarayapatna Taluk ) 100 B Nagaraju Completed 
TFCO80319 Providing New Drilling OF Borewell at Anthanahalli Gate 
Channarayapatna Gowdagere village in Gowdagere GP in Channarayapatna Taluk 100 Jayann Completed 
TFCO80379 Providing New Drilling Of Borewell at Bediganahalli (Road) 
1484 Channarayapatna Gowdagere village in Gowdagere GP in Channarayapatna Taluk 1.00 Javann Completed 
R TPCO80319 Providing New Drilling Of Borewell at Byaladakere village in 
Channarayapatna Gulasinda Gulasinda GP in Channarayaptna Taluk Jayann Compteted 
_ TFCO80319 Providing New Drilling Of Borewell at Kalasinda village in 
Sulasinda Gulasinda GP in Channarayaptna Taluk 1.00 Completed 


’ 


Sl.No Taluk G.P Name of the work Est Cost. | Name of the Contractor Rema 
WW TFCO60319 Providing New Drilling Of Borewell at Hirisave Janatha Colony 
Channarayapatna Hirisave village in Hirisave GP in Channarayapatna Taluk 1.00 B Nagaralu Completed 
TECO60I19 Providing New Drilling Of Borewell at Hirisave village in 
Channarayapatna Hirisave Hirisave GP in Channarayapatna Taluk B Nagaraju - Completed 
1489 Channara FFCO80315 Providing New Drilling Of Borewell at hirisave Janatha Colony 
yapatna ave village in Hirisave GP in Channarayapatna Taluk B Nagaraju Completed 
1490 Channarayapatna Hirisave TFCO80319 Providing New Drilling Of Borewell at Hirisave(Kottanahalli Completed 
- Road) village in Hirisave GP in Channarayapatna Taluk B Nagaraju 
| —TTFEO803TS Providing New Drilling OF Borewellat M.K Lakshmipura R 
1491 | Channarayapatna | Jinnenahalli | yjjage in Jinnenahalli GP in Channarayapatna Taluk ' B Nagaraju Completed 
——“TFCOS0S1S Providing New Drilling OF Borewell at Huligere village in 
1492 Channarayapatna Juttanahalli Juttanahalli GF in Channarayapatna Taluk | 10 | B Nagaraju Completed 
—[TFCO80315 Providing New Drilling OF Borewell at Mallenahalli village in 
1493 | Channarayapatna | Juttanahalli | yttanahalli GP in Channarayapatna Taluk | 10 | B Nagaraju Completed 
TECO80319 Providing New Drilling Of Borewell at Beeranahalli village in 
—[TECO80319 Providing New Drilling Of Borewell at Chalya village in 
1495 Channarayapatna Juttanahalli Juttanahalli GP in Channarayapatna Taluk K 1.00 B Nagaraju Completed 
” —[PTFCO80315 Providing New Drilling Of Borewell at M.Hosuru village in 
1496 | Channarayapatna | Juttanahalli {Jyctanahalli GP in Channarayapatna Taluk B Nagaraju Completed 
—(TFCO80319 Providing New Drilling Of Borewell at Ankanahalli village in 
1497 Channarayapatna | Juttanahalli Juttanahalli GP in Channarayapatna Taluk B Nagaraju Completed 
—TFCO80319 Providing New Drilling Of Borewell at Poomadihalli village in 
1498 | Channarayapatna | Juttanahalli | jranahalli GP in Channarayapatna Taluk | 100 | B Nagaraju Completed 
—TFCO80319 Providing New Drilling Of Borewell at Chalya colony village in 
1499 Channarayapatna | Juttanahalli |p tranahalli GP in Channarayapatna Taluk 1.00 B Nagaraju Completed 
_ TFCO60319 Providing New Drilling Of Borewell at Thuppadahalli village 
1500 Channarayapatna Kabbali in Kabbali GP in Channarayapatna Taluk 1.00 B Nagaraju Compteted 
R TFCO80319 Providing New Drilling Of Borewell at Bilikere village in 
1501 Channarayapatna Kabbali Kabbali GP in Channarayapatna Taluk B Nagaraju Compteted 
TFCO80319 Providing New Drilling Of Borewell at Mukikere village in 
1502 Channarayapatna Kabbali Kabbali GP in Channarayapatna Taluk B Nagaraju Completed 
TFCO80319 Providing New Drilling Of Borewell at Karimaranahalli village 
1503 | Channarayapatna Kalkere in Kalkere GP in Channarayapatna Taluk B Nagaraju Completed 
TFCO80315 Providing New Drilling Of Borewell at Harasomanahalli 
1504 | Channarayapatna Katkere [village in Kalkere GP in Channarayapatna Taluk B Nagaraju Completed 
§ TFCO80319 Providing New Drilling Of Borewell at Honnanakoppalu 
1505 | Channarayapatna |  Karehalll | j112ge in Karehaili GP in Channarayapatna Taluk Completed 
TFCO80319 Providing New Drilling Of Borewell at Somanahalli village'in 
1506 Channarayapatna M.Shivara | Shivara GPin Channarayapatna Taluk Completed 
TFCO80319 Providing New Drilling Of Borewell at Kamaravalli village in 
1507 Channarayapatna Mathigatta Mathigatta GP in Channarayapatna Taluk | 10 | Completed 
_ TFCO80319 Providing New Drilling Of Borewellat Madihalli village in 
1508 Channarayapatna Mattanavile [yattanavile GP in Channarayapatna Taluk 1.00 ayann Completed 
_ TFCO80315 Providing New Drilling OF Borewell at Mere village in 
1509 Channarayapatna | Mattanavile Mattanavile GP in Channarayapatna Taluk 1.00 Jayann Completed 
§ TECO80315 Providing New Drilling Of Borewell at Marishettihalli village 
1510 Channarayapatna | Mattanavile in Mattanavile GP in Channarayapatna Taluk 100 Jayann Completed 
N TFCOS0319 Providing New Drilling Of Borewell at M.Honnenahalli 
1511 Channarayapatna | Mattanavile |pagavane village in Mattanavile GP in Channarayapatna Taluk 1.00 Jayann Co ed 
_ TFCO80315 Providing New Drilling Of Borewell at Navile village in Navile & 
1512 Channarayapatna Navile GP in Channarayapatna Taluk 1.00 Dayann Completed 


Cc Taluk 


G.p Name of the work Est Cost. Name of the Contractor Remarks 
y TFCO80319 Providing New Driliing Of Borewell at Santheshivara village In 
Channaravapatna | Santheshivara [537 peshivara GP in Channarayapatna Taluk Completed 
(TFCO80319 Providing New Drilling Of Borewell at Hosahalli village in 
Channarayapatna | Santheshivara [<2 ptheshivara GP in Channarayapatna Taluk Completed 
.  [TFC080319 Providing New Drilling OF Borewell at Sannenahalli village in 
Channarayapatna Sundahalli Sundahalli GP in Channarayapatna Taluk - 1.00 bavann Completed 
TFCO80319 Providing New Drilling Of Borewell at Tagaduru village in 
1516 Channarayapatna Tagaduru [Tagaduru GP in Channarayaptna Taluk 1.00 avann Completed 
95% of work 
1517 Channarayapatna Aneekere 3745.00 Physically 
\Anekere And Other 65 Villages Completed 
1518 Channarayapatna ಬರಗೂರು ಊಪ್ಪಿನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 150 ಜಯಲಕ್ಷ್ಮಿ ಎಲೆಕ್ಟಿಕಲ್ಸ್‌ Completed 
1519 Channarayapatna ಕುಂಬೇನಹಳ್ಳಿ [ಹೊನ್ನಶೆಟ್ಟಿಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. 100 ಚಂದ್ರಕಲಾ Completed 
1520 Channarayapatna ನೊರನಕ್ಕಿ ನಾಡನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ 150 ಜಯಲಕ್ಷ್ಮಿ ಎಲೆಕ್ಟಿಕಲ್ಸ್‌ Completed 
sa Channarayapatna ನೊರನಕ್ಕಿ ಕೆ. ಸಿಂಗೇನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಮನಶ್ನೇತನ ಕಾಮಗಾರಿ 150 ಭಾರ್ಗವ್‌ ಎಂ.ಟಿ Completed 
1522 Channarayapatna ಸಾತೇನಹಳ್ಳಿ ಸಾತೇನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ 150 ಭಾರ್ಗವ್‌ ಎಂ.ಟಿ Completed 
1523 Channarayapatna ಬರಗೂರು ಬರಗೂರು ಹ್ಯಾಂಡ್‌ ಖೋಸ್ಟ್‌ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 150 ಭಾರ್ಗವ್‌ ಎಂ.ಟಿ Completed 
1524 Channarayapatna ಆನೆಕೆರೆ ಸಾಗತವಲ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ ಭಾರ್ಗವ್‌ ಎಂ.ಟಿ Completed 
1525 Channarayapatna ಬರಗೂರು ಊಪ್ಪಿನಹಳ್ಳಿ ಬಡಾವಣೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ ಕೆ.ಹೆಚ್‌ ದಿವಾಕರ್‌ Completed 
1526 Channarayapatna ಕುಂದೂರು 'ಗಾರಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ ಮದನ್‌ ಎಂ.ಪಿ Completed 
Channarayapatna ನೊರನಕ್ಕಿ ಪಡುವನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ ಮದನ್‌ ಎಂ.ಪಿ Completed 
Channarayapatna | ಕಲ್ಫರ [ಕ ಚೆಡೇನಹಳ್ಳಿ ಗ್ರಾಮದ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ Completed 
Channarayapatna [ ಬಾಳಗಂಚೆ [ವ್ಯಾಡರಹಳ್ಳಿ ಗ್ರಾಮದ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇಶನ ಕಾಮಗಾರಿ ರಂಗಸ್ಟಾಮಿ' Completed 
1530 Channarayapatna | ಬಾಳಗಂಚಿ [ತಿಮ್ಲಾಪುರ ಗ್ರಾಮದ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ ರಂಗಸ್ವಾಮಿ Completed 
1531 Channarayapatna ಎಂ.ಶಿವರ [ಕಾಳಮಾರನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ ಕೆ.ಎನ್‌ ಕೃಷ್ಣೇಗೌಡ Completed 
1532 Channarayapatna ಕಬ್ಬಳ್ಳಿ ಕಬ್ಬಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ ತೇಜಸ್‌ ವಿ.ಎಂ Completed 
1533 Channarayapatna ಶ್ರವಣಬೆಳಗೊಳ ಶ್ರವಣಬೆಳಗೊಳ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಮನಶ್ನೇತನ ಕಾಮಗಾರಿ ವೈಕುಂಟೇಗೌಡ Completed 
I 1534 | Channarayapatna ಅಕ್ಕನಹಳ್ಳಿ  |ಅಕ್ಸನಹ್ಕ್‌ ಕೂಡು ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನ ಮನಸಕ್ಸೇತನ ಕಾಮಗಾರಿ ವ ಮೆದನ್‌ ಎಂ Completed 
Channarayapatna ಕಾರೇಹಳ್ಳಿ ನಾಗೇನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ 150 ತೇಜಸ್‌ ವಿ.ಎಂ Completed 
Channarayapatna ಜಂಬೂರು ಜಂಬೂರು ಕಾಲೋನಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 150 ರಾಧಾಕೃಷ್ಣ ಎಲೆಕ್ಟಿಕಲ್ಸ್‌ Completed 
Channarayapatna ಕಾಂತರಾಜಪುರ |ಹಿರಿಬಿಲ್ತಿ ಗ್ರಾಮದ ಪರಿಮಿತಿಯಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 1.50 ವೈಕುಂಟೇಗೌಡ Completed 
1538 Channarayapatna [ ಅಣತಿ 'ಪಳಗೇರಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಮನಖಶ್ಟೇತನ ಕಾಮಗಾರಿ 1.50 ತೇಜಸ್‌ ವಿ.ಎಂ Completed 
1539 | Channarayapatna |  #ಂಬೂರು  [ಜಂಬೂರು ಗ್ರಾಮದಲ್ಲಿ ಕರು ನೇರು ಸರಬರಾಜು ಯೋಜನೆ ಮನಸ್ಸೇತನ ಇಾವಾಗಾರಿ sf ರಾಧಾಕೃಷ್ಣ ಎಲ್ಪಕರ್ಸ್‌ ones 
1540 |. Channarayapatna ಕಾರೇಹಳ್ಳಿ [ಚನ್ನೇನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಟೇತನ ಕಾಮಗಾರಿ. 0.50 ತೇಜಸ್‌ ವಿ.ಎಂ Completed 
1541 [ Channarayapatna ತಗಡೂರು ಕಲ್ಲೇಸೋಮನಹಲ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ 0.50 ತೇಜಸ್‌ ವಿ.ಎಂ Completed 
ಸರಬ ಷು 
ಸ POO EN ಸಣಸಸಿಷು ತ ಲಕ್ಷ್ಮಿದೇವಿ ಬಡಾವಣೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪನಶ್ಲೇತನ pe ಕ.ಮಟ್ಟಸ್ವಾಮಿ Completed 
1543 Channarayapatna ಗೌಡಗರೆ ಬಡಕಸಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪನೆಶ್ನೇತನ ಕಾಮಗಾರಿ 140 ಜಯಲಕ್ಷ್ಮಿ ಎಲೆಕ್ಟಿಕಲ್ಸ್‌ Completed 
1544 Channarayapatna ಕಲ್ಫಿರೆ ನೆಟ್ಟಿಕಿರೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 100 ಕೃಪಾಶಂಕರ್‌ ಎಂ.ಬಿ Completed 
1545 Channarayapatna ಜನಿವಾರ [ಶವಣೇರಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 1.00 ಮದನ್‌ ಎಂ.ಪಿ Completed 
1546 Channarayapatna | ಮಟ್ಟನವಲೆ ರಾಜಾಪುರ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ 150 ಮದನ್‌ ಎಂ.ಪಿ Completed 
1547 | Channarayapatna |  Sಳಗಪಳ್ಳ [ದೊಡ್ಡೇರಿ ಕಾವಲು ಗ್ರಾಮದಲ್ಲಿ ರು ನೀರು ನರಬರಾಜ ಮೋನ ಪುನಸ್ಥತನ ಸಾಮಗರ. 100 ಮದನ್‌ ET Completed 
1548 arayapatna ಕಲ್ಕೆರೆ [ಕಟ್ಟಿಮನೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 1.50 ಮದನ್‌ ಎಂ.ಪಿ Completed 
1549 rayapatna ಅಣತಿ [ಅಣತಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 140 ತೇಜಸ್‌ ವಿ.ಎರಿ Completed 
1550 | Channarayapatna ಮಟ್ಟನನಿತ [ದೊಡ್ಡೇರಿ ಗ್ರಾಮದಲ್ಲಿ ಕರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಕ್ಟೇತನ ಕಾಮಗಾರಿ. J— 150 | ಮದನ್‌ ಎಂತ Completed | 


Sl.No Taluk G.P Name of the work Est Cost. Name of the Contractor Rema] . 
1551 [ Channarayapatna ಅಕ್ಕನಹಳ್ಳಿ ನೇರಳೆಕೆರೆ ಹೊಸೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 140 ಜಯಲಕ್ಷ್ಮಿ ಎಲೆಕ್ಟಿಕಲ್ಸ್‌ Completed 
1552 [ Channarayapatna ಮಟ್ಟನವಿಲೆ [ಚಿನ್ನೇನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಕ್ಟೇತನ ಕಾಮಗಾರಿ 140 ಮದನ್‌ ಎಂ.ಪಿ Completed 
1553 [ Channarayapatna ಮಟ್ಟನವಿಲೆ [ಮಾದಿಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ 1.40 ಮದನ್‌ ಎಂ.ಪಿ Completed 
1554 [ Channarayapatna ದಿಡಗ ಬಿದರೆಕೆರೆ ಬಡಾವಣೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ 140 ಲಕ್ಷ್ಮಿನಾರಾಯಣ Completed 
1555 Channarayapatna ಬ್ಯಾಡರಹಳ್ಳಿ ಕುಂಬಾರಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ 1.40 ಮದನ್‌ ಎಂ.ಪಿ Completed 
1556 Channarayapatns ಸಂತೆಶಿವರ [ಹುಲ್ಲೇನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಟೇತನ ಕಾಮಗಾರಿ 0.80 ನಾರಾಯಣ Completed 
1557 Channarayapatna ದೆಮ್ಮನಿಂಗಲ [ಆಲದಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ 140 ಭಾರ್ಗವ್‌ ಎಂ.ಟಿ Completed 
1558 Channarayapatna ಸಾತೇನಹ್ಳಾ '[ನಾರಾಯಣಷುರ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇಶನ ಕಾಮಗಾರಿ 1.00 [| ಕೆ. ಎನ್‌ ಕೃಷ್ಣೇಗೌಡ Completed 
1559 Channarayapatna ಕಾಂತರಾಜಪುರ ಸುಗ್ಗನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಮನಶ್ಷೇತನ ಕಾಮಗಾರಿ 1.40 ಭಾರ್ಗವ್‌ ಎಂ.ಟಿ Completed 
1560 Channarayapatna ಕೆಂಬಾಳು ಬಿದರೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 100 ತೇಜಸ್‌ ವಿ.ಎಂ Completed 
1561 Channarayapatna ಅಕ್ಕನಹಳ್ಳಿ [ಮುಳ್ಳಕಿರ ಗಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ. 140 ಮದನ್‌ ಎಂ.ಪಿ Completed 
1562 Channarayapatna ಜುಟ್ಟನಹಳ್ಳಿ |ದಡಿಘಟ್ಟ ಗ್ರಾಮೆದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ 130 ವೈಕುಂಟೇಗೌಡ Completed 
1563 | Channarayapatna ಸಂತ5ವರ  |ಸಂತತಿವರ ಗ್ರಾಮದಲ್ಲಿ *ದ ನಾರು ಸರಬರಾಜು ಯೋಜನೆ ಮನತ್ಯತನ ಕಾಮಗಾರಿ [ET] ಪಾಶ್‌ Completed 
1564 Channarayapatna ಕೆಂಬಾಳು ಚಿಕ್ಕರಸನಹಳ್ಳಿ ಬಡಾವಣೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ 1.00 ತೇಜಸ್‌ ವಿಎಂ Completed 
1565 Channarayapatna ಕಬ್ಬಳ್ಳಿ ಬಿಳಿಕೆರೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ 1.40 ವೈಕುಂಟೇಗೌಡ Completed 
1566 Channarayapatna ದಿಡಗ ಉಗೇನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ | 00 | ಲಕ್ಷ್ಮಿನಾರಾಯಣ Completed 
1567 | Channarayapatna ಬಾಳಿಗಂಚಿ ಬಾಳೆಗಂಚಿ ಅಮ್ಮನಿಕೆರೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ |__| ಮದನ್‌ ಎಂ.ಪಿ Completed 
1568 Channarayapatna ನವಿಲೆ ನವಿಲೆ ಹೊಸೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 0.90 ೦ದಪ್ಪ Completed 
1569 Channarayapatna ನವಿಲೆ ಮರಿಶೆಟ್ಟಿಪಾಳ್ಯ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 100 ಚಂದ್ರಪ್ಪ Completed 
1570 Channarayapatna ದಿಡಗ [ದಿಡಗ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 140 ಜಯಲಕ್ಷ್ಮಿ ಎಲೆಕ್ಟಿಕಲ್ಸ್‌ Completed 
1571 | Channarayapatna ಕಬಳ್ಳಿ ಕಬ್ಬಳ್ಳಿ ಬಡಾವಣೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಮನಸಶ್ನೇತನ ಕಾಮಗಾರಿ 1.40 ರಾಧಾಕೃಷ್ಣ ಎಲೆಕ್ಟಿಕಲ್ಸ್‌ | Completed | 
1572 Channarayapatna ಕಬ್ಬಳ್ಳಿ [ವಡ್ಡರಹಟ್ಟಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 100 ತೇಜಸ್‌ ವಿ.ಎಂ Completed 
1573 | Channarayapatna ಮತ್ತಿಘಟ್ಟ ಸಸಬ್ಬನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ | 140 | ಯದುರಾಜ್‌ [Completed | 
1574 | Channarayapatna ಕಾರೇಹಳ್ಳಿ [ಕಾರೇಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಕ್ಸೇಕನ ಕಾಮಗಾರಿ | 740 | ಸತೀಶ್‌ | Completed | 
1575 Channarayapatna ಜುಟ್ಟನಹಳ್ಳಿ [ಮದನೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ [ 150 | ಯದುರಾಜ್‌ Completed 
1576 | Channarayapatna ನವಿಲೆ ನವಿಲೆ ಗೇಟ್‌ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಮನಶ್ಲೇತನ ಕಾಮಗಾರಿ [ 1.00 | ತೇಜಸ್‌ ವಎಂ | Completed | 
—— 3 ps 
1577 channarayapatn ತಗಡೂರು ಟಸಂಮರ ಜೇನುಕಲ್ಲು ಬಡಾವಣೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ 150 ಕೆ. ಪುಟ್ಟಸ್ಟಾಮಿ Completed 
1578 Channarayapatna ಹಿರಿಸಾವೆ ಕಲ್ಲಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 1.50 ಜಯಲಕ್ಷ್ಮಿ ಎಲೆಕ್ಟಿಕಲ್ಸ್‌ Completed 
1579 | Channarayapatna ಕಬ್ಯಾಕಾ ಸುಗ್ಗನಹ್ನಾ ಸಾಪ್ಸಲು ಗ್ರಾಮದಲ್ಲಿ ಕರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಮನಶ್ಯೇತನ ಕಾಮಗಾರಿ 150 ಜಯಲ್ಲಿ ಎರೆಕ್ತಿಕಲ್ಸಾ Completed 
1580 | Channarayapatna ಕೆಂಬಾಳಿ [ವಳಗೌರಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಮುನಶ್ನೇತನ ಕಾಮಗಾರಿ |5| | ಜಯಲಕ್ಷಿ ಎಲೆಕಿಕಲ್‌ | Completed 
ESSE SN EE LS NN NN TT 
1582 ‘Channarayapatna ಬ್ಯಾಡರಹಳ್ಳಿ [ಧರಸೀಘಟ್ಟ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ ಜಯಲಕ್ಷ್ಮಿ ಎಲೆಕ್ತಿಕೆಲ್‌ Completed | 
1583 Channarayapatna ದಿಡಗೆ [ಕರಿಕ್ಕಾತನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ ಜಯಲಕ್ಷ್ಮಿ ಎಲೆಕ್ಸಿಸಲ್ಲ್‌ Completed 
1584 | Channarayapatna ಮತ್ರಿಘಟ್ಟ [ಕಸರನೆಹ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ವೇತನ ಕಾಮಗಾರಿ ಜಯಲಕ್ಷ್ಮಿ ಎಲ್ಲೌಸಲ್ಸ್‌ Completed 
1585 Channarayapatna ಕೆಂಬಾಳು 'ಬಳಘಟ್ಟ ಕೊಪ್ಪಲು ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ 150 ಜಯಲಕ್ಷ್ಮಿ ಎಲೆಕ್ಟಿಕಲ್ಸ್‌ Completed 
1586 | Channarayapatna ಹರಸಾಪ  |ದಾಸನಕಿರೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನ ಪುನಕ್ಸೇತನ ಕಾಮಗಾರಿ 130 ನ್ನ ಎಲ್ವಕರ್ಸ್‌ Completed 
1587 Channarayapatna ಜುಟ್ಟನೆಹಳ್ಳಿ [ಅಂಕನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ 1.50 ಜಯಲಕ್ಷ್ಮಿ ಎಲೆಕ್ಟಿಕಲ್ಸ್‌ Completed 
1588 | Channarayapatna ಡಿ.ಕಾಳೇನಹ್ಳಿ [ಅಡಗೂರು ಬಡಾವಣೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ 150 ರೋಹಿತ್‌ ವೈ.ಎಸ್‌ 
[ss Channarayapatna [ ಜನಿವಾರ ಕೆ. ಕಾಳೇನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುಸಶ್ಚೇತನ ಕಾಮಗಾರಿ 150 ಭಾರ್ಗವ್‌ ಎಂ.ಟಿ Completed 
— — — 
1590 Channaravapatna ಡಿಸಾಳೇನಹಳ್ಳಿ ಳದ ಕಭೇರಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ | 150 ಜಯಲಕ್ಷ್ಮಿ ಎಲಕಿಲ್ಲ್‌ Ca y 
1591 Channarayapatna ಕಲ್ಕೆರೆ ಕರಮಾರನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ | 150 ರೋಹಿತ್‌ ವೈ.ಎಸ್‌ s ! Y 
Fe eee TRE TRA NN Ah Herd AAR CAEN SHAFER WorhrmA 1s ಕಾರ್‌ ಮೊವರ್ಸ್‌ G5 


© Taluk G.P Name of the work "| EstCost. Name of the Contractor Remarks 
Channarayapatna ಸಂತೆಶಿವರ ಸಂತೆಶಿವರ ದೊಡ್ಡಮಠ ಗ್ರಾಮದಲ್ಲಿ ಕಿರು ನೀರು ಸರಬರಾಜು ಯೋಜನೆ ಪುನಕ್ಷೇತನ ಕಾಮಗಾರಿ 150 ರೋಹಿತ್‌ ವೈ.ಎಸ್‌ Completed 
PROVIDING COMBINED WATER SUPPLY SCHEME TO 
Chann i 
1594 arayapat ಗ HONNASHETTY HALLI AND OTHER 6 VILLAGES IN 515.00 MNRAMESH | MNRAMESH ಸ 
CHANNARAYAPATANA TALUK % 
Channarayapat| KUMBENAH |PROVIDING COMBINED WATER SUPPLY TO KUMBENHALLI Physically - 
750. MN RAMESH MN RAMESH 
ALLI [AND OTHER 15 VILLAGES IN CHNNARAYAPATANA TALUK 2000 Completed 
lAmbuga Providing pipeline and cistern at Jakkanahalli village of DHE completed 
Ambuga GP 
Ankapura Sinking of Borewell at Ankapura village of Ankapura GP Completed 
At hosah N.R , Shakthi 
ಸಳ Sinking of Borewell Attavara village of Attavarahosahalli GP tea ಸ Completed 
B.Katihalli . Extension of Pipeline at Doddapura village Of B.Katihalli GP Deepak Completed 
Basavaghatta Providing Reconstruction of OHT at Basavaghatta villlage of yusfe completed 
Basavaghatta GP( HH-20 R 
Sinking borewell and pipeline,Pumpmotor at Boovanahalli 
1601 |Hassan Boovanahalli |and Boovanahalli Badavane village of Boovanahalli GP( HH- 4.00 Sunil.B.S. Completed 
20) 2 
1600 ace Bylahally SRS of Pipeline at Byalahalli Colony village Of Byalahalli ಫ್‌ pA Completed 
1603 Hassan Bylahally Sinking of Borewell at Gullenahalli village of Bylahally GP 0.90 Completed 
1604 Hassan Channangihalli ಸ of Pipeline at Bachinalli village Of Channangihalli 1.00 Manjunatha Manjunatha Completed 
1605 {Hassan Channangihalli | Extension of Pipeline at Kabbathi village Of Channangihalli GP 1.00 lokesh Completed 
1606 Hassan Doddagenigere Providing HT Repair work at Doddagenigere village 0 2.00 G.Krishnegowda Completed 
Doddagenigere GP( HH-20) 
1607 [Hassan Doddagenigere Wasa at Kenchattavalli village of Doddagenigere ದ Raghu completed 
ies [ec Doddagenigere ರ of Pipeline at Gekaravalli viliage Of Doddagenigere 0b T.N.Babu completed 
: 21609 [Hassan Dudda ಮ of Borewell at Santhehonnenahalli village of Dudda 5 Rangaswmy A 
eo” [basse Gadenahalli Sinking of Borewell and pipeline at G.mylanahalli colony 0 Virupaksha 
village of GadenahalliG.P.( HH-20 
1611 [Hassan Gadenahalli ' hi at Gadenahalli village of 2.00 Ee Balakrishana Completed 
1612 Hassan Hanumanthapui Extention of Pipeline at Sanklapura village of ) 1.00 S.K.Nageh Completed 
p Hanumanthapura G.P. 2 
1613 (Hassan 4H éndinakere Extention of Pipeline at Haralahalli village of Handinakere G.P. | 1.00 | Completed 


4 


'T.N.Babu 


Sl.No Taluk G.p Name of the work Est Cost. Name of the Contractor 


¥ Extention of Pipeline at Guddenahalli and Vijayanagara 
1614 JH Handinak 2.00 MP 
ತಗ sndinakere | ptention village of Handinakere G.P.( HH-15) SM Pussonnakuman erp leted 
i Extention of Pipeline at Guddenahalli Koppal village of 
H Handinak 1.00 
1615 lassan landinakere Handinakere G.P..( HH-5 prdeepa Completed 
PF harslatalit Extention of Pipeline at Dasarakoppalu village of Haralahalli 206 lokesh Coracleted 
G.P..( HH-10) 
1617 [Hassan Heragu Extention of Pipeline at Gowdagere village of Heragu G.P. 1.50 lokesh Completed 
Providing Cistern and pipeline at Heragu village of Heragu GP BE hnaklimtal Prdcepa completed 
\(HH-25) 
PE Heragu ಗ ನ and pipeline at Gopanahalli village of Heragu DEK oka eoipietéd 


Sinking of Borewell and Pipeline at Anugavalli village of 
Honnavara G.P. 
Sinking of borewell with Handpump near Nallikatte temple at 


1620 [Hassan Honnavara D.C.Krishnakumar Completed 


Hoovanahalli 


1621 [Hassan 1.00 D.C.Krishnakumar Completed 


Kaval Agalahalli village of Hoovanahalli Kaval 

PR Hoovanahatli [Extention of Pipeline at Kuppalli village of Hoavinahalli kaval FACVAIIRE Completed 
Kaval G.P. 

. H halli |Extenti f Pipeline at Hoovinahalli Hosur village of 

1623 [Hassan A oS 8 BHAGYAMMA Completed 
Kaval Hoovinahalli kaval G.P. 

| EE agaravall Proviing Cistern and pipeline at B.hosahalli village of IoKEth completed 

Jagaravalli GP i 
1625 Hassan Jagaravalli Extension of Pipeline at Hosur village Of Jagaravalli GP Completed 
PR jagatavall Proviing Cistern and pipeline at Mallagowdanahalli village of M.N.Manjunath Ed 


Jagaravalli GP 
Sinking of Borewell and pumpmotor,pipeline at 
Doddamandiganahalli village of Kandali GP 


1627 Hassan Kandali 


Completed 


1628 Hassan Kandali D.C.Krishnakumar Completed 


Sinking of Borewelll at Malliganahalli village of Kandali G.P. | 0.80 


Sinking of borewell and Cistern and Pipeline extention at 
Medarahalli village of Kandali GP 

Sinking of borewell and pipeline at Uppahalli village of 
Kandali GP 


Extention of Pipeline at Kandali village of Kandali G.P. 


1629 [Hassan Completed 


1630 [Hassan Completed 


1631 Hassan Arun.B.J. Completed 


Extention of Pipeline at Holethimmanahalli village of Kandali 


1632 Hassan 
6 G.P. 


Nagendra Completed 


1633 Hassan Extention of Pipeline at Banavase village of Karle G.P. | M.N.Manjunath Completed 


1634 Hassan Gangaraju, Completed 1 


A 
om 
ವ 


| PR ಬವ 


Extention of Pipeline at Hiregowdanahalli village of Karle G.P. | 


1635 Hassan 


D.Kumaraswamy 


Extention of Pipeline at Mukkundur village of Karle G.P. | 


1026 [Ween [ AF Darneral a+ Mavalarakalk willamn AE Wana CD 


SLNo KL} Talk GP Name of the work EE Name of the Contractor | ere | 
1637 Hassan Kattaya Extension of Pipeline at Anjaneyapura village Of Kattaya GP  psamaasamy [conoeted | 
1638 Hassan Kattaya Sinking of Borewell at Bommenahalli village of Kattaya GP M.B.Rudresh 
1639 Hassan Kattaya Extension of Pipeline at Byadarahalli village Of Kattaya GP D.Kumaraswamy 

ಹ 

1640 |Hassan Kattaya Extension of Pipeline at Doranahalli village Of Kattaya GP D.Kumaraswamy Completed 

SR RR kattaya ಜಾ of Borewell and pipeline at Hulihalli village of Kandali Virupaksha completed 

1642 fHassan Kattaya Providing Pumpmotor at Kattaya village of Kattaya GP Completed 

1643 [Hassan Kattaya Extension of Pipeline at Padumanahalli village Of Kattaya GP Completed 

1644 JHassan Kowsika Extension-of pipeline at Shettihalli village of Kowsika GP Completed 

1645 [Hassan Kuduragundi Providing Pump,Motor and Pipeline at Lingarasanahalli N.Rangaswamy, Shakthi completed 
village of Kudurugundi GP - [Borewells 

1646 [Hassan dene Proviing Cistern and pipeline at Karekere village of Madenur N.Rangaswamy, Shakthi completed 
GP Borewells 

1647 [Hassan Maderor Sinking of Borewell at Doddachakanahalli village of Madenur 090 N.Rangaswamy, Shakthi completed 
GP Borewells 

ee Madera Sinking of Borewell and Pumpmotor at Madenur village of ಭಿ SWATVEGUGS completed 
Madenur GP 

1649 |Hassan Markuli Extension of pipeline at Halasinahalli village of Markuli GP 1.00 | Bronce | Completed 

Me saikuli Extension of pipeline at Nageanahalli village of Markuli GP .( 150 Manjunatha [completed 
HH-20) 

1651 [Hassan Melagodu Proviing Cistern and pipeline at Hampanahalli village of i350 c.s.Pradeep completed 
Melagodu GP 

| NES Melagodu Proviing Cistern and pipeline at Chowrikoppalu village of [ASHOOK Completed 
Melagodu GP 

1653 [Hassan Mosalehosahalld swamygowda Completed 

Sinking of Borewell and pumpmotor,pipeline at M.hosahalli ¥ 
1654 Hassan Mosalehosahalld M: th C leted 
| ೦526೧052" age of Mosalehosahalli GP.( HH-20) SES ll 

1655 Nittur Extension of Pipeline at Singatagere village of Nittur GP Jayaramegowda Completed 

Tee Salagarne Providing pipeline & cistern at Kadaga Hosahalli village of ಹ Balakrishana Completed 
‘Salagame GP .( HH-10) 

1657 Extension of Pipeline at Attihalli colony village Of Salagame GP 1.00 Jayaramegowda Completed 

1658 Extension of Pipeline at Thimmanahalli village Of Salagame GP 1.00 Mudligirigowda Completed 

y f Poe ್ಸ - 
1659 [Hassan ‘\Sathyamangala Extension of Pipeline at Indiranagar village OF Sathyamangala 0.50 C.S.Pradeep Completed 


ಲ 


Name of the work Est Cost. Name of the Contractor Rema” \ 
1660 Sathyamangata Sinking of borewell and pump motor pipeline at 3.00 Yaswantha.A Completed ' 
Dooravaninagara village of Sathayamagala GP .( HH-20) 
Sinking of borewell and pump motor,pipeline Sathyamangala 
Sath: I 3.50 RN 
೬ಗyamanga'a Badavane village of Sathayamagala GP .(HH-10) Yaswantha.A Completed 
Sinking of borewell and pump motor,pipeline at Vidhyanagar 
H: Sath: [ 4.00 C 
58 MNES | 2p of Sathayamagala GP .( HH-25) | meted 
Sinking of Borewell and pipeline at Vivekanagar village of 
H. Sath: I 2.00 
assan athyamangala sathayamagala GP K HH-15) Completed 
1664 Hassan sathyamangala" Extention of Pipeline at Raghavendra Nagara village completed 
Sathayamagala G.P 
1665 Hassan sathyamangala Excention of Pipeline at Hoysalanagara village Sathayamagala ayapa Completed 
Hassan Seege Sinking of Borewell near HPS at Seege village of Seege GP klokesh | Completed 


Seege Extention of Pipeline at Devihalli village Seege G.P 


N.Rangaswamy, Shakthi 
Borewells 


Completed 


Extention of Pipeline at Gadenahalli village Shankaranahalli 


Completed 


GP 


1672 Hassan 


Sinking of Borewell and pipeline at Dadadahalli village of 


Shanthi 
ತಗಳ ಡಗವ Shanthigrama G.P. 


1668 {Hassan Shankaranahalli GP Mudligirigowda 
1669 [Hassan Shankaranahalli Sinking of borewell and pipeline at kattehosahalli village of N.Rangaswamy, Shakthi- 
Shankaranahalli G.P. Borewells 
1670 shankaranahalli Providing Pump motor to borewell at Mallappanahalli village 0.80 BK Doreswamy 
of Shankaranahalli G.P. 
1671 Hassan shankaranahalli Extention of Pipeline at Malligevalu village Shankaranahalli 1.00 


Completed 


Completed 


1673 


Shettyhalli Extension of Pipeline at Ballekere village Of Shettyhalli GP 


| [snvonns 


Completed 


1674 Hassan 


Extension of Pipeline at Dundanayakanahalli village Of 


Hal 
Shetwhall  [hetyhalli GP 


Mudligirigowda 


Completed 


Shettyhalli Extension of Pipeline at Sidlahosahalli village Of Shettyhalli GP 


venkategowda 


Completed 


1676 


Extention of Pipeline, Sinking of Borewell and Pump Motor at 
Visweshwara Extn. village of Tejur G.P..( HH-25) 


Tejur 


Pavanprasad 


Extension of pipeline and Pumpu Motor at 


ej 
lal Thavaradevarakoppalu village of Tejur G.P.( HH-15 


Extension of pipeline at Tejur Village of Tejur GP.( HH-5} 


Completed 


Completed 


Pradeep 


1678 Tejur 
1679 Thattekere Exention of Pipeline at Narihalli Koppal village of Thattkere 
1680 rhattekere Extention of Pipeline at Krishnanagara and Devegowdanagara 


Thattekere village of Thattkere G.P. 


venkategowda 


Completed | 


Completed 


Shantharajyuy ; 


p 


1688 |Hassan 


Extention of Pipeline at Manachanahalli village of 
Handinakere GP in Hassan taluk 


Handinakere 


1.00 


Y.B.Kumaraswamy 


© Taluk G.P | KN Name of the work Est Cost. Name of the Contractor | Remarks 
Thattekere Extention of Pipeline at Marigudikoppal village of Thattkere _ 1.00 Shantharaju completed 
N.R: , Shakthi - 
[ussne Extention of Pipeline at Hegadihalli village of Ugane G.P. 0.50 Bo aki Completed 
Ugane Extention of Pipeline at Marenahalli village of Ugane G.P, 1.00 K.R.Prakash Completed 
Extention of Pipeline at Mandiganahalli village of Yalagunda 150 N.Rangaswamy, Shakthi Completed 
G.P. Borewells 
Extention of Pipeline,Cistern and pumpmotor at Marculi a 
1685 1.60 Nidiningaiaha Completed 
Ambedkar Nagara village of Marculi GP in Hassan taluk "ing ls 
1686 [Hassan B.Katihall Extention of Pipeline at B.Katihalli Koppalu village of 150 MRangaswarny, Shakthi completed 
B.Katihalli GP in Hassan taluk Borewells 
1687 [Hassan Haralahalli Extention of Pipeline at Thamlapura village of Haralahalli GP 100 Y.B.Kumaraswamy Completed 
in Hassan taluk 


Completed 


1689 |Hassan 


Hoovinahali -| Extention of Pipeline at Uddur Koppal village of Hoovinahalli 
kaval Kaval GP in Hassan taluk 


1.20 


Extention of Pipeline at Anachihalli village of kandali GP in 


Mohankumar.D.G 


Completed 


Hassan Kandali 0.70 
ಮಪಿ Hassan taluk 
Hassan Thattekere Extention of Pipeline at Haluvagilu village of Thattekere GP 1.00 B.T Hemanthkumar [Completed 
in Hassan taluk _ 
Extention of Pipeline at Samudravalli village of 
Hassa Dodd: i 1.00 'S.R.Chethan Completed 
ಕಗ ರಟ ಕಲೇಲ Doddagenigere GP in Hassan taluk P 
Hassan Ugane Extention of Pipeline at Doddagaddavalli village of Ugane GP 100 p.S.Chandregowda [Completed 
in Hassan taluk 
Hanumanthapu| Providing Pump Motor and Pipeline at Pirumenahalli 
; Hassan R f 1.00 Keshavegowda 
ra village of Hanumanthapura GP in Hassan taluk 
Hassan lAmbuga Sinking of Borwell at Basthihalli of Ambuga GP 0.80 Y.B.Kumaraswamy 
Hassan Ambugs: Sinking of Borwell at Ganigarahosahalli of Ambuga GP 0.80 Y.B.Kumaraswamy Completed 
Hassan lAmbuga Providing pumpmotor at Jakkanahalli village .of Ambuga GP 0.90 Y.B.Kumaraswamy Completed 
Hassan Ambugs Sinking of Borwell at Konthagowdanahalli of Ambuga GP 0.80 Y.B.Kumaraswamy Completed 
1699 [Hassan Ankapura Providing pumpmotor at Bikkebore village of Ankapura GP 0.80 Keshavegowda Completed 
1700 Hassan [ankapura Sinking of Borwell at Guddada Ternya of Ankapura GP 0.70 Y.B.Kumaraswamy Completed 
~ 
1701 Hassan Providing pumpmotor at Shivainakoppal village of Ankapura 0.80 keshavegowda completed 
p Ankapura GP. 
1702 Ha p Providing Pampmotor at Malladevarapura village of 0.80 Keshavegowda completed 
- Ankanura %  [AnkanuraGCP 


S.No G.P Name of the work . Est Cost. Name of the Contractor Rem 5 
1703 Ankapura Mws revival at Sathigarahalli village of Ankapura GP 1.70 Y.B.Kumaraswamy Completed 
Fo ರ Sinking of Borwell at Lakkayanakanahalli of Channnangihalli ರ YilKurmaracwair Completed 

Channangihalli [GP 
N.R: , Shakthi 
Sinking of Borwell at H.dyvalapura of Heragu GP 0.80 AES Ne. ' Completed 
Borewells 
N N.R: , Shakthi 
Sinking of Borwell at santhekoppalu of Jagaravalli GP 0.80 AEST Completed 
Borewells 
N.R: , Shakthi 
Sinking of Borwell at Shanthipura of Jagaravalli GP 0.80 ee , Completed 
Borewells 

1708 |Hassan Glad Providing pumpmotor at Beekanahali village of Kattaya GP 0.80 Keshavegowda Completed 

pens MeL 

1709 |Hassan Klis Providing pumpmotor at Kallarekoppal village of Kattaya GP 0.80 Keshavegowda Completed 
1710 |Hassan Kottava Providing pumpmotor at padumanahallivillage of Kattaya GP 0.80 Keshavegowda Completed 
1711 Hassan Kouiks Sinking of Borewell at Kanchanahallikoppalu of Kowsika GP 0.80 Y.B.Kumaraswamy Completed 

inki i il 0.80 B. 
1712 [Hassan ousiks Sinking of Borewell at Sathenahalli of Kowsika GP Y.B.Kumaraswamy Completed 
1713 Hassan PE Providing pumpmotor at Shettihalli village of Kowsika GP Keshavegowda | Completed 
1714 Hassan Sinking of Borewell at Halasinahalli of Markuli GP Doreswamy Completed 

"1715 Hassan Mws revival at Markuli village of Markuli GP Y.B.Kumaraswamy Completed 

1716 |Hassan Sinking of Borewell at Muthige of Markuli GP Y.B.Kurnaraswamy Completed 
£ iS 
1717 Mekal Sinking of Borewell at Uluvare of Markuli GP Y,B.Kumaraswamy ul, Completed 
1718 Mosalchosahall Sinking of Borewell at Kallenahalli of Mosalehosahalli GP Y.B:Kumaraswamy Completed 
Mosalehosahall ” 
1719 [Hassan ಸಂ Sinking of Borewell at Mosale of Mosalehosahalli GP Y.B.Kumaraswamy Completed 
pe der ನ of Borewel at Paduvalakoppalu of Mosalehosahalli YEBKuinalSsar Completed 
1721 |Hassan Mws revival at Muthige Hirehalli village of Mosalehosahalli GP 1.60 Completed 
1722 |Hassan Providing pumpmotor at Nittur village of Nittur GP Completed 
1723 Hassan Kl Providing pumpmotor at Basaanapura village of Nittur GP Completed 
1724 Hassan Sabie Providing pumpmotor at Salagame village of Salagame GP 0.80 RA 
1725 Hassan [ Providing pumpmotor at Ballenahalli village of Seere GP 0.80 » ? Completed 


Est Cost. 


sNo ©} Taluk G.P | Name of the work 
1726 Hassan 5eege Providing pumpmotor at Devihalli village of Seege GP 
1727 Hassan 


Providing pumpmotor at Kadadaravalli village of Seege GP 


0.80 


| 0.80 


Name of the Contractor 


Y,B.Kumaraswamy 


Y.B.Kumaraswamy 


1728 


Hassan 


Providing pumpmotor at Anniganahali village of 


| 0.80 


Remarks 


Completed 


[s.cumorasvarmy 


Ankapura [Providing MWS. Revival at Bikkebore 


Completed 
Shankaranahalli| Shankaranahalli GP 9 
' Providing pumpmotor at Javenahalli village of ಎ 
Hassa B.K.Shivakumar Completed 
ಗ Shankaranahallij Shankaranahalli GP Mi » 
K Sinking of Borwell at Hongere of Shanthigrama GP Y.B.Kumaraswamy Completed 
Shanthigrama 
1731 shertyhall Providing pumpmotor at Kallahalli village of Shettihalli GP 0.80 ”|B.K.Shivakumar Completed 
1732 [Hassan shettyhall Providing pumpmotor at Shettihalli village of Shettihalli GP 0.80 B.K.Shivakumar Completed 
PR K N.Rangaswamy, Shakthi 
1733 {1H 0.80 Completed 
lassan Thattekere Providing pumpmotor at Thattekere village of Thattekere GP Borewells plete 
A KR > N.Rangaswamy, Shakthi 
. C leted 
1734 Hassan yalagunda Providing pumpmotor at Yalagundavillage of Yalagunda GP 0.80 Borewells ‘omplete: 
> N.R: , Shakthi 
Hassan Ankapura |Providing MWS. Revival at Seegur 3.35 angaswamy, Shakti Completed 
Borewells 
N.Rangas: , Shakthi 
Ankapura |Providing MWS, Revival at Sattigarahallikoppal 3.90 Bo ಈ Completed 
Ankapura [Extention of Pipeline at Ankapura A.Chandru Completed 


Rangaswamy 


“Ankapura Providing MWS, Revival at Chachapuradakoppal 


Completed 


Rangaswamy Completed 
Ankapura |Providing MWS. Revival at Ankanahalli kere Krishnakumar Completed 
1741 Ankapura {Providing MWS. Revival at Bachihalli 1.85 Krishnakumar Completed 
1742 Aisavarahos Providing MWS. Revival at Attavarahosahalli 1.80 Krishnakumar Completed 
‘ah: A _ N.Rangaswamy, Shakthi 
1743 Attsavara ೦8 Providing MWS. Revival at Attavara 1.80 8 y Completed 
ahalli Borewells 
Atl ‘ls AN R SN N.Rangaswamy, Shakthi 
1744 [Hassan tsavarahos "Providing MWS. Revival at Arasihalli 1.80 8 Y, Completed 
ahalli Borewells 
}- A K N § N.Rangaswamy, Shakthi 
1745 [ Attsavarahos Providing MWS..Revival at Channammanahalli 1.60 E V Completed 
, 4 ahalli Borewells 


Sl.No Taluk G.P Name of the work Est Cost. Name of the Contractor 
N N.Rangaswamy, Shakthi 
1746 Hassan Attsavarahos Sinking of Borewell at M.D.Hosur 0.80 8 Y Completed 
ahalli Borewells 
K N.Rangaswamy; Shakthi 
1747 Hassan Attsavarahos Sinking of Borewell at Chamarajapura 0.80 Mgaswany Completed 
ahalli Borewells 
K N.Rangaswamy, Shakthi 
1748 |Hassan Attsavarahos Sinking of Borewell at Honnammanahalli 0.80 8 y Completed 
ahalli Borewells 
K N.Rangaswamy, Shakthi 
1749 |Hassan Attsavarahos Sinking of Borewell at Mudigere 0.80 8 Y Completed 
ahalli - Borewells 
N.Rangaswamy, Shakthi 
1750 Hassan Attsavarahos Sinking of Borewell at Bittahalli 0.80 6 Y Completed 
ahalli Borewells 
K N.Rangaswamy, Shakthi 
1751 |Hassan Attsavarahos Sinking of Borewell at Bommenahalli 0.80 8 Y Completed 
ahalli Borewells 
1752 J|Hassan 8.katihalli Providing MWS. Revival at Nidudi 1.80 Nagaraj Completed 
1753 |Hassan Basavaghatta }Providing MWS. Revival at B.Byrapura 2.80 J.Devaraj Completed 
N.Rangaswamy, Shakthi 
1754 J|Hassan Basavaghatta [Sinking of Borewell at Basavagatta 0.80 Bo Y Completed 
” N.Rangaswamy, Shakthi 
1755 |Hassan Basavaghatta [Sinking of Borewell at Chigatihalli 0.80 Bo Y Completed 
0 N.Rangaswamy, Shakthi 
1756 Hassan Basavaghatta [Sinking of Borewell at Hullenahalli 0.80 8 Y Completed 
Borewells 
N.Ran aSWam , Shakthi 
1757 Hassan Basavaghatta [Sinking of Borewell at Kattihalli 8 Y Completed 
Borewells , 
1758 Hassan Basavaghatta |Providing MWS. Revival at Kittanakere Punith.T.N. Completed 
1759 Hassan Basavaghattae [Providing MWS. Revival at Siddapura Pareamesha.S.S. Completed 
ನ N.Rangaswamy, Shakthi 
1760 |Hassan Basavaghatta [Sinking of Borewell at Thimmanahalli 0.80 Bo KK Completed 
N.Rangaswamy, Shakthi 
1761 Hassan Basavaghatta [Sinking of Borewell at Kareborekaval 0.80 Bo Y Completed 
1762 |Hassan Providing MWS. Revival at Dassur Completed 
1763 |Hassan Providing MWS. Revival at Gowdagere 


ಈ 
| 


r— 
Sl.No © Taluk G.P Name of the work Est Cost. Name of the Contractor 
1764 Hassan Bylahally Providing MWS. Revival at Kalanahalli 1.25 'T.Murthy 
1765 J|Hassan Bylahally Providing MWS. Revival at Kyathanahalli 1.25 'T.Murthy 
1766 |Hassan Channangihalli {Providing MWS. Revival at Hyarane 1.10 Batakrishana Batakrishana Completed 
N.R: , Shakthi 
1767 J|Hassan Channangihalli jSinking of Borewell at Kabbatti 0.80 ಪಗಡ್ರತತWamy, ನಗ " Completed 
Borewells 
1768 |Hassan Channangihalli | Providing MWS. Revival at Madapura 2.90 B.5.Rajashekar Completed 
| - 
N.Rangaswamy, Shakthi 
-1769 Hassan Doddagenigere | Providing MWS. Revival at Chikkagenigere (Chescom) 3.10 NU ¥ WN Completed 
N.Rangaswamy, Shakthi 
1770 J|Hassan Doddagenigere | Providing MWS, Revival at Dodda Aladahalli 1.20 Bo ಗ, ೨ಗಿಡ Completed 
§ 3 N K N.Rangaswamy, Shakthi 
- Ci leted 
| Hassan Doddagenigere | Providing PWS. Revival at Doddagenigere (Chescom) 2.85 Borewells &bradeep ‘omplete' 
| 
1772 [Hassan Doddagenigere | Providing PWS, Revival at Bustenahalli 2.00 Raghu Completed 
N.Rangaswamy, Shakthi 
1773 Hassan Doddagenigere | Providing PWS. Revival at Gekaravalli(Chescom) 3.50 ಪಗ Y, Snaxtht Completed 
Borewells &Pradeep 
N.Rangaswamy, Shakthi 
1774 Doddagenigere (Cleaning and Deepening at Kenchatavalli 0.45 Nu Y ' Completed 
A 
T— ——| 
AN R MON N.Rangaswamy, Shakthi - 
1775 Hassan Dudda Providing MWS. Revival at B.Devihalli 1.80 Completed 
Borewelis 
1776 Hassan Dudda Sinking of Borewell at Chikadalur 0.80 2 nasway, Shakthi Completed 
1777 Hassan ರಟರರ೩ Providing MWS. Revival at Dudda R.S, Prashanthkumar Completed 
1778 Hassan Dudda Providing. MWS.-Revival at Dudda Moola " . Raghu Competed 
1779 Hassan ೦ರಟರರೂ Providing MWS. Revival at Heddanahalli 1.80 | Pradeep Completed 
1780 |Hassan Duರರೂ Providing MWS. Revival at Mayasamudra Punith.T.N. Punith.T.N. Completed | 
RN N.Rangaswamy, Shakthi 
1781 Dudda Sinking of Borewell at Santhehonnenahalli NU Y Completed 


Sl.No Taluk | G.P | Name of the work Est Cost. Name of the Contractor Remi [ % 
1782 |Hassan Gadenahalli |Providing MWS. Revival at Gadenahalli 1.70 D.C.Krishnakumar Completed 
fs PE 
1783 Hassan Gadenahalli Providing MWS. Revival at Chattanahalli 1.70 D.C.Krishnakumar Completed 
" PE N.R: , Shakthi 
1784 |Hassan Gadenahalli [Sinking of Borewell at S.Bandihalli 0.80 ees WaT ' Completed 
Borewells 
mE 
1785 Hassan Sinking of Borewell at Guddenahalli D.C.Krishnakumar Completed 
1786 Hassan Handinakere Providing MWS. Revival at Arekalhosahalli Mohankumar.D.G Completed 
1787 Hassan Handinakere Providing MWS. Revival at haninakere 2.00 0.C.Krishnakumar K.Lokesh Completed 
1788 [Hassan Handinakere [Sinking of Borewell at Harlahalli 0.80 D.C.Krishnakumar | Completed 
1789 |Hassan Handinakere [Sinking of Borewell at Yarehalli 0.80 0.C.Krishnakumar Completed 
H h N.& R: , Shakthi 
1790 [Hassan SRL Providing MWS. Revival at Agile 5.00 A K.Lokesh Completed 
ra Borewells 
R H: th PR p N D.C.Krishnakumar&Naveenaku 
1791 Hassan AU ais Providing MWS. Revival at Doddabaganahalli (Chescom) 4.50 Ks Completed 
H: th 
1792 [Hassan ML ತ Sinking of Borewellat Doddabaganahailli 0.90 D.C.Krishnakumar Completed 
H: th: ವ C ೂ P 
1793 [Hassan ML kl Providing MWS. Revival at Pirumenahalli 2.00 | S.Pradeep Completed 
1794 [Hassan Haralahalli Providing MWS. Revival at Chikkahonnenahalli 2.25 D.C.Krishnakumar * PRDEEPA Completed 
1795 Haralahalli Providing MWS, Revival at Dasarakoppal 1.60 Nagaraj Completed 
1796 Haralahalli Providing MWS. Revival at Haralahalli 2.90 S.Pradeep Completed 
Po x N.Rangaswamy, Shakthi 
1797 Haralahalli Sinking of Borewellat Yediyur 0.90 kp Y Completed 
2 Borewells + 
RE N.Rangaswamy, Shakthi 
1798 [Hassan Heragu Sinking of Borewellat Gowdagere 0.80 8 y, Completed 
ಸ Borewells 
; N.Rangaswamy, Shakthi ಸಿ 
1799 Hassan Heragu Providing MWS. Revival at H.Byrapura (JHC) 1.90 ದ cm 


G.P Name of the work 


Est Cost. 


Providing MWS. Revival at Hanumanahalli 


Providing MWS. Revival at Hariharapura (Gandhinagara} 


Providing MWS. Revival at Kenchanahalli 


Providing MWS. Revival at Gopanahalli 


Name of the Contractor 


Remarks 


H.A.Venugopal 


Completed 


Omkaramurthy 


N.Rangaswamy, Shakthi 
Borewells 


Completed 


Completed 


Providing MWS. Revival at Krishnapura 


2.50 


N.Rangaswamy, Shakthi 
Borewells 


Sinking of Borewellat Valagerahalli 


N.Rangaswamy, Shakthi 
Borewells& Pradeep 


Completed 


Completed 


Shivaswamy 


Honnavara Providing MWS. Revival at Anugavalli 2.80 
Honnavara Providing MWS. Revival at Chikkamenahalli 2.30 


Y.B.Kumaraswamy 


Honnavara Providing MWS. Revival at Hirekadalur 


N.Rangaswamy, Shakthi 
Borewells & Raghu 


1809 Honnavara Providing MWS, Revival at Honnavara 


N.Rangaswamy, Shakthi 
Borewells 


Hassan Honnavara 


Providing MWS. Revival at Kodihalli 


Completed 


N.Rangaswamy, Shakthi 
Borewells 


Completed 


N.Rangaswamy, Shakthi 


1811 [Hassan Honnavara Providing MWS. Revival at Poomagame 
- Borewells 
Hoovanahalli A A R N.Rangaswamy, Shakthi 
1812 |Hassan Providing MWS. Revival at Kuppalli E ¥ 
Kaval Borewells 
Hoovanahalli RN K - 
1813 Sinking of Borewell at Nanjedevarakaval - 0.80 Y.B.Kumaraswamy 


Kaval 


Providing MWS. Revival at Bijemaranahalli 


Completed 


Completed 


Completed 


Sinking of Borewell at Junjanahalli 


Completed 


Sinking of Borewell at Mallagowdanahalli 


Providing MWS. Revival at Mellahalli 


1.70 V.B.Kumaraswamy 
N.Ranga: , Shakthi 

0.80 nEaSwamy } Completed 
Borewells 
N.R: , Shakthi 

0.80 ಪಗ್ರ್ರತswaಗY, ' Completed 
Borewelils 

1.70 Y.8.Kumaraswamy Completed 


S.No Name of the work Est Cost. Name of the Contractor | Rema % 
1818 [Hassan Jagaravalli Providing MWS. Revival at Nellakkihalli 1.70 Y.B.Kumaraswamy Completed 
- p A N.R: , Shakthi 
1819 Hassan Jagaravalli Sinking of Borewell at Muddanahalli 0.80 HESS WAY, | Completed 
Borewells 
ಸ 4 N.Rangaswamy, Shakthi 
1820 Hassan Kabbali Providing MWS. Revival at Kabbali 1.80 § y Completed 
Borewells 
A | N.Rangaswamy, Shakthi 
1821 Hassan Kabbali Providing MWS. Revival at Halekoppal 1.80 ನ y Completed 
1822 Hassan Kabbali Providing MWS. Revival at Mahadevarahalli 1.00 Y.B.Kumaraswamy Completed 
4 N.Rangas: , Shakthi 
1823 |Hassan Kabbali Sinking of Borewellat Mudlapura 0.80 gos warny, Completed 
Borewells 
§ AN p N.Rangaswamy, Shakthi 
1824 Hassan Kabbali Sinking of Borewellat Somanahalli SNES WEY Completed 
Borewells 
4 A N.Rangaswamy, Shakthi 
1825 |Hassan Kandati Sinking of Borewellat Anachihalli £ 4 Completed 
Borewells 
1826 [Hassan % Kandali Providing MWS. Revival at Doddamandiganahalli B.J.Arun Completed 
1827 |Hassan Kandali Providing MWS. Revival at Thimmanahalli Naveenakumar Completed 
§ A N.Rangaswamy, Shakthi 
Hassan Sinking of Borewellat A.Katihalli 0.80 Ki \ , Completed 
Borewells 
Hassan Providing MWS. Revival at Yetthinakatte 2.70 Arun.8.J. Completed 
Ss 
N.R: , Shakthi 
1830 Sinking of Borewellat Devihalli 0.80 AES } Completed 
Borewells 
N. Rangaswamy, Shakthi 


1831 Sinking of Borewellat Hiregowdanahalli 0.80 Completed 


Borewelils 


N.Rangaswamy, Shakthi 


1832 Sinking of Borewellat Karlekoppal 0.80 Boreells Completed 
A § N.R: , Sh i 

Providing MWS. Revival at Mukundur Hosahalli 0.80 angaswamy;'Shakthi Completed 
Borewells 
N.R: , Shakthi 

Providing MWS. Revival at Nayakarahalli 3.60 MS Completed 
Borewells 
N.R: , Shakthi 

Providing MWS. Revival at Varalapura 1.80 Sh Ll Comp p 
Borewells 4 


Name of the work 


Est Cost. 


Name of the Contractor 


Remarks 


Borewells 


1836 Kattaya Sinking of Borwell at Jinnenahalli 0.80 Rae Shakth} Completed 
1837 Kattaya Providing MWS. Revival at kallarekoppal 2.00 Naveenakumar Completed 
1838 Koravangala [Sinking of Borwell at Chikkabogvanahalli 0.80 Bb Shakthi Completed 

Koravangala Sinking of Borwell at Handrangi N-Rangaswamy, Shakthi Completed 


ಥೆ § he N.Rangaswamy, Shakthi 
Koravangala Sinking of Borwell at Jodikrishnapura 8 i Completed 
Borewells 
Koravangala Providing MWS. Revival at Kommanahalli Y.B JAYANNA B.J.Arun Completed 
N.Rangas: , Shakthi 
Koravangala [Sinking of Borwell at Koravangala eesswamy, eth Completed 
Borewells 
f N.Ra , Shakthi 
Kowsika Sinking of Borewell at Chigalli WS Completed 
Borewells p 
B N.Rangaswamy, Shakthi 
Kowsika Sinking of Borewell at Chikkabasavanahalli ¥ lk Completed 
೫ \|Borewells 
್ಯ N.Ra , Shakthi 
Kowsika Sinking of Borewell at Kanchanahalli nes Aa, ‘ Completed 
Borewells 
R ್ಯ N.Ran , Shakthi 
Kowsika Sinking of Borewell at Chikka Aladahalli 4 " Completed 
X Borewells 
1847 [Hassan Kuduragundi |Providing MWS..Revival at Bogarahalli 1.80 T.Murthy Completed 
N.R: , Shakthi 
1848 |Hassan Kuduragundi | Providing MWS. Revival at Bogarahallikoppal 1.60 ee ಕ Completed 
W N.R , Shakthi > 
1843 |Hassan Kuduragundi Sinking of Borewell at Dyvalapura 0.80 RR Completed 
Borewells A 
1850 |Hassan Kuduragundi [Providing MWS, Revival at Harvunahalli 1.25 Completed 
ಹ K N.Rangaswamy; Shakthi ಕ 
1851 {Hassan Kuduragundi [Sinking of Borewell at Kudurugundi 0.80 RSS a Completed 
£ N.R: , Shakthi 
1852 Kuduragundi [Sinking of Borewell at lingarasanahalli 0.80 ESS WY NIKE Completed 
Borewells 
PY N.Rangaswamy, Shakthi 
Sinking of Borewell at Mutatti 0.80 EB ಭತ Completed 
4 Borewells 


| 


Est Cost. Name of the Contractor ; Rema 


N.Rangaswamy, Shakthi 

1.55 6 Y Completed 
Borewells 
NLR: , Shakthi 

0.80 PSL ' Completed 
Borewells £ 


N.Rangaswamy, Shakthi ಸೆ § 
0.80 ye Completed 


Borewells 
N.Rangaswamy, Shakthi 
1.60 8 k Completed 
Borewells 
N.Rangaswamy, Shakthi y 
0.80 NEASWIMY, 21 Completed 
Borewells 
N.Rangaswamy, Shakthi 
0.80 6 Y Completed 


Borewells 


3.80 B.C.Prabhakara Completed 
N.Rangaswamy, Shakthi 

1.60 ಸಿಗಡಿ Way, Completed 
Borewells 


N.Rangaswamy, Shakthi 


9.80 Borewells Completed 
N.Rangaswamy, Shakthi 
0.80 E y Completed 
Borewells 
N.Rangaswarmy, Shakthi 
1.70 § yi Completed 
Borewells 
1.40 Y.B.Kumaraswamy ¥ Completed 


0.90 Y.B.Kumaraswamy 


SG ಟನ 


—— 
Sl.No Taluk G.P Name of the work 
1854 Hassan Kuduragundi |Providing MWS. Revival at Vedavathi 
A 
1855 Hassan Kuduragundi Sinking of Borewell at Manchenahalli 
1856 [Hassan Kidiieid Sinking of Borewell at Devihalli 
1857 Hassan Madenur Providing MWS. Revival at H.Aladahalli 
1858 J|Hassan Madenur Sinking of Borewell at K.Aladahalli 
1859 |Hassan Madenur Sinking of Borewell at Madenur 
1860 Hassan Markuli Providing MWS, Revival at H.Bandihalli 
1861 |Hassan “ |Markui Providing MWS, Revival at Marculi 
1862 |Hassan Markuli Providing MWS. Revival at Uluvare 
1863 Hassan Melagodu Sinking of Borewell at Hampanahalli 
1864 JHassan Melagodu Providing MWS. Revival at Haranahalli 
1865 [Hassan Melagodu Providing MWS. Revival at Kammarige 
1866 Hassan ರ Sinking of Borewell at Bantarahalli 
Mosalehosahail 


1867 Hassan 


Sinking of Borewell at Danayakanahalli Colony 


Mosalehosahall 
೬ ban | Se 


Mosalehosahall 


1869 Hassan i 


Sinking of Borewell at Halenahalli 


Sinking of Borewell at Hanchihalli 


0.80 


0.70 


Completed 
Completed 


N.Rangaswamy, Shakthi 
0.80 6 ¥; Completed 


Borewells 


Mosalehosahall 


1870 Hassan ; 


Providing MWS. Revival at kallenahalli 


Mosalehosahal 


1871 Hassan j 


Providing MWS, Revival at kalluguduganahalli 


0.80 Completed 


om 


N.Rangaswamy, Shakthi | 


Borewells 


1.80 Y.B JAYANNA 


SLNo Taluk GP 


Name of the work Est Cost. Name of the Contractor Remarks 
1872 Hassan Mosalehosatal! Sinking of Borewell at Marenahalli Y.B JAYANNA Completed 
— 
Mosalchosatal Providing MWS. Revival at Mosale 0.80 ps JAYANNA | Completed 
Nittur Sinking of Borewell at Hangarahalli fs JAYANNA Completed 
Nittur Providing MWS. Revival at Nittur vilrupaksha Completed 
Nittur Sinking of Borewell at Thirupathihalli Y.B JAYANNA - Completed 
Ww Nittur Providing MWS, Revival at Ubbenahalli Completed 
———— 
Salagame Providing MWS, Revival at Hommagowdanahalli T.Murthy Completed 
Salagame Providing MWS. Revival at Kadagahosahalli T.Murthy Completed 
Salagame Sinking of Borewell at Marenahalli D.C.Krishnakumar Completed |: 
Salagame Providing MWS. Revival at Thimmanahalli T.Murthy Completed 
Satagame Providing MWS. Revival at Devihalli T.Murthy Completed 
1883 Hassan Salagame jProviding MWS. Revival at Attihalli Bangsswamy, Shakthi Completed 
1884 Sathyamangala |Clening and Deepening at Beeranahalli kere Y.B JAYANNA Completed 
1885 JHassan Sathyamangala | Providing. MWS. Revival at Gundegowdana Kopplu Y.B JAYANNA Completed 
1886 [Hassan Sathyamangala |Clening and Deepening at Hoysalanagara | 0.65 penosWany, Shalahi Completed 
1887 Hassan Sathyamangala |Clening and Deepening at Indranagara | 0.45 pnaswamy, Shakthi Completed 
1888 [Hassan Sathyamangala | Providing MWS. Revival at Sathyamagala 2.00 penaSWany, Shakthi Completed 
Sathyamangala | Providing MWS. Revival at Vidyanagara 2.00 ಗಡಗಳ Shakthi Completed 


Sl.No Taluk G.p Name of the work . Est Cost. Name of the Contractor Rema” - 
1890 Hassan Sathyamangala | Providing MWS. Revival at Vivekanagara 2.00 RanBaswarn, Shakthi . 
1891 |Hassan Seege Providing MWS. Revival at Rayapura 1.45 T.Murthy | Completed 
1892 Hassan Seege Providing MWS. Revival at Seege T.Murthy | Completed 
1893 [Hassan Shankaranahalli| Sinking of Borewell at Bidarekere 0.90 penEasWamy, Shakthi > Completed 

Hassan Shankaranahalli| Sinking of Borewell at Golenahalli 0.80 angsswany, Shakthi Completed 
Hassan Shankaranahalli} Providing MWS.Revival at Singapatna (Chescom) 3.35 anBaswarny, Shakthi Completed 
Shanthigrama |Sinking of Borewell at Devihalli | 0.80 Y.N JAYANNA . Completed 
Shanthigrama Providing MWS. Revival at Ranganathapura 2.45 anBaswarny, Shakthi Completed 
Shanthigrama Sinking of Borewell at Shanthigrama 0.80 Rangaswary Shakthi Completed 
Shettyhalli Sinking of Borewell at Doranahalli 0.80 Ranaswarny, Shakthi Completed 
Shettyhalli Providing MWS. Revival at Shettihalli N 0.80 b.c.Krishnakumar Completed 
Hassan —T[ Sinking of Borewell at Chikkakondagula 0.85 D.C.Krishnakumar Completed 
Hassan Tejur Providing MWS. Revival at Visweshwara Extn. Completed 
1903 Hassan Tejur Sinking of Borewell at Gyarahalli D.C.Krishnakumar Completed 
1904 |Hassan Tejur Sinking of Borewell at Krishinagara D.C.Krishnakumar Completed 
1905 Hassan Tejur Sinking of Borewell at Dyavappanakoppal - . D.C.Krishnakumar Completed 
1906 Hassan Tejur Providing MWS. Revival at Mavinahalli R.P.Venkatesh 
1907 Hassan Thattekere Sinking of Borewell at Haluvagilu D.C.Krishnakumar 


Sl.No lo Taluk G.P | Name of the work Est Cost. Name of the Contractor Remarks 
1908 |Hassan ” |Thattekere Sinking of Borewell at Marganahalli 0.85 D.C.Krishnakumar Completed 
1909 |Hassan Thattekere Providing MWS. Revival at Marigudikoppalu {Chescom) | 4.06 T.Murthy Mohankumar.D.G [Completed 
1910 [Hassan [manetere Providing MWS, Revival at Marigudikoppalu | 1.25 D.C.Krishnakumar Completed 
1911 Hassan Thattekere Sinking of Borewell at Devegowdanagara 0.80 D.C.Krishnakumar | ones | 
1912 Hassan Thattekere Sinking of Borewell at Krishanagara 0.80 D.C.Krishnakumar | Completed 
1913 Hassan Ugane Providing MWS. Revival at Bommenahalli D.C.Krishnakumar ” Completed 
1914 [Hassan Ugane Providing MWS. Revival at Doddagadduvalli C.A.Chandregowda [Completed 
1915 |Hassan Ugane providing MWS. Revival at Ibdane Completed 
1916 Hassan Ugane Providing MWS. Revival at Lakshmipura 1.25 T.Murthy | Completed 
1917 Hassan Ugane Providing MWS, Revival at Saneanahalli 1.83 T.Murthy WN Completed 
1918 Hassan Ugane Providing MWS, Revival at Thimmanahalli 1.45 T.Murthy Completed 
—— F 
1919 J|Hassan Ugane Providing MWS. Revival at Ugane colony 2.45 - Mohankumar.D.G [Completed 
Yalagunda Providing MWS. Revival at Chowdenahalli | 1.25 ow | Completed 
Yalagunda Providing MWS, Revival at Idalla Kaval 1.25 T.Murthy Completed 
Yalagunda Providing MWS. Revival at Kealavathi 2.80 pradeep Completed 
Yalagunda Providing MWS. Revival at Ramadevarapura Completed 
Yalagunda Providing MWS, Revival at kanakere yaval Completed 
Ambuga Sin ng of Borewer near murarji vasathi school at Ambuga 0.80. bexamenseay | completed 
IMO , Sinking of Borewell and Pipeline to Jodimallappanahalli 1 an : Mohanlurmar Camnloted 


UL 
G.P | Name of the work | Est Cost. Name of the Contractor Rema 
B.Katihalli Extension of pipeline at B.Katihalli village of B.katihalli GP | 1.25 B.S.Sunil Completed 
Boovanahalli ISinking of Borewell at Gavenahalli village of Boovanahalli GP 0.90 M.B.Rudresh Completed 
Bylahally Extension of Pipeline at Dassur village Of Byalahalli GP .( HH- 150 Vijayakumar Completed 
1930 [Hassan Sinking of Borewell at Channagihalli village of Channagihalli 0.80 pradeep Completed 
1931 [Hassan g ge of Dudda G.P. 0.90 Honnegowda Completed 
1932 [Hassan Sinking of Borewell and Pipeline at Gorur AKC vilalge of 110 M.B.Rudresh completed 
Gorur Gorur G.P, 
1933 [Hassan Hanumanthapu Sinking of borewell and pipeline at Yareborekaval village of Mohankumar. completed 
Hanumanthapura G.P. 
— 
1934 Hassan Haralahalli Extention of Pipeline at Haralahalli village of Haralahalli G.P. 1.00 Mohankumar. Completed 
Sinking of Borewell and Pipeline at Hirekadalur village of 
H. 2.00 
lassan Honnavara Honnavara GP.{ HH-10 pradeep Completed 
1936 Hoovanahalli Ka Extension of Pipeline at Kindipura village Of Hoovinahally 1.50 enkategovida Completed 
Kaval GP - 
1937 Kabbali Sinking of Borewelll at Kabbali village of Kabbali G.P. 0.90 Honnegowda Completed 
1938 Kandali Providing Pumpmotor and Pipeline at Yethinakatte village of 2.00 Balakrishana Completed 
Kandali GP 
Sinking of Borewell at Ramag ge of Karle GP 0.80 M.B.Rudresh Completed - 
1940 Kattaya SCP Providing MWS.Revival at Chikkanayakanahalli village of 150 D.Kumaraswarny Completed 
K Kattaya GP 
911 Kowsika Extension of pipeline at Kachanayakanahalli village of 0.50 Honnegowda completed 
Kowsika GP 
1942 Kuduragundi Providng Pump and Motor at.Kudurugundi village of 1.00 C.S.Pradeep completed 
Kudurugundi GP 
Hassan Madenur Providing Cistern and pipeline at K.byadarahalli Kaval village 1.00 Omkaramurthy completed 
of Madenur GP 
Hassan Markuli Extension of Pipeline at Muthige village Of Markuli GP 1.00 B.K.Doreswamy Completed 
Providing Cistern and Pumpmotor at K.byadarahalli Kaval Ty 
H 1.50 
Jassan Melagodu village of Madenur GP virupaksha Completed 
Sinking of Borewell at Kurubarahalli village of 
Mosalehosahalll 0.70 .B.K 
osalehosahal Mosalehosahalli GP Y.B.Kumaraswamy \ Completed 
TSP Extension of Pipeline at Bramadevarahalli village Of » 
1.00 i 
Nittur GP virupaksha Completed 
Extension of Pipeline at Halasinahalli colony village Of R 
Sal 1.00 
Hassan alagame Salaszame GP ( HH-5) virupaksha Completed 
Hassan sathyamangala Extension of Pipeline at Gundegowdana Kopplu village Of 075 c.s.Pradeep completed 
Sathyamangala GP »' KR 
Hassan Shankaranahalli Extention of Pipeline at Shankarnahalli village 1.00 Muduligaowd. compl 
Shankaranahalli G.P.( HH-20) ಬ ರರ pe 


Name of the work 


TSP Extention of Pipeline at Sajjenahalli village of Yalagunda 


Est Cost. 


Name of the Contractor 


Hassan GP. C.S.Pradeep 
1952 J|Hassan Thattekere Extension of pipeline at Margonahalli village of Thattkere G.P. venkategowda 
scan SE Contruction of R.O Plant in B.M Road industrisl Training Bl bascvarsiu ‘completed 
Institute in Hassan TQ 
TFC311218 Sinking of Borewell at Dudda moola village in - |N.Rangaswamy, Shakthi 
1954 JH Dudd C leted 
ಹ is Dudda GP Hassan Taluk Borewells SMES 
Attavarahosaha|TFC311218 Sinking of Borewell at Attavara village in N.Rangaswamy, Shakthi 
1955 fH. p £ C: leted 
ತಕ Ili Attavarahosahalli GP Hassan Taluk Borewells sli 
Hasan lAttavarahosaha|TFC311218 Sinking of Borewell at Mudigere village in N.Rangaswamy, Shakthi completed 
Attavarahosahalli GP Hassan Taluk 5 Borewells p 
1957 [Hassan NES TFC311218 Sinking of Borewell at Hangarahalli village in ಭಣ N.Rangaswamy, Shakthi 
K Nittur GP Hassan Taluk Borewells 
asda TFC311218 Sinking of Borewell at Tirupathihalli village in 66d N.Rangaswamy, Shakthi completed 
Nittur GP Hassan Taluk Borewells 
:  |TFC311218 Sinking of Borewell at Tendihalli village in N.Rangaswamy, Shakthi 
Gadenahall . k leted 
dena | Gadenahalli GP Hassan Taluk X 090 [Gorewells Compete 
1960 Heragu TFC311218 Sinking of Borewell at Valagerahallikoppalu 090 N.Rangaswamy, Shakthi completed 
village in Heragu GP Hassan Taluk Borewells 
TFC311218 Sinking of Borewell at Kittanakere in N.Rangaswamy, Shakthi - 
B: C leted 
ಕaEhatis Basavagattha GP Hassan Taluk ೪ Borewells meets 
B.katihalli TFC311218 Sinking of Borewell at CMSSS Church B.Katihalli 096 N.Rangaswamy, Shakthi Completed 
village in B.Katihalli GP Hassan Taluk Borewells . - 
HSnRatar TFC311218 Sinking of Borewell at Anugavalli village in ಕಿ N.Rangaswamy, Shakthi Cmipleted 
Honnavara GP Hassan Taluk Borewells 
TFC311218 Sinking of Borewell at Hosur village in 680 N.Rangaswamy, Shakthi completed 
Jagaravalli GP Hassan Taluk Borewells 
TFC311218 Sinking of Borewell at B.Hosahalli village in | 080 N.Rangaswamy, Shakthi Completed 
Jagaravalli GP Hassan Taluk Borewells 
TFC311218 Sinking of Borewell at Junjanahalli village in N.Rangaswamy, Shakthi 
1966 J. Il 0.80 d 
ತ Jagaravalli GP Hassan Taluk i Borewells Complete 
1967 TFC311218 Sinking of Borewell at Meallahalli village in i N.Rangaswamy, Shakthi Coracieted 
Jagaravalli GP Hassan Taluk Borewells 
1968 TFC311218 Sinking of Borewell at Nellakkihalli village in 0.80 N.Rangaswamy, Shakthi completed 
Jagaravalli GP Hassan Taluk Borewells 
TFC311218 Sinking of Borewell at Devihalli village in N.Rangaswamy, Shakthi 
1969 0.80 
Shanthigrama GP Hassan Taluk Borewells Completed 
TFC311218 Sinking of Borewell at Benagattha village in N.Rangaswamy, Shakthi 
1970 ಹ . 
Shanthigrama GP Hassan Taluk 80 Borewells Completed 
TFC311218 Sinking of Borewell at Hogere village in N.Rangaswamy, Shakthi 
1971 0.80 
Shanthigrama GP Hassan Taluk Borewells Completed 
TFC311218 Sinking of Borewell at Hoovinahalli village in N.Rangaswamy, Shakthi 
1972 4 f 
Shanthigrama GP Hassan Taluk 98 Borewells Completed 


Sl.No Taluk G.P Name of the work Est Cost. Name of the Contractor Rema 
4 TFC311218 Sinking of Borewell at Bellikoppalu village in N.Rangaswamy, Shakthi 
197: H; . 
3 ssan Shanthigrama Shanthigrama GP Hassan Taluk 0.80 Borewells Completed 
1374 [Hassan Ambuga TFC311218 Sinking of Borewell at Jakkanahalli village in 070 Y.B.Kumoraswarny completed 
Ambuga GP Hassan Taluk 
1975 [Hassan Doddagenigere TFC311218 Sinking of Borewell at Doddahonnenahalli 080 N.Rangaswamy, Shakthi completed 
village in Doddagenigere GP Hassan Taluk Borewells 
R TFC311218 Sinking of Borewell at Uluvare village in 
1976 ‘H. Marku! 0.80 Y.B.K 
assan larkuli Markuli-GP Hassan Taluk umaraswamy Completed 
R TFC311218 Sinking of Borewell at Karigowdanakoppalu 
1977 .B. 
Hassan Markuli village in Markuli GP Hassan Taluk Y.B.Kumaraswamy Completed 
1978 [Hassan Gorur TFC311218 Sinking of Borewell at Gorur village in Gorur GP N.Rangaswamy, Shakthi completed 
Hassan Taluk Borewelis 
TFC311218 Sinking of Borewell at Kitthane village in N.Rangaswamy, Shakthi 
1979 [Hassan Channagihalli GP Hassan Taluk Borewells Completed 
TFC311218 Sinking of Borewell at Bachihalli village in N.Rangaswamy, Shakthi 
H. 
1380 9858೧ Channagihalli GP Hassan Taluk Borewells Completed 
1981 [Hassan Kattaya TFC311218 Sinking of Borewell at Kallarekoppalu village in N.Rangaswamy, Shakthi completed 
Kattaya GP Hassan Taluk Borewells 
TFC311218 Sinking of Borewell at Varalapura village in N.Rangaswamy, Shakthi 
H: Karl 
1982 4552 are Karle GP Hassan Taluk Borewells Completed 
1983 [Hassan | Ankapurs TFC311218 Sinking of Borewell at Ankapura village in 0.85 N.Rangaswamy, Shakthi completed 
Ankapura GP Hassan Taluk , Borewells 
TFC311218 Sinking of Borewell at Joodimallapanahalli N.Rangaswamy, Shakthi 
1984 JH. Ank: 0. 
558೧ apr village in Ankapura GP Hassan Taluk 85 Borewells Completed 
1985 [Hassan Ankapura TFC311218 Sinking of Borewell at Maranayakanahalli 0.85 N.Rangaswamy, Shakthi Completed 
village in Ankapura GP Hassan Taluk Borewells 
MON TFC311218 Sinking of Borewell at Sidalhosahalli village in N.Rangaswamy, Shakthi 
hettihall 0.80 
1986 |Hassan Shettihaili Shettihalli GP Hassan Taluk Borewells Competed 
MO TFC311218 Sinking of Borewell at Kallahalli village in N.Rangaswamy; Shakthi 
7 hettihall 0.80 
1987 [Hassan Shettihall _ [Spevtihalli GP Hassan Taluk Borewells Completed 
MO TFC311218 Sinking of Borewell at Tamaganahalli village in N.Rangaswamy, Shakthi 
hettihall 0.80 
1988 Hassan Shettihalli Shettihalli GP Hassan Taluk Borewells Completed 
-|TFC311218 Sinking of Borewell at Shankaranahalli village in N.Rangaswamy, Shakthi - 
1989 |H 0.80 
9 assan Shankaranahalli Shankaranahalli GP Hassan Taluk Borewells Completed 
1990 [Hassan Tejur TFC311218 Sinking of Borewell at Chikkakondagolakoppalu 030 T.Murthy completed 
village in Tejur GP Hassan Taluk 
_ TFC311218 Sinking of Borewell at Doddakondagula village 
1 . “Hl. 
199 Hassan Tejur in Tejur GP Hassan Taluk 0.70 'T.Murthy Completed | 
1992 [Hassan Hanumanthapu TFC311218 Sinking of Borewell at Hanumanthapura village 070 T.Murthy 
ra in Hanumanthapura GP Hassan Taluk 


‘|comple®e 


Sl.No © Taluk 


1993 


1994 


Hassan 


Hassan 


Name of the Contractor 


- Remarks 


in Hanumanthapura GP Hassan Taluk 


1995 


Hassan 


Hanumanthapu 
ra 


Completed 


TFC311218 Sinking of Borewell at Nagathvalli village in 
Hanumanthapura GP Hassan Taluk 


Murthy 


1996 


1997 


1998 


Hassan 


TFC311218 Sinking of Borewell at Indranagara village in 
H. f 
3858 Sathyamangala Satyamangala GP Hassan Taluk T-Murthy 


B.katihalli 


Boovanahalli 


TFC311218 Sinking of Borewell at B.Katihalli village in 
B.Katihalli GP Hassan Taluk 


Completed 


TFC311218 Sinking of Borewell at Boovanahalli village in 
Boovanahalli GP Hassan Taluk 


0.80 T.Murthy 
0.80 T.Murthy 


TFC311218 Sinking of Borewell at Beeranahalli ’ village in 030 T.Murthy 


0.90 T.Murthy 


Completed 


0.80 |T.Murthy 


0.80 T.Murthy 


Completed 


Completed 
Completed 


Completed 


Completed 


0.80 'T.Murthy 


0.80 T.Murthy 


0.80 T.Murthy 


0.80 T.Murthy 


0.80 'T.Murthy 


0.80 'T.Murthy 


Completed 


Completed 


Completed 


Completed 


Completed 
a 


Completed 


Completed 


Completed 


199 H. S; 
999 95520 athyamangala Satyamangala GP Hassan Taluk 
2000 [Hassan 5eege TFC311218 Sinking of Borewell at Devihalli village in Seege 
GP Hassan Taluk 
2001 [Hassan Haralahalli TFC311218 Sinking of Borewell at Chikkahonnenahalli 
village in Haralahalli GP Hassan Taluk 
R TFC311218 Sinking of Borewell at Guddenahalli village in 
2002 [Hassan Handinakere Handinakere GP Hassan Taluk - 
RK TFC311218 Sinking of Borewell at Arekalhosahalli village in 
200: Hl. 
3 (Hassan andinakere Handinakere GP Hassan Taluk 
R TFC311218 Sinking of Borewell at Echatahalli village in 
2004 |H Kandal 
95520 3೧೮3 Kandali GP Hassan Taluk 
TFC311218 Sinking of Borewell at Haluvagilu village in 
2005 1H K 
3552 Thattekere Thattekere GP Hassan Taluk 
TFC311218 Sinking of Borewell at Devegowdanagara village 
2006 JH 
ಸತಗ Thattekere in Thattekere GP Hassan Taluk 
TFC311218 Sinking of Borewell at Krishanagara village in 
2007 |H. Thatteke 
ತತ52ಗ atekere Thattekere GP Hassan Taluk 
2008 Hassan Ugane TFC311218 Sinking of Borewell at Anugnalu village in Ugane 
_ GP Hassan Taluk 
R TFC311218 Sinking of Borewell at Ubbenahalli village in 
2009 [ಗಣ55an Nittur Nittur GP Hassan Taluk 
- TFC311218 Sinking of Borewell at Singatagere village in 
2010 JH N 
9553೧ (eur Nittur GP Hassan Taluk 
TFC311218 Sinking of Borewell at Idallakaval village in . 
2011 [Hassan Yalagunda Yalagunda GP Hassan Taluk 
p K TFC311218 Sinking of Borewell at Kyathanahalli village in 
2012 {H 
930 Sviahall Byalahalli GP Hassan Taluk 
pe TFC311218 Sinking of Borewell at Soppinahalli village in 
2013 |Ha 
0 Yalaಢಟಗರತ Yalagunda GP Hassan Taluk 
2014 [sassan ‘lyalagunda * TFC311218 Sinking of Borewell at Bommenahallli village in 


‘ 


—— 
Completed 


Completed 


Completed 


Completed 


Doddakadanur 
u 


H N Pura 


H N Pura 


H N Pura 


Doddakadanur 
uU 


Doddakadanur 


Mallappanahall 
i 


Providing Deepening & Flushing of BW to MWS at 


K 
eragodu Kallubyadarahalli village in Keragodu GP in HNPura Taluk. 


Vinayak BoreWell 


Doddabyagatav| Providing Deepening & Flushing of BW to MWS at Hirehalli 


Name of the work Est Cost. Name of the Contractor Rema” , 
Providing Pipeline, Deepening & Flushing of BW & Shifting of 
Pump Motor to MWS at Alagowdanahalli village in 120 Mohan completed 
Doddakadanuru GP in HNPura Taluk. Krishnapura 
Providing Deepening & Flushing of BW & Shifting of Pump 
Motor to MWS at Mallenahalli village in Doddakadanuru GP 1.20 KS Shekara completed 
in HNPura Taluk. 
Providing Pipeline Extension from MWS at Bhachanahalli 100 ¢ Honnappa completed 
u Village in Doddakadanuru GP in HNPura Taluk. P 

Providing Pipeline, Deepening & Flushing of BW & Shifting of 

Bidarakka |Pump Motor to MWS at Bidarakka Badavane village in 2.00 Srinivasa GS Shekara completed 
Bidarakka GP in HNPura Taluk. 
Providing Deepening & Flushing of BW & Shifting of Pump 
Motor to PWS at Aladahalli village in Mallappanahalli GP in 120 - [Srinivasa Borewell completed 
HNPura Taluk. | 


completed 


H N Pura 


Doddakadanu 
ru 


Providing Pipeline extention to PWSR At Mudalakoppalu 
village in Doddakadanuru GP In HN Pura Taluk 


_ j [7 Il 
alli village in Doddabyagatavalli GP in HNPura Taluk. ತಳaಗಗಷ ೧೦೯೪ completed 
‘Tboddabyacatav Providing Deepening & Flushing of BW & Shifting of Pump 
2022 Y: 8 Motor to PWS Chigalli village in Doddabyagatavalli GP in Vinayak BoreWell C Honnappa completed 
allt 8 8 'yag: 
H N Pura HNPura Taluk. 
R Providing Deepening & Flushing of BW to PWS at 0.40 
- N 
2023 H N Pura Mala Parasanahalli village in Malali GP in HNPura Taluk. YN Jayanna completed 
Providing Pipeline, Shifting of pump motor & Drilling of New , _ 
Bagivalu |Borewell to PWS at Beechenahalli village in Bagivalu GP in 120 swadeshi electricial |Manjunatha CR completed 
HNPura Taluk. 
K Providing Pipeline to BW & Shifting of Pump Motor to PWS | 
[Y t 150 
HN Pura ಸಳದ at Kalenahalli kaval village in Bagivalu GP in HNPura Taluk. BV Devarajegowda completed 
1 1 [Providing Pipeline & Lowering of Pump Motor to PWS at ೬30 R ssa [pees 
s ideshi el 
2026 Kodihall_ [yc dihalli village in Kodihalli GP in HNPura Taluk. Swadesh electricial [Kitt completed 
H N Pura 
Providing Pipeline & Shifting of Pump Motor to MWS at 130 K R RN 
27 - b It MA h: 
20 Halekote Mudalakoppalu village in Halekote GP in HNPura Taluk. ೪aಗna ಇಂrewe njunatha Malall completed 
HN Pura 
R Providing Pipeline to PWS at Bettdasathenahalli village in _ 
2028 | pura Basalt [pgiyalu GP in HNPura Taluk. 8 C Nanjappa completed 


ravikumara 


SINo 8) Taluk G.p Name of the work Est Cost. Name of the Contractor Remarks 
Doddakad. Providing Pump, Motor & Pipeline Extentio to MWSR At Mob, 
2030 ೨ ಕ ಸಣಬು Chikkanakoppalu village in Doddakadanuru GP In HN Pura 2.00 swadeshi electricial iskanpuira completed | 
H N Pura Taluk 
.| Providing BW & Pipeline to Nagaranahalli village in R 
2031 N: ahalli 2.00 V: aka B lk RL mahad leted 
EAE] agaranahalli GP In HN Pura Taluk aya ore ಗಾಡಿಗಳ ೦ಣಧ' ಅ 
2032 Halekote Repairs to OHT at Haradanahalli village in Halekote GP in 1.50 H V Venkatesh completed 
H N Pura HNPura Taluk 
2033 Hangarahalli Repairs to OHT at Hangarahalli village in Hangarahalli GP in H V Venkatesh completed 
H N Pura HNPura Taluk 
2034 Halekote Repairs to OHT at Halekote village in Halekote GP in HNPura 2.00 H V Venkatesh completed 
Taluk 
; A RN A K A Rangaiah 
2035 Malali Repairs to OHT at Malali village in Malali GP in HNPura Taluk 1.50 Mundanahally completed 
2036 Malai Repairs to OHT at Theranya village in Malali GP in HNPura 2.00 H V Venkatesh completed 
2037 Anek-annamb Repairs to OHT at Honnenahalli village in Anekannambadi GP 2.00 H V Venkatesh “ completed 
adi in HNPura Taluk 
- | Providing Pipeline to MWSR at Badakyathanahalli village in | KR 
2038 Kyathanahalli 2.50 Vi aka B ll M. th El G S Shek leted 
HN Pura Yana [Fy athanahalli GP in HNPura Taluk ಗಿರ ರಲಲ ಣರ Ws Nt 
. [Providing Pipeline & Cistern MWSR at K.Muddanahalli 
2039 Odanahall 2.50 leted 
HN Pura NaS [lage in Odanahalli GP in HNPura Taluk ಅಂಧ ಅ 
Doddabyagatha Providing. Pump,Motor & Cistern Construction to MWSR at Rangaiah 
A ‘ » RA £೩; 
2040 valli Mundanahalli village in Doddabyagathavalli GP in HNPura 2.00 Mundanahally completed 
H N Pura Taluk 
2041 Nagaranahalli Providing Pipeline & Energisation to PWS at Rangenahalli 2.00 Bairaveshwara elec{H A Shivanna completed 
HN Pura village in Nagaranahalli GP in HNPura Taluk 
I 
Providing Raising Main pipeline & Pump motor to MWSR at BV 
2042 Doddakunch K 1.70 B. El R leted 
HN Pura ೦ಲಲಡಟಗಗE Banakuppe village in Doddakunche GP in HNPura Taluk ಇನಂಧಿಧವ ಲ Devarajegpwda ಅಂಗಾಗ 
. | Providing Raising Main pipeline to PWSR At Hangarahalli R 
2043 H halli- 2.00 M D: leted 
i village in Hangarahalli GP In HN Pura Taluk ಉಮ್‌ಟ ೦mಧ'ಆte 
_ Providing Raising Main pipeline to PWSR At Chakenahalli Mohana 
2044 Harih: 1.50 ಮ leted 
ಕರpಟre village in Hariharapura GP In HN Pura Taluk Krishanpura complete 
‘| Providing Pipeline extention to Hosa Badavane in R 
2045 Kyathanahall: 2.00 V: aka B ll G S Shek leted 
HN Pura ತರಾ “|H.Hindalahalli village At Kyathanahalli GP In HN Pura Taluk ಗಡಡ ಔಂಂಲweಲ ಅಡಡ compete 
| Doddabyagatha| Providing Distribution Pipeline to PWSR At Hirehallikoppalu. K 
2046 2.00 V: aka B I leted 
valli village in Doddabyagathavalli GP In BN Pura Taluk 'ಗಂಟಡ ಡಂ೯eಊe ಂmp'ete 
2047 | mudalanippe (Providing New Borewell & Pipeline to PWSR At 2.00 Basappa S Shivanna completed 


G.Somanahalli villaze in Mudalahippe GP In HN Pura Taluk 


Name of the work 


Est Cost. 


Name of the Contractor | Rema[ > 


Mallappanahl | Providing PWSR At Mallappanahlli village in Mallappanahllie 
li GP In HN Pura Taluk 


completed 


Doddakadanu|Providing Pipeline extention to PWS at Doddakadanuru 
village in Doddakadanuru GP In HN Pura Taluk 


Mohana 


Krishnapura completed 


Construction of OHT & Distribution line (PWS) to 
Ganjikuppalli & Nagaranahalli koppalu in Nagaranahalli GP In 
HN Pura Taluk i 

Construction of OHT & Distribution line (PWS) to Ragihalli 
Kaval & Neggalahalli village in Nagaranahalli GP In HNPura 
Taluk 
Construction of OHT & Distribution line (PWS) to M.M.Halli 


Nagaranahlli H V Venkatesh completed 


2051 Nagaranahlli H V Venkatesh 


H N Pura 


completed 


Nagaranahlli|koppalu & Kotiganahosuru village in Nagaranahalli GP in 10.00 H V Venkatesh completed 

HNPura Taluk. 
| octaves [ost 0 ivan | erm 
೫ Dadian [nace | 1000 pv | mmo 
ಇ ಲ ರ | 1000 seni | cmsid 


Construction of OHT & Distribution line at Bhantarathalalu 


2056 Doddakadan |village in Doddakadanuru GP in HNPura Taluk ( For MVS H V Venkatesh completed 
UTU Schemes) 
Construction of OHT & Distribution line at C Hindalahalli 
2057 Doddakadan village in Doddakadanuru GP in HNPura Taluk ( For MVS H V Venkatesh completed 
Uru Schemes) - 
Construction of OHT & Distribution line at 
2058 Doddakadan| Bhachanahallikoppalu village in Doddakadanuru GP in H V Venkatesh completed 
uru HNPura Taluk ( For MVS Schemes \ 
Construction of OHT & Distribution line at Kattebelaguli 
Kattebelagul| | ; R 
2059 ji village in Kattebelaguli GP in HNPura Taluk ( For MVS H V Venkatesh completed 
H N Pura Schemes 
2060 Bagivalu Construction of OHT at Bagivalu village in Bagivalu GP in H V Venkatesh completed 


H N Pura HNPura Taluk ( For MVS Schemes) 
- Construction of OHT & Distribution line (PWS) to Rangenahlli, 


Rangenahalli Colony & Kuniyana kappalu village in 
Nagaranahalli GP In HN Pura Taluk 
Construction of OHT & Distribution line {PWS} to 
Shravanuru |Havinamaranahalli, Annegowdanakoppalu village in 
H N Pura Shravanuru GP In HN Pura Taluk 


Nagaranahlli HV Venkatesh completed 


2062 HV Venkatesh co! ed 


Sl.No 


2063 


2064 


Name of the work 


Construction of OHT & Distribution line at Thathanahalli 
village in Thathanahalli GP in HNPura Taluk ( For MVS 


Schemes 


Thathanahal 
li 


Est Cost. Name of the Contractor 


Construction of OHT & Distribution line at Doddakunche 
village in Doddakunche GP in HNPura Taluk ( For MVS 


Schemes 


Doddakunch 
e 


2065 


2066 


10.00 H V Venkatesh 
10.00 H V Venkatesh 


Construction of OHT & Distribution line at Mallppanahalli & 
Mallppanahalli | Badavane village in Mallppanahalli GP in HNPura Taluk ( For 


MVS Schemes - 


Providing Pipeline to PWS at Jodigubbi village in Niduvani 
GP in HNPura Taluk 


Niduvani 


10.00 


Chandrasahekar 
೩ completed 


completed 


Renuka con 


2067 J|HN Pura Doddabygathav{ Kallikopalu and Other 10 Villages completed 
2068 |HN Pura Shravanuru Gulaganjihalli and and Other 7 Villages Renuka con completed. 
“1; |Providing MWSR at Kodihalli koappalu village in Kodihalli GP R 
2069 Kodihalli D id. leted 
H N Pura Ocha In HNPura Taluk ಆ೪arಕ)ಅಂ ೪ರ ೦p 
2071 iN Pura Bagivalu providing BW at Kaduvina Hosahalli village in Bagivalu GP in Jayanna Borewell | completed 
2072 Bagivalu Providing BW at Bettadasathenahalli village in Bagivalu GP in Jayanna Borewell completed 
HN Pura HNPura Taluk 
2073 HN Pura Kattebelaguli Providing BN at Malleshapura village in kattebelaguli GP in Jayanna Borewell completed 
2074 Bagivalu Providing BW at Bagivalu village in Bagivalu GP in HNPura Vinayaka Borewell completed 
H N Pura Taluk 
R Providing BW at Beechenahalli village in Bagivalu GP in 
207 8 J B I 
075 HN Pura agivalu HNPura Taluk layanna Borewell completed 
| 2076 Doddakunche Providing BW at Doddakunche village in Doddakunche GP in 0.80 Layanna Borewell completed 
L H N Pura HNPura Taluk 
2077 Doddakunche Providing BW at Doddakunche village in Doddakunche GP in 0.80 Jayanna Borewell completed 
H N Pura HNPura Taluk 
2078 Kodihalli Providing BW at Unnenahallii village in Kodihalli GP in 0.80 Vinayaka Borewell completed 
HN Pura HNPura Taluk - 
2079 Malali Providing BW at Sabbanahalli village in Malali GP in HNPura 080 Vinayaka Borewell completed 
H N Pura Taluk 
2080 Odanahalli Providing MWSR at ‘Galipura village in Odanahalli GP In 250 manjunath Ele completed 
H N Pura HNPura Taluk 
2081 HN Pura Doddakadanuru Providing MWSR at Menaganahall village in Doddakadanuru 1.00 |Rangaiah Mundanaha completed 
R Providing BW & Pipeline to MWSR at Bidarakka village in 
2082 Bidarakk 3.00 Vinayaka Bi I leted 
H N Pura "dara Bidarakka GP In HNPura Taluk ಡಡ ಲಳ ೦m 
2083 pe ichanahalli Providing MWSR at KongalaBidu village in Ichanahalli GP In 300 Dharmarai completed” 
H HNPura Taluk 


Est Cost. § 


SINo Taluk G.P Name of the work Name of the Contractor 
2084 Nagaranahalli Providing Pipeline Extention at Ganjikuppalli (Malluganahalli) ES cited 
Ki village in Nagaranahalli GP In HNPura Taluk. 
295 [pps [es [nn eral hogs rtwsseo | compte 
2086 USN Keragodu PME De Extention at Uddur village in Keragodu GP | RN Shanthamurthy pisted 
Mrinal MENS at Kabbur village in Nagaranahalli GP In | Motard burs 
2088 Nei Nagaranahalli A RE village in R L Mahadeva completed 
2089 ಲ Déddakadaniit MR Bhachanahalli village in Doddakadanuru c Honnappa copleted 
EN SR TE TE sunray | cms 
ಸ RoE halli ; 
2092 ಗ Kyathanahalli bc Ee WL ಔasappa G5 Shekara completed 
idi ipeline E i t Hosalakk: 
el J cose | comm 
2094 HES Shravanuru CA village im Vinayaka Borewell completed 
2095 NES Shravanuru SEG Veternary Hospital in 0.90 Vinayaka Borewell completed 
2096 Hide Shravanuru RN at Arehalli village in Shravanuru GP in 0.90 Vinayaka Borewell completed 
2097 HRB Shravanuru AS ALE EG village in 0.90 Vinayaka Borewell | completed 
2098 is Nagaranahalli AA ASA at Kabburu village in Nagaranahalli GP 0.90 Vinayaka Borewell | | completed 
2099 Bx Doddakadanurul LTR Le village in 0.90 Vinayaka Borewell | completed 
2100 AN Pubs Doddakadanuru| AAP RE ರ village in 0.90 Vinayaka Borewell completed 
2101 No Doddakadanurut Abra tld ಸ ಗ village in 0.90 Vinayaka Borewell completed 
2102 Hiri Pure USSR pees ಸ ರ village in 0.90 Vinayaka Borewell completed 
EN EN ETL oan [risen ET 
2104 Sy Providing Borewell at Shettarakoppalu village in 0.90 Se Borewell | ಗ ” | RSET 


Taluk 


E: 


Name of the work st Cost. 


Name of the Contractor 


remus | 


 |Providing Borewell at T.Mayigowdanahalli village in f 
2105 Thathanahall . ka B: il leted 
HN Pura sthananal [Pathanahalli GP in HNPura Taluk asks Brews ಉಣ 
| § Providing Deepening & Flushing to Borewell at Honnavara ್ಯ 
2106 ichanahall .40 Vi IK: leted 
H N Pura EE [lage in ichanahalli GP in HNPura Taluk 2 aes Sorewel SE 
2107 ) Gdaratialli Providing Borewell, at Galipura village in Odanahalli GP in pS Vinayaka Borewell cipleted 
H N Pura R HNPura Taluk 
Providing Borewell at Near High school at Keragodu village sd Vinayaka Borewell tm plcicd 
HN Pura in Keragodu GP in HNPura Taluk | 
R Providing Borewell at Odanahalli koppalu in inOdanahalli F 
Odanat: h Vi ka 8: leted 
HNP lanahalli GP in HNPura Taluk | 0.90 inayaka Borewel | complete: 
Keragodu Providing Horewell at Near Lake at Udduru village in 090 Vinayaka Borewell | caiapleted 
Keragodu GP in HNPura Taluk 
Keragodu Mid at Bandishettihalli village in Keragodu 0.90 Vinayaka Borewell NN completed 
Odanahaili Providing Borewell at Odanahalli village in Odanahalli GP ಇ Vinayaka Borewell completed 
in HNPura Taluk $ 
Bidarakka Providing HP Borewell at Kogilahalli village in Bidaraka GP Vinayaka Borewell comipictcd 
in HNPura Taluk 
R f Providing HP Borewell at Goragundi Basaveshwara temple | 
Nid Vi ka B Il leted 
kkk in Niduvani GP in HNPura Taluk ES EE 
P Providing Borewell at Haragowdanahalli village in f & 
Odanahall - Vi ka B Il leted 
NS [danahalli GP in HNPura Taluk ೦ EE 
Providing Borewell at H.Hindalahalli village in n 
_ Vi ka B Il leted 
Kyathanahalli GP in HNPura Taluk 030 Yas RTENe RE 
Providing Borewell at Motanayakanahalli village in | 
0. Vi ka B Hl leted 
Niduvani GP in HNPura Taluk jn ನೇ is 
“|Kyathanahalli cd at Jakanahalli village in Kyathanahalli 0.90 Vinayaka Borewell completed 
. [Providing Borewell at Elegowdanakoppalu village in P 
Kyathanahall Vi ka B I leted 
Ve | ythanahalli GP in HNPura Taluk NS ini 
kyathanahalli Providing Borewell at Hadya village in Kyathanahalli GP in 0೨90 Vinayaka Borewell p omipicied 
HNPura Taluk 
Bidarakka Providing Borewell at Nerale village in Bidaraka GP in 60 Vinayaka Borewell compicted 
HNPura Taluk 
R Providing Borewell at Bediganahalli & Shidlahalli village in ಗ 
Bidarakka Bidaraka GP in HNPura Taluk 0.90 Vinayaka Borewell completed 
Providing Borewell at Honnenahalli village in | 
Anek: d .90 Vi ik: lL 
nekannamba Anekannambadi GP in HNPura Taluk 0. inayaka Borewell completed 
Providing Borewell at Gulaganjihalli village in Shravanuru GP 0.80 Vinayake Borewell completed 
Shravanuru [In HNPura Taluk _ 
Providing Borewell at Nagarthi village in Shravanuru GP In 0.79 | - completed 
Shravanuru [HNPura Taluk ಫಿ Vinayaka Borewell 
Providing Borewell at Rangenahalli village in Nagaranahalli 
. 0.80 leted 
Nagaranahalli:|GP in HNPura Taluk Vinayaka Borewell Komplete 


§ 


Est Cost. 


Sl.No Taluk G.P Name of the work Name of the Contractor 
Providing Borewell at Nagaranahalli village in Nagaranahalli - 
27 - 0.75 
23 HN Pura Nagaranahalli {GP In HNPura Taluk Vinayaka Borewell Completed 
2128 Providing Borewell at Kotiganahosuru village in “IV completed 
HN Pura Nagaranahalli |Nagaranahalli GP In HNPura Taluk Vinayaka Borewell pete: 
2129 Providing Borewell at Thathanahalli village in Thathanahalli completed 
H N Pura Thathanahalli [GP In HNPura Taluk Vinayaka Borewell P 
2130 Providing New Borewell at Shettarakoppalu village in ieted 
pt HN Pura Thathanahalli |Thathanahalli GP In HNPura Taluk Vinayaka Borewell compete 
2131 Providing Borewell at Alagowdanahalli Doddakadanuru GP completed 
H N Pura Daoddakadanury In HNPura Taluk Vinayaka Borewell P 
Providing Borewell at Shravanuru village in Shravanuru GP 
2 0.82 
233 H N Pura Shravanuru |In HNPura Taluk Vinayaka Borewell completed 
Providing Borewell at Niduvani village in Niduvani GP In - 
133 0.78 
2 HN Pura Niduvani |HNPura Taluk Vinayaka Borewell completed 
Providing Borewell at Cholenahalli village in Odanahalli GP 
0.82 
2334 HN Pura Odanahalli |In HNPura Taluk Vinayaka Borewell completed 
Providing Borewell at Gopanahalli village in Odanahalli GP 
5 0.80 let« 
213 HN Pura Odanahalli |In HNPura Taluk Vinayaka Borewell completed 
Providing PWSR at Haradanahalli village in Halekote GP in 
6 2.00 leted 
233 H N Pura Halekote HNPura Taluk Muniswamy /Jayanna Mohan krishnapura Compete 
Providing PWSR at Machagowdanahalli village in Halekote GP R 
2.50 Vi aka B ll 
2137 HN Pura Halekote [in HNPura Taluk ಗಡಿ ಬಂಟ . Completed 
Providing PWSR at Kyathanahalli village in Halekote GP in M D Manjunath 
1.50 
338 | pur Halekote  [HNPura Taluk Malali Completed 
Providing HP to Borewell at Kinnarahalli village in Halekote 
139 - 0.80 
2 HN Pura Hatekote GP in HNPura Taluk Vinayaka Borewell completed 
Providing Pipeline Extention at Malali Govt.high school in M D Manjunath 
21. 0.60 
40 HN Pura Malali Malali GP in HNPura Taluk Malali completed 
2141 | Providing Pipeline Extention at Mavanuru village in Malali 200 completed 
HN Pura Malali GP in HNPura Taluk S B Electrcals M D Manjunath Malal 
Providing Borewell,pumpmotor and pipeline to MWS at 
42 1.80 
2 Gavisomanahalli village in Malali GP in HNPura Taluk Completed 
H N Pura Malali swadeshi Electrical mohan sc 
Providing Borewell,pipeline to PWS at Karaganahalli village 
0.60 
33 | pur Mall _ [in Malali GP in HNPura Taluk Y Njayanna Completed 
. |Providing MWSR at Chikkachagahalli village in Ichanahalli - 
Ichanahall 1.60 
3144 Chanahatt [Cp in HNPura Taluk 5 A Raghu Completed 
2145 Providing Borewell at Lakshmipura village in ichanahalli GP sted 
Ichanahalli |In HNPura Taluk Vinayaka Borewell Compete 
2146 Providing Borewell at Misugenahalli village in Doddakunche 090 competed 
HN Pura Doddakunche |GP In HNPura Taluk f Vinayaka Borewell yp 
2147 Providing MWSR at Pillenahalli village in Doddakunche GP 2.00 _ § commted 
HN Pura Doddkunche |in HNPura Taluk ' ” 5 B Electrcals K Npadmaraj “© pete 


| 


Name of the work Est Cost. Name of the Contractor Remarks 

2148 Providing PWSR at Kailenahalli village in Doddakunche GP 100 | completed 
H N Pura Doddkunche }in HNPura Taluk K N Padmaraj 

2149 oo Providing MWSR at Hadavanahalli village in Kodihalli GP in 3.00 | completed 
H N Pura Kodihalli HNPura Taluk Bairaveshwara 

2150 Providing PWSR at Bittagowdanahalli village in Doddakunche 245 | | completed 
H N Pura Doddakunche | GP in HNPura Taluk swadeshi Ele CR Manjunath 

Providing Borewell & Pipeline to PWSR at 

2151 _ Chikkabyagathavalli village in Sankanahalli GP in HNPura suresh completed 
H N Pura Sankanahalli [Taluk Maragowdanahallu 

2152 | Providing Pipeline Extention at Singapura village limit in | completed 
H N Pura Mudalahippe |Mudalahippe GP in HNPura Taluk S Shivanna 

2153 | Providing MWSR at Gulladapura’ village in Mallappanahalli 050 completed 
H N Pura Matlappanahalti[GP in HNPura Taluk SA Raghu 

2154 Maragowdanah| Providing Pipeline Extention at Makavalli village limit in 200 completed 


‘JH N Pura 


alli 


Maragowdanahalli GP in HNPura Taluk 


P B Purushotham 


Providing HP to Borewell at Jakkavalli village in 
2155 R N N 0.90 completed 
H N Pura Mudalahippe | Mudalahippe GP in HNPura Taluk Jayanna Borewell 
Providing HP to Borewell at Doddabyagathavalli Dharga - 
2156 Doddabyagatha| Badavane (Near Masjid) in Doddabyagathavalli GP in 0.90 completed 
H N Pura valli HNPura Taluk Jayanna Borewell 
2157 Maragowdanah Providing Porewel & Pipeline to PWS ky Maragowdanahatl 0.80 completed 
HN Pura alli age In varagowcanahal1 nm ura {au Vinayaka Borewell 1] 
2158 Providing Pipelme,Pump & Motor to WSR at Sankanahalli 1.60 completed 
H N Pura Sankanahalli Viage in ತಣ anal i ura {a‘u. Bairaveshwara H A Shiavanna 
2159 Providing Pipeline, Pump & Motor to MWS at Valambige 170 completed 
H N Pura Mudalahippe [village in Mudalahippe GP in HNPura Taluk C Pradeep 
Providing PWSR at Mallappanahalli village in Mailappanahalli 
2160 1. leted 
HN Pura Mallappanahalli| GP in HNPura Taluk 00 compete 
Providing PWSR at S.Ankanahalli village in Mallappanahalli 
2161 1.00 leted 
HN Pura Mallappanahalli|GP in HNPura Taluk K T kumar complete 
2162 Providing Pileline & Electrical to MWS at Thevadihalli colony 150 


H N Pura 


Mallappanahalli 


village in Mallappanahalli GP in HNPura Taluk 


Providing MWSR at Kodihalli koppalu village in Kodihalli GP 


Prakesh 


completed | 


2163 2 

Kodihalli [in HNPura Taluk 1-20 Bairaveshwara completed 

- Providing Raising main pipeline to PWSR & MWSR at 
2164 Malaf - 2.00 leted 
© | parasanahalli village in Malali GP in HNPura Taluk © [inayaka Borewell c Pradeep Complete 
2165 Malali Providing PWSR at Theranya village in Malali GP in HNPura 160 | | completed 
Taluk SV ele Manjunath Malali 
Doddabyagatha Providing Platform & HP to Borewells at Sheregaranakoppalu 

2166 Wi village in Doddabyagathavalli GP & Krishnapura koppalu 0.75 completed 


village in Sankanahalli GP in HNPura Taluk 


Jayanna Borewell 


Sl.No Taluk [CN Name of the work Est Cost. Name of the Contractor ae Rema L 
Providing Platform & HP to Borewells at Ulivala Badavane, | 
೫ Rig ಅಂದೂ 
HN Pura HNPura Taluk Jayanna Borewell 1 
viding Pipeline to MWSR at Chi atavalli vil in 
ನ H N Pura Sankanahalli de ic HNPura A Ei swadeshi ele completed 
ಘಾ H N Pura Keragodಟ ಮ bil Seis ii hs Manjunath Ele R N Shanthamurthy completed 
2170 Mudalahippe Providing Pipeline, Pump & Motor 10 MWSR at Thattekere 1.50 Vinayaka Borewell Prakash completed 
ye Badavane village in Mudalahippe GP in HNPura Taluk 
an [enna [oer [xen 1ರ asin | ane | Co 
2172 |Sakaleshpura Biradahalli Drilling Borewell at Biradahalli village of Biradahalli GP in 0.80 Rudresh M.B Completed 
2173 [sakaleshpura Bykaravalli Erection of Pump motor at Byagarahalli-Sundedeene village 1.00 B.S. Lingaraju Completed 
of Bvakarava P in Sakaleshnura To 
2174 {Sakaleshpura Byakaravalli of Pipe ne and breton of Pump motor at Nalluli 1.50 B.S. Lingaraju Completed 
cs caresatoil Drilling Borewell at Changadital village of Changadihalli GP EME SE 
n Sakaleshnura Tao_{HHs 3 
2176 |Sakaleshpura Changadihalli Extention of Pipe line at Mathoor village of Changadihalli GP 0.40 Srikanth P Completed 
2177 |Sakaleshpura Changadihalli Birertion of Pump motor dnd Extention of Pipe line 0.75 | B.E. Yusuf Completed 
2178 |Sakaleshpura Devaladakere Extention of Pipe line at Banalu village Devaladakere GP in 2.50 V.C. Kumarswamy Completed 
ಸ Devaladakere Extention of Pipe line at Neralamakki village of Devaladakere 150 V.C. Kumarswamy Completed 
2180 Sakaleshpura Devaladakere Extention of Pipe line and Drilling Borewell at Kumaralli- 1.00 V.C. Kumarswamy Completed 
2181 [sakaleshpura Hettur Extention of Pipe line at Bachihalli village of Hettur GP in 0.೨0 B. Nagaraju Completed 
ಮ aTa 

Kier Sakaleshpura Hettur id is » motor at Bannahall 2.00 Rudresh M.B B.S. Lingaraju Nagesh Compteted 
2183 |Sakaleshpura Hettur Extension of pipe line at Hadlahalli-Thonabanahare village of | 0.75 Nagesh Completed 
2184 |Sakaleshpura Hettur Drilling Borewell and Construction of Cistren at Hadya- | 1.20 Rudresh M.B Completed 
2185 |Sakaleshpura Hettur aE as ಹ iin 4 B.S. Lingaraju Nagesh Completed 
2186 [Sakaleshpura Hettur Errection of Pump motor at Kelaginahadya village of Hettur | BS. Lingaraju Completed 
n187 [sotaestus  Jsongadatats [Constcion of Openwell ane Breton Pump mene at | ssn | soins | cy 


2188 


Sakaleshoura 


leoor 


Drilling Borewell at Ragipura village of Igoor GP in 


1.00 


Rudresh M.B 


Nು 


| Camnoleted 


Sl.No (3) Tatuk G.P Name of the work Est Cost. Name of the Contractor Remarks 
2189 [Sakaleshpura Kurdbhiateie Drilling Borewell at Doddanahally village of Kurubhattur GP 0.90 Rudresh M.B Completed 
n-Sakaleshriura 

2190 [Sakaleshpura Kurubhattur Construction of Operwel Errection ಗ motor and . 480 M.E. Puttaswamy Completed 

2191 \|Sakaleshpura Kymanahalli M.E. Puttaswamy Completed 

2192 fSakaleshpura Kymanahalli MLE. Puttaswamy Completed 

2193 |Sakaleshpura Kyanahalli K Manjunath S.M Completed 

2194 Sakaleshpura Malali in| 050 | Rudresh M.B Completed 

2195 |Sakaleshpura Uchangi 1.00 K.K. Ramchandra Completed 

2196 |Sakaleshpura Uchangi 0.90 Rudresh M.B Completed 

- 

2197 Sakateshpura Uchangi 1.30 V.D. Vivekananda Completed 

2199 Uchangi Completed 

2200 Uchangi Rudresh M.B Completed 

F Construction of Open well and Drilling Borewell at Uchangi V.D. Vivekananda 
2201 Uchangi Completed 
& village of Uchangi GP in Sakaleshpura Tq. Rudresh M.B. Pp 

2202 Uchangi 1.00 Rudresh M.B EER REE Completed 

2203 Valalahalli 1.00 Rudresh M.B Competed 

2204 Vanagoor Extension of Pipe line at ljanahalli village of Vanagoor GP in 100 Mallesh Completed 

2205 [sakaleshpura Vanagoor Extension offipe line at Kongahalli village of Vanagoor GP in 0.60 Srikanth P | Completed 

2206 [Sakaleshpura Vanagoor Errection of Pump motor at Maragathur village of Uchangi GP 1.00 B.E. Yusuf | Completed 

kaleshoura 
2207 [Sakaleshpura Vanagoor Extension of pe 2 Tambalageri village of Vanagoor GP in 1.00 MLE. Puttaswamy completed 
aleshnura 

2208 [sakaleshpura Vanagoor Extension of Pipe at Hudramane village of Vanagoor GP in 0.60 srikanth P Completed 

2209 [Sakaleshpura Valiagoor Extension of Pipe at Vanagoor Estete village of Vanagoor GP in 5106 RGAE. B.S. Lingaraju Mallesh completed 
Sakaleshpura Tq, 

2210 [sakaleshpura Yeslur Drilling borewell at Yeslur-Gangadara Badavane of Yeslur GP | 0.90 Rudresh M.B completed 
in Sakaleshpura Tq. 

2211 |[Sakaleshpura Batlupete TFCZP060418 Drilling Borewell at Ambedkar nagar village of 0.80 Rudresh M.B " completed 
Ballupete GP Sakaleshpura Ta 

2212 [sakaleshpura Ballupete TFCZP060418 Drilling Borewell at Ballupete village of x 0.80 Rudresh M.B Completed 

” Ballupete GP Sakaleshpura Tq 
2213 [sac Ballupete TFCZP060418 Drilling Borewell at Banavase village of, 0.80 Rudresh M.8 Completed 


Ballupete GP Sakaleshpura Tq 


Est Cost. Name of the Contractor Rema| Ft 


Sl.No Taluk G.P Name of the work 


TFCZP060418 Drilling Borewell at Moogli village of Belagodu 160 Rudresh M.B 


GP Sakaleshpura Ta 


| Completed 
TFCZP060418 Drilling Borewell at Biradahalli Ramanagara 0.80 Rudresh M.B | Completed 


2214 |Sakaleshpura 


2215 |Sakaleshpura Biradahalli 


village of Biradahalli GP in Sakaleshpura Ta. _ 
TFCZPO60418 Erection of Pum motor at Sullakki village of | | ಮ i 
1.05 B.5. Lingaraju 


Byakaravalli GP in Sakaleshpura To. 
TFCZPO60418 Erection of Pum motor at Donahalli village of 100 | | K.S. Ranganath 


Devaladakere GP in Sakaleshpura Ta. 
TFCZPO60418 Drilling Borewell and Errection of Pipe line at 200 


Masuvalli village of Halasulise GP Sakaleshpura Ta 
TFCZPO60418 Drilling Borewell at Hennali village of 0.80 


Hebbasale GP in Sakaleshpura Ta. 
TFCZPO60418 Constrution of Cistren at Mavinahalli village of 


Kyamanahalli GP in Sakaleshpura To. 
TFCZPO60418 Drilling Borewell at Kabbinagadde villagé of 


Malali GP in Sakaleshpura Ta. 
Pipeline at Hosakoppal village of Udevara GP Sakaleshpura Ta 
Cabinet sub committee not approved Providing Energisation 
Extension of Pipe line at Chikkasathigala village of Anemahal 
GP in Sakaleshpura Tg. 

Cabinet sub committee not approved Providing Energisation 
MWS Revival Scheme at Halebage village of Bage GP in 
Sakaleshpura Taluk. 

Cabinet sub committee not approved Providing Energisation 
MWS revival Scheme at Hasugavalli Koppal of Ballupete GP in 


Sakaleshpura Tq. 


Cabinet sub committee not approved Drilling Borewell at 
Rajendrapura village of Ballupete GP in Sakaleshpura Tq. 


Completed 


2216 |Sakaleshpura Byakaravalli | 


— 
2217 |Sakaleshpura Devaladakere 


Completed 


B. Nagaraju Completed 


2218 |Sakaleshpura Hatasulige 


Completed 


Rudresh M. B 


2219 |Sakaleshpura Hebbasale 


[work dropped 


2220 |Sakaleshpura Kyamanahalli 


ಎ 
PN 
[ 


Rudresh M.B Completed 


2221 |Sakaleshpura Malali 


K.S. Ranganath Completed 


2222 |Sakaleshpura Udevara 


CESCOM. Dept Completed 


2223 |Sakaleshpura ANEMAHAL 


CESCOM Dept Completed 


2224 |Sakaleshpura BAGE 


CESCOM Dept Completed 


2225 |Sakaleshpura BALLUPETE 


2226 {Sakaleshpura BALLUPETE Rudresh M.B Completed 


Cabinet sub committee not approved Drilling Borewell at Rudresh M.B 


Belagodu village of Belagodu GP in Sakaleshpura Tq. " 


Completed 


2227 |Sakaleshpura BELAGODU 


—— 


Cabinet sub committee not approved Drilling Borewell at 
2228 |Sakalesh BELAGODU 0.80 Rudresh M.B 
ತಪ ಅಗಧಿರಡ Eshwarahalli village of Belagodu GP in Sakaleshpura Tq. ಟರes Completed 
Cabinet sub committee not approved Errection of Pump and 
2229 |Sakaleshy BELAGODU - 0.75 5. 
ತೀಡಲತಗಿಧಿಟತ Motor at Golagande village of Belagodu GP in Sakaleshpura Tq. KS. Ranganath Completed 
Cabinet sub committee not approved Drilling Borewell at 
2230 [Sakaleshpura BELAGODU Belagodu Koodanahalli village of Belagodu GP in Sakaleshpura 0.80 Rudresh M.8 Completed 


Tq. 
Cabinet sub committee not approved Drilling Borewell at 
Shidigalale village of Belagodu GP in Sakaleshpura Tq. ೦8೦ Rudresh M.B 


Completed 


2231 |Sakaleshpura 


TT . 
St.No C Taluk G.P Name of the work Est Cost. Name of the Contractor Remarks | 


Cabinet sub committee not approved Providing Energisation 
2232 |Sakaleshpura BIRADAHALLI Erection of Pump motor and Extension of Pipe line at Bykere 1.98 K.S. Ranganath Completed 
village of Biradahalli GP in Sakaleshpura Tq. 


Cabinet sub committee not approved Drilling Borewell at 


2233 [Sakaleshpura BIRADAHALLI 0.80 Rudresh M.B Completed 
p Doddanagara village of Biradahalli GP in Sakaleshpura Tq. K P 
2234 [Sakateshpura apaoaHalu |Cbinet sub committee not approved Extension of Pipe line at 155 BE. Yusuf Completed 
- Jannapura village of Biradahalli GP in Sakaleshpura 
Cabinet sub committee not approved Providing Energisation 
2235 [Sakaleshpura BYAKARAVALLI |MWS revival Scheme at Byagarahalli village of Byakaravalli GP 0.19 CESCOM Dept Completed 
in Sakaleshpura Tq. 
Cabinet sub committee not approved Providing Energisation 
2236 [Sakaleshpura (CHANGADIHALL! [to MWS revival Scheme at Maragalli village of Changadiahalli CESCOM Dept Completed 
GP in Sakaleshpura Tq. - 
' Cabinet sub committee not approved Providing Pipe line at 
2237 [Sakaleshpura DEVALADAKERE B.E. Yusuf Completed. 
P Maragadi village of Devaladakere GP in Sakaleshpura P 
Cabinet sub committee not approved Providing Pump and 
2238 |Sakaleshpura DEVALADAKERE K.S. Raneanath Completed 
p Motor at Banalu village of Devaladaker GP in Sakaleshpura Tq. 83 p 
Cabinet sub committee not approved Providing Pump and 
2239 |Sakaleshpura DEVALADAKERE |Motor at Neralamakki village of Devaladaker GP in . K.S. Ranganath Completed 
IN Sakaleshpura Taluk 
Cabinet sub committee not approved Providing Energisation 
2240 |Sakaleshpura HALASULIGE MWS revival Scheme at Achangi Chikkapura village of 0.11 CESCOM Dept Completed 
Halasulige GF in Sakaleshpura Tq. 
K Cabinet sub committee not approved Drilling Borewell at 
2241 |Sakaleshpura HALASULIGE 0.80 Rudresh M.B Completed 
p Magadi village of Halasulige GP in Sakaleshpura Tq. p 
2242 [Sakaleshpura HANUBAL Cabinet sub committee not approved Extension of Pipe line at 200 BE. Yusuf Completed 
K Indunagara village of Hanubal GP in Sakaleshpura 
Cabinet sub committee not approved Extension of Pipe line 
2243 |Sakaleshpura HANUBAL and Construction of Cistren at Venkatahalli village of Hanubal 2.00 _ : K.C. Tippeswamy Completed 
GP in Sakaleshpura 
| Cabinet sub committee not approved Providing Energisation 
2244 |Sakaleshpura HEBBASALE , and Extension of Pipe line at Ganadahole village of Hebbasale 3.98 CESCOM Dept Completed 
y 
GPin Sakaleshpura Tq. 
Cabinet sub committee not approved Providing Energisation 
2245 |Sakateshpura HOSUR - MWS revival Scheme at Kadlur village of Hosur GP in 0.19 CESCOM Dept Completed 
ಮ |Sakaleshpura Tq. 
| Cabinet sub committee not approved Providing Energisation 
2246 |Sakaleshpura  -,lGOoR MWS revival Scheme at Halligadde village of Igoor GP in 1.67 CESCOM Dept Completed 


SINo 


2247 


Taluk 


Sakaleshpura 


G.P Name of the work 


Est Cost. 


Name of the Contractor 


Rema :] 


Cabinet sub committee not approved Providing Energisation 
MWS revival Scheme at Kumbarakeri village of Igoor GP in 
Sakaleshpura Tq. 


IGOOR 


Cabinet.sub committee not approved Providing Energisation 
MWS revival Scheme at Kottanahalli village of Ilgoor GP in 
Sakaleshpura Tq. - 


0.08 


0.65 


Cabinet sub committee not approved Providing Energisation 
KUNIGANAHALLI | MWS revival Scheme at Halekere village of Kuniganahalli GP 
in Sakaleshpura Tq. 


2251 


2252 


2253 


2254 


Sakaleshpura 


Sakaleshpura 


Sakaleshpura 


Sakaleshpura 


Sakaleshpura 


Cabinet sub committee not approved Providing Energisation 
KUNIGANAHALL J MWS revival Scheme at Kallare village of Kuniganahalli GP in 


Sakaleshpura Tg. 


0.05 


CESCOM Dept Completed 


CESCOM Dept Completed 


CESCOM Dept Completed 


CESCOM Dept Completed 


Cabinet sub committee not approved Providing Energisation 
MWS revival Scheme at Hadlahalli village of Kurubhattur GP 
in Sakaleshpura Tq. 


KURUBATTUR 


0.23 


CESCOM Dept Completed 


Cabinet sub committee not approved Providing Energisation 
.|MWS revival Scheme at Hennali village of Kurubhattur GP in 


Sakaleshpura Tq. 


KURUBATTUR 


0.80 


CESCOM Dept Completed 


Cabinet sub committee not approved Extension of Pipe line at 


KYAMANAHALL Madanapura village of Kyamanahalli GP in Sakaleshpura 


Cabinet sub committee not approved Drilling Borewell at 


Raxidi village of Kyamanahalli GP in Sakaleshpura Tq. 


KYAMANAHALLE 


2.00 


0.80 


Rudresh M.B 


M.E. Puttaswamy Completed 


Completed 


2255 


2256 


Sakaleshpura 


Sakaleshpura 


Cabinet sub committee not approved Extension of Pipe line at 
Adrahalli village of Uchangi GP in Sakaleshpura 

Cabinet sub committee not approved Providing Energisation 
MWS revival Scheme at Uchangi village of Ucahngi GP in 
Sakaleshpura Tq. - 


UCHANGI 


UCHANGI 


2257 


Sakaleshpura 


Cabinet sub committee not approved Providing Energisation 
MWS revival Scheme at Hale Hulagattur village of Uchangi GP 


in Sakaleshpura Tq. 


UCHANGI 


2.02 


0.19 


Nagesh Completed 


Completed 


CESCOM Dept 


CESCOM Dept Completed 


2258 


2259 


2260 


2261 


Sakaleshpura 


Sakaleshpura 


Sakaleshpura 


Sakaleshpura 


Cabinet sub committee not approved Drilling Borewell at 


UDEVARA Balagodu village of Udevara GP in Sakaleshpura Tq. 


Cabinet sub committee not approved Drilling Borewell at 


UDEVARA Hosakoppal village of Udevara GP in Sakaleshpura Taluk 


1.60 


0.80 


Rudresh M.B 


Completed 


Rudresh M.B 


Completed 


Cabinet sub committee not approved Providing Pipe line and 
Constrution of Cistren at Bommanakere village of Valalahaili 


GP in Sakaleshpura 


VALALAHALLI 


Cabinet sub committee not approved Providing Energisation 
MWS revival Scheme at Hudramane village of Vanagoor GP in 
Sakaleshpura Tg. 


Completed 


CESCOM Dept 


Completed 


2262 


Sakaleshpura 


Cabinet sub committee not approved Drilling Borewell at 
Kerodi village of Yeslur GP in Sakaleshpura Taluk 


0.80 


Rudresh M.B 


S.No [) Taluk G.P Name of the work Est Cost. Name of the Contractor Remarks 
Cabinet sub committee not approved Providing Energisation 

2263 [Sakaleshpura YASALUR MWS revival Scheme at Thontlapura village of Yeslur GP in 0.06 CESCOM Dept Completed 
Sakaleshpura Taluk 

2264 [sakaleshpura [ee pels Borewell and Costruction of Cistren at Gulagalale 120 Rudresh M.B completed 

illage af Rave {iP Sakaleshn a Ta 

2265 J[Sakaleshpura [es Drilling Borewell at Ramanagara village of Bage GP 090  [Rudresh M8 completed 

2266 [Sakaleshpura Ballupete Drilking Borewell at Rajendrapura village of Ballupete GP 1.80 [nudresn M.B Completed 

2267 |[Sakaleshpura  [Biradahal; [Drilling Borewell and Erection of Pump motor at Bykere 200  [Rudresh MB Completed 


2268 


Sakaleshpura 


Belagodu du village of Belagodu GP 


K Rudresh M.B 


Srikanth P 


Completed 


2269 [Sakaleshpura Belagodu Completed 
2270 |Sakaleshpura Belagodu EEN Completed 
aka a 
2271” [sakateshpura Malali Extension of Pipe line and Construction of Gisten at | H.K. Manjunath Completed 
na ae of Mala akaleshniira 
2272 |Sakaleshpura ' Valalahaili Bobbanahalli village of Bobbanahalli 1.50 M.E. Puttaswamy Completed 


2273 


Sakaleshpura 


Valalahalli 


2274 


Sakaleshpura 


Vanagoor Extension of Pipe line at Goddu Hallibilu village of Vanagoor 


pura 


po SSR Tecsiiol | Construction of GIS Tank at Anemahal 

2276 Anemamahl ee ing Borewell at igs village of Ancmahal Rudresh M.B 
2277 FCeeET] Drilling Borewell at Arasunagara village of Bage Rudresh M.B 
ನ್‌ — inSain Ta atAluvalii village of Bage GP in 

1೨ TT 
FRR TFC311218 Providing Water Suply at Shidigalale Village of EN NEN 

Belagodu GP in Sakaleshpura Taluk . 

2283 Biradahalll TEC311218 Ks p 0.0 [Rudresh M.8 
2284 Changadihalll TFC311218 Drilling Borewell at Santhosh Nagara village of 0.90 Rudresh M.B 
2285 pevaladakers TFC311210 Erection motor to Openwell at 

ಭಾಷಾ a TECTED Providing Pipeline at Rechanahal vilage of 

£ 4 Dewala kere P in Sakaleshn aTa IF 


B.E. Yusuf Completed 
8.L. Darshan | Completed 
Sujay kumar Completed 


Completed 


Completed 
Ks.‘Ranganath NEN K 


B.S. Lingaraju B.L. Darshan 


Completed 


Completed 


Completed 


Completed 


Completed 


B.S. Lingaraju 


Completed 


V.C. Kumarswamy 


Completed 


Sl.No Taluk Name of the work Est Cost. Name of the Contractor Reme[ ¥ | 
TE JEEZ Providing Drinking Water Supply at Makkihalli ಹ vc. kuriarswamy | Completed | 
2288 [Sakaleshpura Troi Drilling Borewell at Masuvalli village of Rudresh M.8 [ completed 
2289 [Sakaleshpura K TFCS11216 Drilling Borewell at Basavanahalli village of 160 Rudresh M.B Completed 
2290 |Sakaleshpura TiC31i218 Drilling Borewell at Hanubal village of Hanubal | ಇರು Rudresh M.B | Completed 
2291 [Sakaleshpura TCDS ಕ of Pump motor at village of - ನ್‌ | ಫಾ ಗಾನ್‌ 
2292 |Sakaleshpura Hanubal | B.S. Lingaraju Completed 
2293 |Sakaleshpura Hettur | \ Ashok gowda Completed 
2294 |Sakaleshpura Nagesh Completed 
2295 |Sakaleshpura Nagesh Completed p 
2296 Nagesh Completed 
2297 Hettur Nagesh Completed 
2299 Hongadahalla RN TT RE Completed 
2300 V.D. Vivekananda Completed 
2301 Rudresh M.B Completed 
2302 |Sakaleshpura KuruBhattur Completed 
2303 |Sakaleshpura Kurubhattur ಮ at Bellu village 8.5. Lingaraju Srikanth P | omplES9 
2304 [Sakaleshpura Kyamanahalli K.S. Ranganath Completed 
2305 |Sakaleshpura Malali § ೦.90 Completed 
2306 [Sakaleshpura Uchangi TFCSL1218 ಸ Water ‘Supply at Uchangi village of ೭.೦೦ Sujay kumar Completed 
2307 [sakaleshpura Uchangi pl “Pipeline and Cistren at Karagoor village i CE RENSRGrS 
NT SENN ES Bd Pump motor to Openwell at Kuppalli ೦೦ | 8.5. Lingaraju Completed 
2309 Sakaleshpura Uchangi TFC311218 Frais, to GLSR EP Extension of Pipeline | ಹರ | Nagesh Completed 
2310 |Sakaleshpura Uchangi TECH12 Constuction at Doddakundur village of | 0-90: | V.D. Vivekananda Completed 
2311 Sakaleshpura Uchangi TEC311218 | Providing Pipeline at Uchangi Kovalli village of | 0.೫5 VD. Vivekananda 

2312 [saksleshpura Uchangi TEG28 Bring torevell at Malagahalli village of Uchangi | ಶಂ Rudresh M.B N Completed 


Remarks 


Completed 


Completed 


Santhosh H.C 


Completed 


Completed 


Santhosh H.C 


Completed 


Santhosh H.C 


Krishnaprasad M.R 


Completed 


Completed 


Completed 


V.D. Vivekananda 


V.C. Kumarswamy 


Sujay kumar 


Sl.No C Taluk G.p Name of the work Est Cost. | Name of the Contractor 
2313 [Sakaleshpura valalahali ‘| TFC311218 Providing Pipeline and Erection of Pump motor 125 | 
ಸ FAB saul 
2314 [sakaleshpura Jvetslahal TFC311218 Extention of Pipeline at Markanahalli village of PS | 
2315 [sakaleshpura Valalahalli TFC311218 Deepining Borewell at Kumbaragiri village of 0.35 Rudresh M.B 
2316. [Sakaleshpura Vanagur TFC311218 Providing Pipeline and Cistren at Kongahalli 125 | 
sakaleshpura Vanagur TEC311218 Extention of Pipeline at Hudramane village of 00 | 
ANAL P in Sakeleshn 1 a H 
sakaleshpura Vanagur TFC311218 Repairs to GLSR Tank and Extension of Pipeline 100 
Sakaleshpura Vanagur TFC311218 Providing Pipeline at Kumthahalli village of ೦.3೦ 
Aanasna P in Sakaleshnra A k 
2320 [Sakaleshpura Vanagur TFC311218 Drilling Borewell and Erection of Pump motor at | so | Rudresh M.B 
davanagara villace a anaean P in Sakaleshn a A K 
TFC311218 Erection of Pump motor and Extenstion of 
2321 [Sakaleshpura Yeslur Pipeline at Kumbrahalli village of Yeslur GP in Sakaleshpura ಹನ B.S. Lingaraju 
Taluk 
2322 |Sakaleshpura ದೇವಾಲದಕೆರೆ |ಬೈರಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. 150 
2323 |Sakaleshpura ಬೆಳಗೋಡು : |ಅಕ್ಕುಂದ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 
2324 |Sakaleshpura ದೇವಾಲದಕೆರೆ |ನೆಲಗಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 
2325 |Sakaleshpura ಆನೆಮಹಲ್‌ |ಚಿಕ್ಕಸತ್ತಿಗಾಲ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ, 
2326 |Sakaleshpura ಕ್ಯಾಮನಹಳ್ಳಿ |ಹುಲ್ಲೇಮನೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 


MLE. Puttaswamy 


Completed 


Completed 


Sakaleshpura ಕ್ಯಾಮನಹಳ್ಳಿ ತಮಟೆಗುಡ್ಡ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. [0 Completed 

2328 |Sakaleshpura ಕಡಗರವಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. M.E. Puttaswamy Completed 
2329- [Sakaleshpura ಅರೆಕೆರೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ, Srikanth P Completed 
2330 |Sakaleshpura ಕುಮಾರಳ್ಳಿ (ಬೆಟ್ಟಮಕ್ಕಿ) ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಛೇತನ ಕಾಮಗಾರಿ. V.C. Kumarswamy | Completed 
2331 [Sakaleshpura ಶೆಟ್ಟಿಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಸೇತನ ಕಾಮಗಾರಿ. B.S. Lingaraju Completed 
[Sakaleshpura ಹಲಸುಲಿಗೆ |ಆಚಂಗಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ. Srikanth P Completed 
Sakaleshpura ಕುರಬತ್ತೂರು [ಈಚಲಪುರ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. | B.S. Lingaraju Completed 
[Sakaleshpura ಅರೆಕೆರೆ ಕರಡಿಕುರಾವು ಗ್ರಾಮದಲ್ಲಿ ಕ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. | K.S. Ranganath Completed 
[sakaleshpura ಉಮ್ಮತ್ತೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. Sujay kumar Completed 
Sakaleshpura ಬ್ಯಾಕರವಳ್ಳಿ [ಸುಳ್ಳಕ್ಕಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. Krishnaprasad M.R | Completed 
ಬ್ಯಾಕರವಳ್ಳಿ [ಕೊಣ್ಣೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. B.S. Lingaraju Completed 


Sl.No 


Taluk 


G.p | Name of the work 


Est Cost. 


2338 


Sakaleshpura 


ಕುರಬತ್ತೂರು ।ಬೆಳ್ಳೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 


1.50 


Name of the Contractor 


2339 


2341 


Sakaleshpura 


2340 [Sakaleshpura ಯಸಳೂರು |ಯಸಳೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 


Sakaleshpura 


ಬೆಳಗೋಡು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ, 


ಬೆಳಗೋಡು |ಗೊಳಗೊಂಡೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 


K.S. Ranganath 


Srikanth P 


Completed 


Completed 


B.S. Lingaraju 


K.S. Ranganath 


2342 


Sakaleshpura 


Sakaleshpura 


ಬಾಳ್ಳುಪೇಟಿ |ಅರಸುನಗರ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 


ಐಗೂರು 


V.D. Vivekananda 


Completed 


Completed 


Sakaleshpura 


Sakaleshpura 


Sujay kumar Completed 

ಕುಂಬಾರಗೇರಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. Srikanth P Completed 

ಉಧೇವಾರ ಕೆಸಗುಲಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ, 1.50 K.S. Ranganath Completed 
B.S.Lingaraju Completed 


ಕುರಬತ್ತೂರು |ಬಿಳಿತಾಳು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. 


Sakateshpura 


ಉದೇವಾರ |ಬಾಳಗೋಡು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. 


h.p Nagesh 


under progress 


2347 [Sakaleshpura ಕುನಿಗನಹಳ್ಳಿ |ವಡೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ. "B.S. Lingaraju Completed 
2348 [Sakaleshpura ಬಾಳ್ಳುಪೇಟೆ ಬಾಳ್ಳುಪೇಟೆ ಗ್ರಾಮದಲ್ಲಿ 8ಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. K.S. Ranganath Completed 
2349 [Sakaleshpura ಬಿರಡಹಳ್ಳಿ  [ಸುಂಡೆಕೆರೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. M.E. Puttaswamy, } Completed 
2350 |Sakaleshpura ಉಚ್ಚಂಗಿ ಆದಾಲ್‌ಕೆರೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. G.K. Ningaiah Completed 
2351 [Sakaleshpura ಹೊಂಗಡಹಳ್ಳ |ಹೊಂಗಡೆಹಳ್ಳ ಗ್ರಾಮದಲ್ಲಿ -ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. G.K. Ningaiah Completed 
2352 [Sakaleshpura ಹೊಂಗಡಹಳ್ಳ |ಅತ್ತಿಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 150 B.S. Lingaraju Completed 
NN SS 

2353 [Sakaleshpura ವಣಗೂರು |ವಣಗೂರು ಎಸ್ಸೇಟ್‌ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 100 Mallesh Completed 
2354 |Sakaleshpura ವಳಲಹಳ್ಳಿ |ವಳಲಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 150 Nagesh Completed 
2355 |Sakaleshpura ಹೆತ್ತೂರು ಬನ್ನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 1.00 B.S. Lingaraju Completed 

Sakaleshpura ಹಾಡ್ಯ-ದಿಣ್ಣೇಕೆರೆ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ, B.S. Lingaraju Completed 

Sakaleshpura ಕೊತ್ತನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ. B.S. Lingaraju V.D. Vivekananda Completed 

Sakaleshpura ಕೆರೋಡಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ, G.K. Ningaiah Completed 

Sakaleshpura ಹಿರಿಯೂರು ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. Nagesh Completed 


Sakaleshpura 
Sakaleshpura 


Sakaleshpura 


ವಳಲಹಳ್ಳಿ ಕಾಲೋನಿಯಲ್ಲಿ ಕಿ.ನೀ.ಸ. ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 


Nagesh 


V.C, Kumarswamy 


Completed 


“Completed 


Sakaleshnura 


VC. Kumarswamy yy Ww 


NC prakach 
» 


Cnmnlstod 


Ry ದಾ 
Sl.No © Taluk G.P Name of the work Est Cost. Name of the Contractor Remarks 
-2364 |Sakaleshpura ದೇವಾಲದಕೆರೆ |ಕೋಗರಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ವಿ.ಸ ಮನಶ್ನೇತನ ಕಾಮಗಾರಿ. 1.50 ~Nagesh H.P Completed 
- 
2365 |Sakaleshpura ಹಾನುಬಾಳು |ಹಾನುಬಾಳು-ಇಂದಿರಾನಗರ ಗ್ರಾಮದಲ್ಲಿ 8.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 1.00 B.E. Yusuf Completed 
——— 
2366 [Sakaleshpura ಕ್ಯಾನಹಳ್ಳಿ [ಹುಲ್ಲಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. | 10 | Nagesh H.P Completed 
2367 |Sakaleshpura ಬೆಳಗೋಡು |ಕೂಡನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 150 K.S. Ranganath Completed 
2368 [Sakaleshpura ಉದೇವಾರ ಹೊಸನಗರ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 150 K.S. Ranganath Completed 
2369 [Sakaleshpura ಬೆಳಗೋಡು [ಕಟ್ಟೇಪುರ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. K.S. Ranganath Completed 
2370 Sakaleshpura ಉಚ್ಚಂಗಿ [ದೊಡ್ಡಕುಂದೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ., ¥.D. Vivekanada Completed 
2371 |Sakaleshpura ಹೆಬ್ಬಾಲೆ ಕಲ್ಲಾರಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. | 0 | Sujay kumar Completed 
2372 |Sakaleshpura ಉಚ್ಚಂಗಿ ಚಿಕ್ಕಂದೂರು ಕಾಲೋನಿಯಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. Sujay kumar Completed 
2373 [Sakaleshpura ಕುರುಬತ್ತೂರು [ಕುರುಬತ್ತೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. 150 Sujay kumar Completed 
2374 . |[sakaleshpura | ಪಟ J ನಗರ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 1.50 G.K. Ningaiah Completed 
2375 |Sakaleshpura ಉಚ್ಚಂಗಿ [ದೊಡ್ಡಕುಂದೂರು ಕೊಪ್ಪಲು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 100 B.S. Lingaraju Completed 
2376 |Sakaleshpura ಬಾಳ್ಳುಪೇಟಿ |ಚಿಕ್ಕನಾಯನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 1.50 Krishnaprasad M.R | Completed 
; y F 
2377 [sakaleshpura ಉಚ್ಚಂಗಿ  |ಹಳ್ಳಿಯೂರು ಗ್ರಾಮದಲ್ಲಿ ಕ.ನಿ.ಸ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ. 100 pec ನಿ Completed 
ಮ rikanth P 
2378 [Sakaleshpura ವಣಗೂರು  [ಹಿಜ್ಜನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. 150 G.K. Ningaiah Completed 
2379 [Sakaleshpura ವಣಗೂರು (ಕಲ್ಲಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 150 Mallesh Completed 
———— 

2380 [Sakaleshpura ಉಚ್ಚಂಗಿ ಕುಪ್ಪಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. V.D. Vivekananda Completed 
2381 |Sakaleshpura ಚಂಗಡಿಹಳ್ಳಿ |ನಂದಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿನಿಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. Krishnaprasad M.R Completed 
Sakaleshpura ಹಾರಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ., ಸ B.S. Lingaraju Completed 
Sakaleshpura ಸಂತೋಷನಗರ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನೀ.ಸ. ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. Sujay kumar Completed 
sakaleshpura ಹೆತ್ತರು  |ಪಕ್ಕತಿ ನಗರ ಬಡಾವಣೆಯಲ್ಲಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಲೇತನ ಕಾಮಗಾರಿ. b.s lingaraju and Physically 

Nagesh Completed 

Sakateshpura ಬಿರಡಹಳ್ಳಿ [ಕಿಶ್ಚೀಯನ್‌ ಕಾಲೋನಿಯಲ್ಲಿ ಪೈಪ್‌ ಲೈನ್‌. ಸಿಸ್ಪನ್‌ ಅಳವಡಿಸುವ ಕಾಮಗಾರಿ. h.p Nagesh Physically 

kk Completed 

2386 [Sakateshpura ಆನೆಮಹಲ್‌ |ದೇವಿಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. h.p Nagesh Physically 
ವ Completed 

Sakaleshpura 'ಚಂಗಡಹಳ್ಳಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. 1.50 G.K. Ningaiah Completed 
ಹೊಸಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 1.50 Nagesh Completed 

[ಕೇಶಾವಪುರ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 0.75 


B.S. Lingaraju 


Completed 


Name of the work Est Cost. 


| mu | or | 
Sakaleshpura ಹಾನುಬಾಳು |ಅಚ್ಚರಡಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 


Name of the Contractor Rema[™ 
Nagesh H.P 


Nagesh H.P Completed 


Completed 


ನ ಆ 


2391 [Sakaleshpura ಕುಂಬಾರಗಿರಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ, B.S. Lingaraju Completed 


2392 ನೇರಡಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 


Sakaleshpura 


Completed 


Sakaleshpura ಉಮ್ಮತ್ತೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ, 


Sakaleshpura ದೇವಾಲದಕೆರೆ ಮರಗಿಡಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 1.50 K.S. Ranganath Completed | 


ವಣಗೂರು ವಣಗೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 0.75 V.D. Vivekananda Completed 
ಹೊಂಗಡಹಳ್ಳ es ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. ' 150 B.S. Lingaraju V.D. Vivekananda Completed 
sakaleshpura ವಣಗೂರು [ನಾ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿಸ ಪುನಶ್ಚೇತನ ಕಾಮಗಾರಿ. 0.75 V.D. Vivekananda Completed 


Sakaleshpura G.K. Ningaiah Completed 


ಹೆಗ್ಗದ್ದೆ [ಾಡುಮನ ಗ್ರಾಮದಲ್ಲಿ ಕನಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 


Sakaleshpura ಹೊಂಗಡಹಳ್ಳ |ಜಗಾಟ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. 1.00 B.S. Lingaraju Completed 


Sakaleshpura ಹೊಂಗಡಹಳ್ಳ [ಮಾವಿನೂರು ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ. V.D. Vivekananda Completed 


Sakaleshpura ಚಿನ್ನಲ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ನೇತನ ಕಾಮಗಾರಿ, Dropped 
- [ee 
Selolechpura ಪಾಲಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕಿ.ನಿ.ಸ ಪುನಶ್ಸೇತನ ಕಾಮಗಾರಿ. Sujay kumar te 


10574.33 


ಅನುಬಂಧ-1(ಇ) 


Name of the work Est Cost. 


2019-20 


Contractor 


Electrical 
Contracor 


Borewell 
Civil Contractor 


Remarks 


SCP Providing and Drilling borewell 
‘to Abbana Near Amrutha 


1 Lingeshwara Tempte at Abbana 1.00 
village in Abbana GP in Alur Taluk 
ALUR ABBANA {2019 20) 
SCP Providi Drilli Il 
2 roviding and Drilling borewel 0.90 


to Hiduvanahalli koppalu village in 
(Abbana GP in Alur Taluk (2019 20) 


ABBANA 


B Nagaraju 


Completed 


B Nagaraju 


TFC290419 Providing and sinking 
borewell to Basaveshwara village of 
Byrapura GP In Alur Tatuk {2019 20) 


0.85 


BYRAPURA 


TFC290419 Providing and sinking 
borewell to Shivasagara village of 
Byrapura GP In Alur Taluk (2019 20) 


0.85 
BYRAPURA 


SCP Providing and Drilling borewell 
to Byaba village in Byrapura GP in 
Alur Taluk (2019 20) 


0.90 


BYRAPURA 


B Nagaraju 


B Nagaraju 


Completed 


Completed 


Completed 


B Nagaraju 


GEN Re Construction of 50000 Ltr. 
Capacity OHT at Byrapura village in 
Byrapura GP in Alur Taluk (2019 20) 
TFC290419 Providing and sinking 
borewell to WPP at Byrapura village 
of Byrapura GP In Alur Taluk (2019 
ALUR ' BYRAPURA 20) 


14.00 


ALUR BYRAPURA 


0.85 


Completed 


Yusuf BA 


B Nagaraju 


TFC290419 Providing and sinking 
borewell to Basavanapura village of 
Dodda kanagalu GP In Alur Taluk 
(2019 20} 


0.85 


DODDAKANAGAL 


B Nagaraju 


GEN Providing and Drilling borewell 
to Dodda kanagatu village in Dodda 
kanagalu GP in Alur Taluk (2019 20) 


0.90 


DODDAKANAGAL 


B Nagaraju 


Physically Completed 


Completed 


Completed 


Completed 


1 
f 
1 


SlLNo |Taluk G.P 


Name of the work 


DODDAKANAGAL 


SCP Providing and Orilling borewell 
to Hosapura JHC village in Dodda 
kanagalu GP in Alur Taluk (20139 20) 


DODDAKANAGAL 


TFC290419 Providing and sinking 

borewell to Basavanapura village of 

Dodda kanagalu GP In Alur Taluk 
(2019 20) 

- 


Borewell Electrical k ~ 
Est Cost. Civil Contractor Remarks L 4 
Contractor Contracor ಕ್‌ 
. 0.90 " B Nagaraju Completed 
0.85 B Nagaraju Completed 


DODDAKANAGAL 


DODDAKANAGAL 


14 
DODDAKANAGAL 


SCP Providing and Drilling borewell 
to Hosapura JHC village in Dodda 
kanagalu GP in Alur Taluk (2019 20) 
TFC290419 Providing and sinking 
borewell to Basavanapura village of 
Dodda kanagalu GP In Alur Taluk 
(2019 20} 


0.90 


0.85 


SCP Providing and Drilling borewell 
to Hosapura JHC village in Dodda 
kanagalu GP in Alur Taluk (2019 20) 


0.90 


B Nagaraju 


B Nagaraju 


B Nagaraju 


15 
DODDAKANAGAL 


GEN Providing and Drilling borewell 
to Sompura village in Dodda 
kanagalu GP in Alur Taluk {2019 20) 


B Nagaraju 


Completed 


Completed 


Completed 


Completed 


HANCHOOR 


TFC290419 Providing and sinking 
borewell to Gangara village of 
Hanchur GP In Alur Taluk (2019 20) 


085 


B Nagaraju 


Completed 


SCP Re Construction of 50000 Ltr 
Capacity OHT at Kadabagala village 
in Hanchoor GP in Alur Taluk (2019 
20) 


12.00 


Yusuf BA 


Under Progress, 
Nearing completion 


HANCHOOR 


HANCHOOR 


GEN PWSS Revival to Kaggaravalli 
Village in Hanchur village in Alur 
Taluk (2019 20) 


HANCHOOR 


TFC290419 Providing and sinking 
borewell to Kuduravalli colony village 
of Hanchur GP In Alur Taluk (2019 20) 


2.00 


Narayanagowda 
and B Nagaraju 


Completed 


0.90 


B Nagarajy 


" Completed 


ALUR HANCHOOR 


GEN Providing and Drilling borewell 
to Maniganahalli village in Hanchur 
GP in Alur Taluk (2019 20) 


2.00 


B Nagaraju 


|KANATHUR 


Badavane village of Kadalu GP In Alur 
[Taluk (2019 20) 


TFC290419 Providing and sinking 
borewell to Kodagihalli Deep-cutting 
village of Kanathur GP In Alur Taluk 
(2019 20) " 


0.85 


B Nagaraju 


- Borewell Electrical 
Taluk .G.P Name of the work Est Cost. Civil Contractor Remarks 
Contractor Contracor 
TFC290419 Providing and sinking 
borewell to Holebellur village of 0.85 B Nagaraju Completed 
ALUR HUNASAVALLI Hunasavalli GP In Alur Taluk (2019 20} 
GEN Providing and Drilling borewell 
22 0.90 BN. j 
‘to Agasarahatti village in Hunasavalli ಸಠರತ)ಟ Completed 
ALUR HUNASAVALLI GP in Alur Taluk (2019 20) 
SCP Providing and Drilling borewell 
BN j 
to Thoragaravalli JHC village in ಇಡ್ರತrತ)ಟ Completed 
HUNASAVALLI Hunasavalli GP in Alur Taluk (2019 20} 
1— 
TFC290419 Providing and sinking 
. BN j 
borewell to Yadur village of 0.85 ಪಿಕ್ರತಗಂ|ಟ Completed 
HUNASAVALL} Hunasavalli GP In Alur Tatuk (2019 20) 
TFC290419 Providing MWS Revival Ramachandra and 
1.7 
to Chakanahalli village of Kadalu GP 0 Kantharju Completed 
In Alur Taluk (2019 20) - 
SCP Re Construction of 50000 Ltr - 
12. Manj h 
Capacity OHT at Hasaganur village in 00 aಗಟಗat Completed 
Kadalu GP in Alur Taluk (2019 20) 
SCP Construction of 50000 Ltr 
Capacity GLSR at Hampanakuppe 
- 11.0 Chandrashekar G N i 
village in Kadalu GP in Alur Taluk 0 | andrashekar G Physically Completed 
(2019 20) 
TFC290419 Providing and sinking 
Hand bo! Il to Kiragadal 
and pump porewe’ to Kiragaca'u 1.00 B Nagaraju Completed 


'TFC290419 Providing and sinking 
borewell to Marasu hosahalli village 
of Kanathur GP In Alur Taluk {2019 
20) 


GEN Providing and Drilling borewell 
to Murudur village in Kanathur GP in 
Alur Tatuk (2019 20) 


0.85 


B Nagaraju 


Completed 


Completed 


B Nagaraju 


Completed 


Borewell Electrical ಸ 
SINo [Taluk GP Name of the work Civil Contractor Remarks 
Contractor Contracor 
TFC290419 Providing and sinking 
borewell to Nakalagud koppalu 
BN: j 
4 village of Kanathur GP In Alur Taluk Ks Completed 
ALUR KANATHUR (2019 20) 
GEN Providing and Drilling borewell 
BN. j 
43 to Sugganahalli village in Kanathur ಪಿ್ರತ್ಗಡ]ಟ Completed 
ALUR KANATHUR GP in Alur Taluk (2019 20} 
- TFC290419 Providing and sinking R 
BN C I 
34 borewell to Sugganahalli village of ಪಡ ompleted 
ALUR KANATHUR Kanathur GP In Alur Taluk (2019 20) 
GEN Providing and Drilling borewell 
0.90 BN j 
೫ to Bharathur village in Karagodu GP ನಕ್ಷ) Completed 
KARAGODU in Alur Taluk (2019 20) ' 


TFC290419 Providing and sinking 
borewell to Kakkehalli village of 
KARAGODU Karagodu GP In Alur Taluk {2019 20) 
GEN Providing MWSS to Kakkehalli 


B Nagaraju Completed 


village in Karagodu GP in Alur Taluk GR Dinesh Completed 
KARAGODU (2019 20} 
TFC290419 Providi d sinki 
Roving ae SE B Nagaraju Completed 


borewell to Kakkehalli village of 
Karagodu GP In Alur Taluk (2019 20) 
TFC290419 Providing and sinking 
borewell to Jayanthi nagara villlage 
of Karagodu GP In Alur Taluk (2019 
20) py 


KARAGODU 


8 Nagaraju Completed 


KARAGODU 


GEN Providing and Drilling borewell 
to Manipura village in Karagodu GP 
in Alur Taluk {2019 20) 
TFC290419 Providing and sinking 
borewell to Neragalate Anekadu 
village of Karagodu GP In Alur Taluk 
(2019 20) 


B Nagaraju 


Completed 


KARAGODU 


B Nagaraju Completed 


KARAGODU 


SCP Providing and Drilling borewell 
to Thimlapura JHC village in Kundur 
GP in Alur Taluk {2019 20} 


B Nagaraju Completed [5] 
pS ( 


ALUR KUNDUR 


43 


45 


46 - 


47 


ALUR 


ALUR 


ALUR 


Name of the work 


Est Cost. 


MADABALU 


MADABALU 


GEN Providing and Drilling borewell 
to Boodanahalli colony village in 
Madabatu GP in Alur Taluk {2019 20) 


GEN Providing and Drilling borewell 
‘to Bilagavalli Ganesha bare village in 
Madabalu GP in Alur Taluk (2019 20) 


MADABALU 


MADABALU 


TFC290419 Providing and sinking 
borewell to Karjuvalli village of 
Karagodu GP In Alur Taluk (2019 20} 


GEN Providing and Drilling borewell 
to Madabalu village in Madabalu GP 
in Alur Taluk (2019 20) 


0.90 


0.90 


Borewell 


Contractor 


B Nagaraju 


B Nagaraju 


Electrical 
Contracor 


0.85 


1.00 


ALUR 


MADABALU 


48 


49 


50 


ALUR 


MADABALU 


TFC290419 Providing and sinking 
borewell to Thippapura village of 
Magge GP In Alur Taluk. 


0.85 


TSP Providing and Orilling borewell 
to Thippapura village in Madabalu GP 
in Alur Tatuk (2019 20} 


51 


52 


ALUR 


ALUR 


MAGGE 


SCP Providing and Drilling borewell 
to Halliyuru village in Magge GP in 
Alur Taluk (2019 20) 


0.90 


B Nagaraju 


B Nagaraju 


B Nagaraju 


B Nagaraju 


0.90 


B Nagaraju 


Civil Contractor 


Remarks 


Completed 


Completed 


Completed 


Completed 


Completed 


Completed 


Completed 


TFC290419 Providing and sinking 
borewell to Halliyuru village of 


Magge GP In Alur Taluk (2019 20) 


GEN Providing and Drilling borewell 
to Hosamata village in Magge GP in 
Alur Taluk {2019 20) 


MAGGE 


MAGGE 


MALLAPURA . 


GEN Providing and Drilling borewell 
to Matadakoppalu village in Magge 
GP in Alur Taluk (2019 20) 


TFC290419 Providing and sinking 


borewell to Malagalale village of 
Magge GP In Alur Taluk 

GEN Construction of 50000 Ltr 
Capacity OHT at Kadlur Koodige 
village in Mallapura GP in Alur Taluk 
{2019 20) 


0.90 


0.85 


13.00 


B Nagaraju 


Completed 


B Nagaraju 


B Nagaraju 


B Nagaraju 


Yusuf BA 


Completed 


Completed 


Completed 


Physically Completed 


St.No |Taluk 


G.P 


Name of the work 


55 


ALUR 


MALLAPURA 


TFC290419 Providing and sinking 
borewell to Kithagere village of 
Matlapura GP In Alur Taluk {2019 20} 


Est Cost. 


0.85 


56 
ALUR 


MALLAPURA 


59 


'60 
ALUR 


GEN Providing and Drilling borewell 
to Edlur koppal village in Mallapura 
GP in Alur Taluk (2019 20} 


TFC290419 Providing and sinking 
borewell to Hachagodanahlli village 
of Palya GP In Alur Taluk (2019 20) 


0.90 


Borewell Electrical 
Contractor Contracor 


Civil Contractor 


Remarks (f 


B Nagaraju 


Completed 


8 Nagaraju 


Completed 


0.85 


B Nagaraju 


Completed 


TFC290419 Providing and sinking 
Handpump borewell to Kanadahalli 
Uttara badavane village of Palya GP 
In Alur Taluk (2019 20) 


1.00 


'TFC290419 Providing and sinking 
borewell to Shankaranahalli village of 
Palya GP In Alur Taluk (2019 20) 


TFC290419 Providing and sinking 
borewell to Kottiganahalli village of 
Palya GP In Alur Taluk (2019 20} 


GEN Construction of 50000 Ltr 
Capacity OHT at Palya village in Palya 
GP in Alur Taluk (2019 20} 


. 0.85 


B Nagaraju K 


Completed 


B Nagaraju 


B Nagaraju 


Completed 


Completed 


'TFC290419 Providing and sinking 
borewell to Shankaranahalli village of 
Palya GP In Alur Taluk (2013 20) 


Yusuf BA 


Under Progress 


B Nagaraju 


GEN Providing and Drilling borewell 
to Singatagere village in Palya GP in 
Alur Taluk (2019 20) 


SCP Providing and Drilling borewell 
to C hosahalli village in Thalur GP in 
Atur Taluk (2019 20) 


'TFC290419 Providing and sinking 
borewell to Kalkere koppalu village 
of Talur GP In Alur Taluk (2019 20) 


B Nagaraju 


B Nagaraju 


Completed 


Completed 


Completed 


B Nagaraju 


-* Completed 6. 


66 


Taluk 


Name of the work 


Est Cost. 


Borewell 
Contractor 


Electrical 
Civil Contractor Remarks | 
Contracor 


ALUR 


borewell to Niluvagilu village in 
Thalur GP in Alur Taluk (2019 20) 


SCP Providing and Drilling Handpump 


1.00 


B Nagaraju 


Completed 


TFC290419 Providing and sinking 
borewell to Samudravalli village of 
Talur GP In Alur Taluk (2019 20) 


0.85 


B Nagaraju 


Completed 


PROVIDING MWS REVIVAL TO 
AGRAHARA _ VILLAGE {2019 20) 


1.50 


PROVIDING MWS REVIVAL TO 
BELIKARPURVALLY VILLAGE 
2019 20 


1.00 


PROVIDING HANDPUMP TO 


DODDAHALLY - VILLAGE (2019 20) 


0.80 


Completed 


Completed 


HARISHBA 
| SUJAY KUMAR 


KUMARSWAMY Y 
B 


Completed 


PROVIDING HANDPUMP TO 
LINGAPURA VILLAGE (2019 20 


0.80 


PROVIDING HANDPUMP TO 
MUGLUR VILLAGE (2019 20) 
PROVIDING HANDPUMP TO 


MUTTHUGADAHOSURU VILLAGE 


201920) _ 


ALADAHALLI 


0.80 


KUMARSWAMY Y 
B 


Completed 


KUMARSWAMY Y 
B 


Completed 


0.80 


KUMARSWAMY Y 
- B 


Completed 


SDP PROVIDING PIPELINE 
EXTENSION TO ALADA HALLY 
VILLAGE (2019 20) 


Completed 


PROVIDING MWS REVIVAL TO 
BASAVANA HALLY VILLAGE 
(201920) 


76 


ARKALGUD 


ALADAHALLI 


ARKALGUD 


ALADAHALLI 


PROVIDING MWS REVIVAL TO 
BOODANUR VILLAGE (2019 20) 


PROVIDING HANDPUMP AND 
PIPELINE EXTENSION TO BYSOOR 
VILLAGE (2019 20) 


Completed 


KARUNAKAR AS 
INANENDRA 
PRASAD 


CHANDAN SK Completed | 


CHANDAN SK Completed 


ALADAHALLI 


PROVIDING MWS REVIVAL TO 
DADADA HALLY VILLAGE (2019 
20 


ALADAHALLI 


CHANDAN SK Completed 


PROVIDING MWS REVIVAL TO 
HONDARAVALLY VILLAGE (2019 
20 


ALADAHALLI 


1.00 


CHANDAN SK Completed 


SDP PROVIDING PIPELINE 
EXTENSION TO KELAGALALE 


VILLAGE {2019 20 


ALADAHALLI 


ALADAHALLI 


PROVIDING BOREWELL TO 
KELAGALALE KOPPALU VILLAGE 
2019 20 


1.00 


Completed 


0.85 


KUMARSWAMY Y 
B 


Completed 


PROVIDING HANDPUMP TO 
MATHRA VILLAGE (2019 20) 


0.85 


KUMARSWAMY Y 
್ಕ B 


| 


Completed 


% 


Sl.No 


83 


84 


Taluk 


G.P 


Name of the work 


Est Cost. 


Electrical 
Contracor 


Borewel 
Contractor 


ARKALGUD 


ALADAHALLY 


SDP PROVIDING MWS REVIVAL TO 
IMUSAVATHUR KOPPALU 
VILLAGE (2019 20 


ARKALGUD 


ALADAHALLI 


TFC290419 PROVIDING HANDPUMP 
'TO MUSAVATHUR KOPPALU 
VILLAGE {2019 20 


0.80 


85 


ARKALGUD 


BANNUR 


PROVIDING BOREWELL AND 
PIPELINE EXTENSION TO 
AREGALLU VILLAGE (2019 20) 


5.00 


86 


ARKALGUD 


BANNUR 


PROVIDING MWS REVIVAL TO 
BANNUR VILLAGE (201920 


87 


ARKALGUD 


BANNUR 


PROVIDING HANDPUMP TO 
BELLAME __ VILLAGE (201920 


0.80 


88 


ARKALGUD 


BANNUR 


.| SUPPLY TO BELLAME 


SDP PROVIDING PIPED WATER 
(MARIYANAGARA) VILLAGE (2019 20.00 
20) BANNUR GRAM PANCHAYATH 
ARKALGUD TALUK 


89 


[ARKALGUD 


BANNUR 


SDP PROVIDING HAND PUMP MWS 
REVIVAL TO BELLAME 
{MARIYANAGARA) VILLAGE 

20 


MOHAN KUMAR 
MS 


Civil Contractor 


Remarks 


Completed 


qf 


Completed 


KUMARSWAMY Y 
B 


KUMARSWAMY Y 


MANJEGOWDA B 
K 


CHANDRUBN 


Completed 


Completed 


Completed 


Under Progress 


MANJEGOWDA B 
K 


90 


ARKALGUD 


BANNUR 


PROVIDING MWS REVIVAL TO 
BETTAGALALE VILLAGE (2019 20) 


4.80 


91 


ARKALGUD 


BANNUR 


92 


ARKALGUD 


BANNUR 


SDP PROVIDING MWS REVIVAL TO 
DODDABOMMENA HALLY 2.00 


VILLAGE (2019 20 
PROVIDING BOREWELL AND 


PIPELINE EXTENSION TO 
HODENOOR VILLAGE {2019 29 


93 


ARKALGUD 


BANNUR 


SDP PROVIDING PIPED WATER 
SUPPLY TO HODENOOR VILLAGE 
(2019 20) BANNUR GRAM 
PANCHAYATH ARKALGUD TALUK 


JANENDRA 
PRASAD 


UPPARIKEGOWDA 


Completed 


Completed 


Completed’ 


CHANDRUBN 


Completed 


MOHAN KUMAR 
MS§ 


Under Progress 


94 


ARKALGUD 


BANNUR 


95 


ARKALGUD 


BASVAPATNA 


PROVIDING MWS REVIVAL TO 
KURUBARA ABBUR VILLAGE 

2019 20 
SDP PROVIDING MWS REVIVAL TO 
JANJANEYA HOSA HALLY VILLAGE 
(2019 20) 


SOMASHEKAR K T 


Completed 


96 


ARKALGUD 


BASVAPATNA 


PROVIDING MWS REVIVAL TO 
BASVAPATNA VILLAGE (2019 20) 


KRISHNAB 


CHANDRUBN 


Completed 


Completed 


97 


ARKALGUD 


BASVAPATNA 


SDP PROVIDING MWS REVIVAL 
TO BASVAPATNA VILLAGE 
(2019 20) 


98 


ARKALGUD 


BASVAPATNA 


TFC290419 PROVIDING HANDPUMP 
TO BASVAPATNA VILLAGE 
(2019 20) . 


0.80 


MOHAN KUMAR 
MS 


MANJUNATHK C 


Completed 


Borewell Electrical 


Taluk g G.P Name of the work Est Cost. Civil Contractor Remarks 
3 Contractor Contracor 
SDP PROVIDING MWS REVIVAL TO JANENDRA 
99 ARKALGUD BASVAPATNA KANANA KOPPAL VILLAGE (2019 PRASAD Completed 


TFC290419 PROVIDING BOREWELL 
HAN KUMAR 
100 J|ARKALGUD BASVAPATNA TO KANANA KOPPAL VILLAGE . MO M ಬ Completed 


SDP PROVIDING MWS REVIVAL TO 
101 |ARKALGUD [BASVAPATNA MULE HOSAHALLY VILLAGE (2019 . MANOJIMS Completed 


PROVIDING HANDPUMP TO 
MARSWAM 
102 J|ARKALGUD [BELVADI [ANKANA HALLY VILLAGE (2019 p RU YY, ES Completed 
f 20) - R 


% PROVIDING MWS REVIVAL TO 
103 ARKALGUD BELVADI KUNANA KOPPAL VILLAGE 


(2019 20 
PROVIDING MWS REVIVAL TO 


Completed 


| 104 ARKALGUD BELVADI RANGEGOWDA Completed 


TFC290419 PROVIDING HANDPUMP 
105 ARKALGUD BELVADI TO BELVADI VILLAGE NEAR 0.80 
ESHWARA TEMPLE {2019 20) 


SDP PROVIDING MWS REVIVAL 
106 ARKALGUD BELVADI . TO DOLLENA HALLY VILLAGE 1.50 


201920 
PROVIDING MWS REVIVAL TO 


107 ARKALGUD  [BELVADI HANAGALU AND (KARKI 
_ KOPPALU) VILLAGE (2019 20} 


108 ARKALGUD BELVADI PROVIDING HANDPUMP TO 080 KUMARSWAMY Y 


HOSUR VILLAGE (2019 20) B 
PROVIDING HANDPUMP TO 
109 JARKALGUD BELVADI HANEMARANA HALLY VILLAGE 080 KUM Nv AMYY 


201920 


PROVIDING HANDPUMP AND 
110 J|ARKALGUD BELVADI PIPELINE TO KAREHALLY 1.60 RANGEGOWDA Completed 
VILLAGE 2001920 OOOO | 


PROVIDING HANDPUMP TO 

111 J|ARKALGUD BELVADI IMAKANA KOPPAL VILLAGE 0.80 KU ಕ MIE Completed 
2019 20 

PROVIDING MWS REVIVAL TO 
NAD ) 1 

1125 JARKALSUD BERNADY SEEBAHALLY _ VILLAGE (2019 20) Ls ARES SE 
PROVIDING. MWS REVIVAL TO 
THATTAVALU' VILLAGE (2019 20) 


PROVIDING MWS REVIVAL TO 
BYCHANAHALLY COLLEGE TO BYCHANA HALLY - ERAIAHA 
VILLAGE (2019 20) 
PROVIDING HANDPUMP TO 
CHIKKAGAVANA HALLY 
VILLAGE NEAR ASHOK HOUSE 
2019 20 


KUMARSWAMY Y 


B Completed 


LOKESHBE Completed 


RANGEGOWDA Completed 


Completed 


Completed 


Completed 


BELVADI 


ERAIAHA Completed 


: Completed 


BYCHANAHALLY 


Completed 


Sl.No 


Taluk 


G.P 


116 


ARKALGUD 


BYCHANAHALLY 


117 


ARKALGUD 


BYCHANAHALLY 


Name of the work 


Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


SDP PROVIDING MWS REVIVAL TO 
CHIKKANA HALLY VILLAGE (2019 


2.00 


PROVIDING CISTERN AND 
PIPELINE EXTENSION TO SCHOOL 
TO DEVIPURA VILLAGE (2019 20 


118 


BYCHANAHALLY 


BYCHANAHALLY 


PROVIDING CISTERN AND 
PIPELINE EXTENSION NEAR 
TEMPLE TO DODDAGAVANA 
1 


1.00 


2.00 


Civil Contractor 


Remarks W 


BELUREGOWDA C 


SANTHOSHCV 


SDP PROVIDING PIPELINE 
[EXTENSION TO GORAVANA HALLY 
VILLAGE {2019 20) 


a 


1.50 


BELUREGOWDA'C 


SUJAY KUMAR 


Completed 


Completed 


Completed 


Completed 


[ARKALGUD 


BYCHANAHALLY 


PROVIDING PUMPMOTOR, 
PUMPHOUSE AND PIPELINE 
EXTENSION TO HETHA GOWDANA 
HALLY VILLAGE (2019 20) 


2.00 


BYCHANAHALLY 


BYCHANAHALLY 


PROVIDING MWS REVIVAL TO 
KALLIMUDDANA HALLY 
VILLAGE (2019 20) 


PROVIDING HANDPUMP AND 
PIPELINE EXTENSION TO 
MARAVALALU VILLAGE NEAR 
PUTTEGOWDA HOUSE AND 


2.00 


BYCHANAHALLY 


SDP PROVIDING PIPELINE 
[EXTENSION TO MARAVALALU 
COLONY VILLAGE (201920) 


1.50 


SDP PROVIDING PIPELINE 
EXTENSION TO P.CHAKENA HALLY 
VILLAGE (201920) 


1.50 


+ 125 


126 


127 


ARKALGUD 


ARKALGUD 


ARKALGUD 


CHIKKA HALLY 


PROVIDING BOREWELL AND 
PIPELINE EXTENSION TO 
BIDAROOR__ VILLAGE (2019 20) 


2.00 


SDP PROVIDING PWS TO 
BIDAROOR VILLAGE NEAR 
ARSIKATTE TEMPLE (2019 20) 
CHIKKAHALLY 
GRAMPANCHAYATH ARKALGUD 


20.00 


MANJEGOWDA B 
K 


ASHOKHS 


ANANTHAHT 


Completed 


Completed 


ASHOKHS 


Completed 


BELUREGOWDA C 


BELUREGOWDA C 


SUJAY KUMAR 


Completed 
Completed 


Completed 


Completed 


PROVIDING HANDPUMP TO 
CHIKKA HALLY VILLAGE (2019 
20) 


0.80 


KUMARSWAMY Y 
B 


Completed 


128 


ARKALGUD 


PROVIDING HANDPUMP TO 
INANDIGOWDANA KOPPAL 
VILLAGE (2019 20) 


129 


ARKALGUD 


SDP PROVIDING MWS REVIVAL TO 
INANDIGOWDAN, A KOPPAL 
VILLAGE (201920) 


0.80 


0.80 


KUMARSWAMY Y 
B 


MANJIEGOWDA B 
K 


Completed 


Completed ಈ 


G.P 


Name of the work 


130 


ARKALGUD 


CHIKKA HALLY 


131 


136 


ARKALGUD 


ARKALGUD 


CHIKKA HALLY 


CHIKKA HALLY 


Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor 


Remarks 


TFC290419 PROVIDING BOREWELL 
TO NANDIGOWDANA KOPPAL 
VILLAGE (2019 20) 


PROVIDING BOREWELL AND 
PIPELINE EXTENSION TO VENKATE 
GOWDANA KOPPAL VILLAGE 

20 


0.65 


2.00 


MOHAN KUMAR 
MS 


SS 


Completed 


SOMASHEKAR KT 


Completed 


TFC290419 PROVIDING HANDPUMP 

TO VENKATE GOWDANA KOPPAL 
VILLAGE NEAR JANATHA SIGHT 
2019 20 


CHIKKA HALLY 


CHIKKA HALLY 


PROVIDING HANDPUMP TO 
ATHIMARADA KOPPAL VILLAGE: 
2019 20) 

PROVIDING HANDPUMP TO 


HIREHALLY VILLAGE (201920 


ICHIKKA HALLY 


PROVIDING HANDPUMP TO 


KABBALIGERE VILLAGE (2019 


20) 


0.80 


0.80 


MOHAN KUMAR 
MS 


KUMARSWAMY Y 


0.80 


0.30 


137 


ARKALGUD 


CHIKKA HALLY 


CHIKKA HALLY 


TFC290419 PROVIDING PIPELINE 


138 


LARKALGUD 


CHIKKA HALLY 


REVIVAL IN KABBALIGERE 
VILLAGE (2019 20 - 

SDP PROVIDING MWS REVIVAL TO 
LAKKANA HALLY VILLAGE 

2019 20 

SDP PROVIDING MWS REVIVAL TO 
VADAVANA HOSA HALLY 
VILLAGE (2019 20) 


2.00 


139 


140 


141 


142" 


ARKALGUD 


DODDABEMMATHI 


PROVIDING HANDPUMP TO 
ICHIKK ABEMMATHI VILLAGE 
201920 


ARKALGUD 


lARKALGUD 


ARKALGUD 


DODDABEMMATHI 


DODDABEMMATHI 


SDP PROVIDING PIPED WATER 
SUPPLY TO DODDABEMMATHI 
VILLAGE (2019 20) 
DODDABEMMATHI GRAM 
PANCHAYATH ARKALGUD TALUK 


0.85 


20.00 


MARSWAMY Y 
B 


Completed 


Completed 


Completed 


Completed 


| 


BELUREGOWDA C 


Completed 


Completed 


UPPARIKEGOWDA 


Completed 


KUMARSWAMY Y 
B 


Completed 


MANJEGOWDA B 


PROVIDING HANDPUMP TO 
HEELGERE VILLAGE {2019 20 


DODDABEMMATHI 


PROVIDING HANDPUMP TO ITTA 
PATNA VILLAGE (201920 


143 


JARKALGUD 


DODDABEMMATHI 


PROVIDING BOREWELL TO 
LINGADAHALLY VILLAGE (2019 
20 


144 


ARKALGUD 


DODDABEMMATHI 


PROVIDING BOREWELL AND 
PIPELINE TO MADANUR VILLAGE 
2019 20 


SDP PROVIDING MWS REVIVAL TO * 


IMALLAPPANALLY VILLAGE 


201920 


0.85 


0.85 


0.70 


1.70 


1.00 


KUMARSWAMY Y 
B 


Physically Completed 


Completed 


KUMARSWAMY Y 
B 


| Completed 


| Completed 


CHANDANSK 


© ARKALGUD IDODDABEMMATHI 
K 4 
p 


MANOIMS 


Completed 


Completed 


Sl.No 


146 


147 


148 


Taluk 


ARKALGUD 


G.P 


DODDABEMMATHI 


Name of the work 


TFC290419 PROVIDING HANDPUMP 
TO MARA GOWDANA HALLY 
VILLAGE (2019 20) 


ARKALGUD 


[ARKALGUD 


DODDABEMMATHI 


DODDABEMMATHI 


Est Cost. 


0.80 


. Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor 


Remarks 


MOHAN KUMAR 
MS 


SDP PROVIDING MWS REVIVAL TO 
PEMMANA HALLY VILLAGE 
2019 20) 


PROVIDING HANDPUMP TO 
SHYANABOGANA HALLY 
VILLAGE (2019 20 


149 


150 


151 


152 


153 


[ARKALGUD 


DODDABEMMATHI 


[ARKALGUD 


DODDABEMMATHI 


ARKALGUD 


DODDAMAGGE 


KUMARSWAMY Y 
B 


SDP PROVIDING BOREWELL TO 
SHYANABOGANA HALLY 
VILLAGE {2019 20) 


0.70 


NAGARAJU B 


Completed 


RAGHU D 


Completed 


Completed 


Completed 


PROVIDING HANDPUMP TO 

YADIYUR VILLAGE (201920 
PROVIDING MWS REVIVAL TO 
BARGURU VILLAGE (201920 


ARKALGUD 


[ARKALGUD 


DODDAMAGGE 


PROVIDING MWS REVIVAL TO 
CHIKKAMAGGE VILLAGE (2019 
20) 


DODDAMAGGE 


DODDAMAGGE 


DODDAMAGGE 


DODDAMAGGE 


157 


DODDAMAGGE 


DODDAMAGGE 


0.85 


2.00 


1.50 


KUMARSWAMY Y 
B 


Completed 


LOKESH BE 


Completed 


TFC290419 PROVIDING HANDPUMP 
TO CHIKKAMAGGE VILLAGE 
NEAR SANTHEMARURU MATA‘ 
(2019 20) 


0.80 


KUMARSWAMY Y 
B 


PROVIDING HANDPUMP TO 
HOSURU VILLAGE (2019 20 


0.80 


KUMARSWAMY Y 
B 


LOKESHB E 


Completed 


Completed 


Completed 


PROVIDING MWS REVIVAL TO 


DODDAMAGGE VILLAGE (2019 20) 


2.00 


SDP PROVIDING MWS REVIVAL 
TO DODDAMAGGE VILLAGE 
2019 20 

TFC290419 PROVIDING BOREWELL 
TO DODDAMAGGE VILLAGE 

[NEAR HIGH SCHOOL FIELD {2019 

20) 


1.00 


0.65 


MANJEGOWDA B 
K 


Completed 


Completed 


KUMARSWAMY Y 


TFC290419 PROVIDING HANDPUMP 
TO DODDAMAGGE VILLAGE 
{2019 20) 


DODDAMAGGE - 


160 


ARKALGUD 


PROVIDING HANDPUMP TO 
KODAKAHALLY VILLAGE (2019 20) 


0.80 


0.80 


Completed 


Completed 


KUMARSWAMY Y 
B 


TFC290419 PROVIDING BOREWELL 


DODDAMAGGE 


TO MAGGE KAVAL VILLAGE 
2019 20) 


161 


ARKALGUD 


GANGOOR 


0.65 


KUMARSWAMY Y 
B 


SDP PROVIDING HANDPUMP AND 
MWS REVIVAL TO.GANGOOR 
VILLAGE (201920) 


162 


ARKALGUD 


IGANGOOR 


TFC290419 PROVIDING HANDPUMP 
TO GANGOOR VILLAGE (201920) 


0.80 


MOHAN KUMAR 
MS 


Completed 


Completed 


DARSHAN SP 


Completed 


Completed 


Taluk 


Borewell 


Est Cost. 
Contractor 


Name of the work 


PROVIDING MWS REVIVAL TO 


.50 
HAMPAPURA VILLAGE (2019 20) 45 


Electrical 


Remarks 
Contracor 


Civil Contractor 


SUJAY KUMAR 


Physically Completed 


SDP PROVIDING PIPELINE 
EXTENSION TO ANNIGANA HALLY 1.00 
AK. COLONY VILLAGE (201920) 


ANANTHAHT Completed 


PROVIDING HANDPUMP TO 
ANNIGANA HALLY VILLAGE 0.80 
2019 20) 


KUMARSWAMY Y 
B 


Completed 


166 


ARKALGUD - 


GANJALGUD 


SDP PROVIDING HANDPUMP AND 
PIPELINE EXTENSION TO 
BALANNAGARA VILLAGE (2019 
20) 


1.50 


167 


ARKALGUD 


GANJALGUD 


ERAIAHA . Completed 


PROVIDING HANDPUMP TO 
BASAVANA HALLY KOPPAL 
VILLAGE NEAR SHIVANNA HOUSE 
AND SRIDHARA HOUSE (2019 20} 


KUMARSWAMY Y 


1.60 B 


Completed 


168 


ARKALGUD 


GANJALGUD 


ARKALGUD 


GANJALGUD 


PROVIDING MWS REVIVAL TO 
SIDDEGOWDANA KOPPAL 1.00 
VILLAGE (2019 20) 


KUMARSWAMY Y 
B 


Completed 


PROVIDING MWS REVIVALTO ‘ 100 
UPPARA KOPPAL VILLAGE (201920 


ARKALGUD 


GANJALGUD 


GANJALGUD. . 


PROVIDING HANDPUMP 

PUMPMOTOR NEAR 

THIRIVAREGOWDA HOUSE TO 
OOR_ YI 0 


ERAIAHA Completed 


ANANTHAHT Completed 


PROVIDING PUMPMOTOR TO 
KESHAVAPURA VILLAGE (2019 
20) 


GANJALGUD 


GANJALGUD 


JINANENDRA 
PRASAD 


Completed 


PROVIDING MWS REVIVAL TO 
MALLITHAMMANA HALLY 
VILLAGE NEAR GANGANALU 
S) 2019 21 
PROVIDING HANDPUMP TO 
MOODANA HALLY VILLAGE 
[NEAR TEMPLE AND PUMP MOINR 
TO MOODANAHALLY COLONY 


KUMARSWAMY. Y 
B 


CHIKKEGOWDA Completed 


AKSHAYMA Completed 


GANJALGUD 


SDP PROVIDING MWS REVIVAL TO 
MUDDANA HALLY VILLAGE (2019 
20 


HANDRANGI 


BELUREGOWDA C Completed 


SDP PROVIDING MWS REVIVAL TO 
AKKALAVADI . VILLAGE (2019 20) 


HANDRANGI 


HANDRANGI 


KRISHNAB Completed 


PROVIDING HANDPUMP TO 
BISALAHALLY VILLAGE (2019 
20 


KUMARSWAMY Y 
B 


Completed 


SDP PROVIDING BOREWELL AND 
PUMPMOTOR TO BISALAHALLY 
SHED) VILLAGE (201920) 


SUJAY KUMAR Completed 


Sl.No [Taluk 


G.P 


Name of the work 


178 JARKALGUD 


HANDRANGI 


PROVIDING HANDPUMP TO 
HANDRANGI VILLAGE NEAR 
SAMUDHAYABHAVANA {2019 20 


179 ARKALGUD 


HANDRANGI 


SDP PROVIDING PIPED WATER 
SUPPLY TO HANDRANGI VILLAGE 
(2019 20) HANDRANGI GRAM 

PANCHAYATH ARKALGUD TALUK 


Est Cost. Borewell 
Contractor 
KUMARSWAMY Y 


MANJEGOWDA B 
K 


180 JARKALGUD 


HANDRANGI 


PROVIDING HANDPUMP TO 
HEGGATHOOR VILLAGE (2019 
20) 


KUMARSWAMY Y 


0.85 B 


Electrica 
Contracor 


Civil Contractor 


Remarks I; 


Completed 


Under Progress 


Completed 


HANDRANGI 


SDP PROVIDING MWS REVIVAL TO 
HEGGATHOOR VILLAGE (2019 20) 


HANDRANGI 


[HANDRANGI 


TFC290419 PROVIDING 
BOREWELL TO HEGGATHOOR 


VILLAGE (2019 20 
'TFC290419 PROVIDING BOREWELL 


TO HEGGATHOOR VILLAGE 
2019 20 


HANDRANGT 


PROVIDING HANDPUMP AND 
PIPELINE EXTENSION TO 


[HANDRANGI 


KESAVATHUR VILLAGE (2019.20 
PROVIDING BOREWELL TO 
MALLENAHALLY VILLAGE (2019 
20 


KUMARSWAMY Y 
B 


KUMARSWAMY Y 


PRASANNA KUMAR 
GOWDA 


PRASANNA KUMAR 
GOWDA 


Completed 


MOHAN KUMAR 
Coed 
MOHAN KUMAR ' 
MS 


Completed 


Completed 


Completed 


HANDRANGI 


PROVIDING HANDPUMP TO 
SABBATHI _ VILLAGE (201920) 


0.70 B 
0.85 KUMARSWAMY Y 


Completed 


187 | ARKALGUD 


HANYALU 


PROVIDING MWS REVIVAL TO 


HANYALU VILLAGE (2019 20) 


188 Juice 


HANYALU 


HANYALU 


HANYALU 


HEBBALE 


SDP PROVIDING MWS REVIVAL TO 
HARALAHALLY VILLAGE (2019 20) 


MALLAPURA VILLAGE (2019 20) 


SDP PROVIDING MWS REVIVAL TO 


MANOJM S 


Completed 


Completed 


SDP PROVIDING MWS REVIVAL TO 
RAGIMARURU VILLAGE (2019 20) 


SDP PROVIDING CISTERN AND 
PIPELINE EXTENSION TO 
IGUNDEGOWDANA KOPPALU 
VILLAGE (2019 20 


0.50 


ASHOKHS 


Completed 


Completed 


Completed 


HEBBALE 


PROVIDING HANDPUMP TO 
BOLAKYATHANA HALLY 
VILLAGE NEAR HUCHAMMA. 
TEMPLE {2019 20} 


HEBBALE 


SDP PROVIDING MWS REVIVAL TO 
[BORANA HALY VILLAGE (2019 
20) 


KUMARSWAMY Y 


Completed 


SUJAY KUMAR 


Completed 


Taluk 


G.P 


Name of the work 


ARKALGUD 


HEBBALE 


195 


ARKALGUD 


HEBBALE 


PROVIDING HAND PUMP NEAR 

lANKOLLI DEVARAJU HOUSE AND 

PIPELINE EXTENSION TO 

GANGANA HALLY VILLAGE 
019 20) 


Est Cost. 


1.80 


PROVIDING HANDPUMP TO 
[HEBBALE VILLAGE NEAR 
ESHWARA TEMPLE (2019 20 


196 


197 


198 


199 


200 


ARKALGUD 


ARKALGUD 


ARKALGUD 


ARKALGUD 


HEBBALE 


HEBBALE 


0.80 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor 


Remarks 


KUMARSWAMY Y 


ASHOKHS 


Completed 


Completed 


SDP PROVIDING MWS REVIVAL TO 
HEBBALE COLONY VILLAGE 
2019 20 

PROVIDING MWS REVIVAL TO 
HEBBALE KOPPALU VILLAGE 
201920) 


HEBBALE 


HEBBALE 


HEBBALE 


PROVIDING 4 HANDPUMP TO 
HULLANGALA VILLAGE NEAR 
KANCHENAHALLY ROAD NEAR 
THIRUMALE GOWDA HOUSE, 
IGANGANALU ROAD NEAR 
MOGANNAGOWDA HOUSE, 
SINGRIGOWDA HOUSE AND 
p HETRILH ೧19 
PROVIDING CISTERN AND 
PIPELINE EXTENSION TO 
[KENCHENA HALLY VILLAGE 


2.00 


3.20 


ASHOKHS 


Completed 


KUMARSWAMY Y 


—— 


ASHOKHS 


Completed 


] 


Completed 


1.00 


PROVIDING MWS REVIVAL TO 
INARASINAKUPPE VILLAGE (2019 
20 


2.00 


201 


202 


203 


204 


ARKALGUD 


HEGGADIHALLI 


HEGGADIHALLI 


PROVIDING 2 HANDPUMP TO 


PROVIDING BOREWELL TO K 
AMBIGOWDANA HALLY VILLAGE 
{2019 20 


HEGGADIHALLI 


PROVIDING HANDPUMP AND 
PIPELINE EXTENSION TO 
HEGGADIHALLY (KEMBARE) AND 
COLONY VILLAGE (2019 20} 


HEGGADIHALLI 


205 
206 
7 


0! 
20 


ARKALGUD 


ARKALGUD HOLALAGODU 


ARKALGUD 


HOLALAGODU 


HOLALAGODU 


SDP PROVIDING HANDPUMP TO 
HEGGADIHALLY VILLAGE (2019 
20 
PROVIDING MWS REVIVAL TO 
GERUKUPPE VILLAGE (2019 20) 
SDP PROVIDING, PIPELINE 
EXTENSION TO GERUKUPPE 
VILLAGE (2019 20 
PROVIDING MWS REVIVAL TO 
KOLLANGI VILLAGE (2019 20 


ARKALGUD 


[HOLALAGODU 


PROVIDING HANDPUMP TO 
NILAKUNDA VILLAGE (201920 


1.67 


0.70 


3.00 


0.80 


1.00 


1.00 


[eN 
[= 


0.85 


KUMARSWAMY Y 


KIRANDM 


Completed 


ASHOKHS 


Completed 


CHANDAN SK 


Completed 


Completed 


£ 

[a 

£ [o-] [| ke] 
[es 

[>] 


KUMARSWAMY Y 
B 


SUJAY KUMAR 


CHANDAN SK 


MANOJIMS 


Completed 


Completed 


Completed 


Completed 


CHANDANSK 


Completed 


Completed 


Borewell Electrical 2ನ 
SI.No |Taluk G.P Name of the work Est Cost. Civil Contractor Remarks qd 
Contractor Contracor 3% 

PROVIDING HANDPUMP TO . 

209 JARKALGUD HOLALAGODU SINGANA KUPPE VILLAGE (2019 0.85 KUM ಮ AMY Completed 
20) i 
PROVIDING BOREWELL AND 

210 JARKALGUD HOLALAGODU PIPELINE EXTENSION TO 1.70 CHANDAN SK Completed 
SOMAPURA VILLAGE (2019 20) 
PROVIDING MWS REVIVAL TO 

211 JARKALGUD HONNAVALLY ICHOLENA HALLY VILLAGE (2019 1.00 SANTHOSHC V Completed 
20) 

_ SDP PROVIDING MWS REVIVAL TO F 

212 J|ARKALGUD HONNAVALLY DEVARA HALLY VILLAGE (2019 2.00 ERAIAHA Completed 
20) 
SDP PROVIDING MWS REVIVAL TO 

213 |ARKALGUD HONNAVALLY GARIGHATTA VILLAGE (2019 20) 200 BRAIAHA: Completed 
SDP PROVIDING PWS REVIVAL TO 

214 JARKALGUD HONNAVALLY DODDAKOPPAL VILLAGE (2019 20) 1.50 SUJAY KUMAR Completed 
ISDP PROVIDING MWS REVIVAL TO 

215 JARKALGUD HONNAVALLY HARIANA COLONY VILLAGE (2019 ASHOKHS Completed 
20) 
PROVIDING MWS REVIVAL TO 

216 [|ARKALGUD [HONNAVALLY HONNAVALLY VILLAGE (201920 SANTHOSHC V Completed 
SDP PROVIDING MWS REVIVAL 

217 J|ARKALGUD HONNAVALLY TO HONNAVALLY VILLAGE ERAIAHA Completed 
2019 20) 
PROVIDING MWS REVIVAL TO SWAMY GOWDA 

218: « [ABRLGUD HONNAYALLY KASHIPURA VILLAGE (201920) KASHIPURA | _ Completed 
PROVIDING MWS REVIVAL TO 

219 JARKALGUD HONNAVALLY MGERE VILLAGE: 001620 SHEKARKS | Completed 
PROVIDING CISTERN AND . - 

220 |ARKALGUD HONNAVALLY PIPELINE EXTENSION FO NAIGERE ERAIAHA Completed 
KOPPALU VILLAGE (2019 20) 
PROVIDING MWS REVIVAL TO 

221 J|ARKALGUD BETTADA HALLY VILLAGE (2019 CHANDAN SK Completed 
'TFC290419 PROVIDING HANDPUMP 

222 J|ARKALGUD TO BETTADA HALLY VILLAGE 0.80 Completed 
(2019 20). 
PROVIDING BOREWELL AND 2 

223 JARKALGUD PIPELINE EXTENSION TO KANIYAR 1.40 CHANDAN SK Completed 
AND KOPPALU VILLAGE (2019 20) 

224 JARKALGUD ATT TFC290419 PROVIDING BOREWELL MOHAN KAMA | Completed 
PROVIDING MWS REVIVAL TO 

223: ARKALGLD MHUEIKALEL SIDDAPURA VILLAGE (2019 20) 690 CHANNARATY) | Completed 
SDP PROVIDING MWS REVIVAL TO 

226 |ARKALGUD KADUVINAHOSAHALLI |BEERNA HALLY KAVAL 2.20 ; PANDUKT 


VILLAGE (2019 20 


| Completed e 


227 


Taluk 


G.p 


Name of the work 


Est Cost. 


Borewell 
Contractor 


Electrical 


§ Civil Contractor 
Contracor 


Remarks 


ARKALGUD 


KADUVINAHOSAHALLI 


230 


KADUVINAHOSAHALLI 


KADUVINAHOSAHALLI 


(2019 20) 


SDP PROVIDING MWS REVIVAL TO 
HOSANAGARA VILLAGE (2019 20) 


1.50 


MANJUNATHH S$ 


Completed 


PROVIDING HANDPUMP TO 
RANGANATHPURA VILLAGE 


0.80 


KUMARSWAMY Y 
B 


PROVIDING HANDPUMP AND 
PIPELINE EXTENSION TO 
KADANQOR VILLAGE (2019 20) 


ARKALGUD 


KADUVINAHOSAHALLI 


PROVIDING HANDPUMP TO 
KADIVANA HOSAHALLY 

VILLAGE NEAR SEEGODU BHUGA 
NEAR GOVIDEGOWDA AND 
SANNASWAMYGOWDA HOUSE 


ARKALGUD 


KADUVINAHOSAHALLI 


233 


ARKALGUD 


KADUVINAHOSAHALLI 


0.80 


KUMARSWAMY Y 
B 


201920 

SDP PROVIDING MWS REVIVAL TO 
SANNAKKI GOWDANA KOPPALU 
VILLAGE (2019 20) 


1.00 


PROVIDING MWS REVIVAL TO 
KANTENAHALLY KAVAL 
VILLAGE (2019 20 


ARKALGUD 


KADUVINAHOSAHALLI 


PROVIDING HANDPUMP AND 
PIPELINE EXTENSION TO 
KANTENAHALLY KAVAL 


235 


KADUVINAHOSAHALLI 


KALENA HALLY 


SDP PROVIDING MWS REVIVAL TO 
VENKATESHA PURA VILLAGE 


TFC290419 PROVIDING HANDPUMP 
TO BASAVANA HALLY VILLAGE 
NEAR JANATHA SIGHT (2019 20) 


Completed 


Completed 


SALMAN KHAN 


Completed 


CHANDRUBN 


0.80 


Completed 


CHANDRUBN 


VENKATESH KS 


Completed 


Completed 


MOHAN KUMAR 
MS 


Completed 


236 


KALENA HALLY 


PROVIDING MWS REVIVAL TO 
BASAVANAHALLY KOPPAL 
VILLAGE (2019 20) 


100 


238 


240 


KALENA HALLY 


SDP PROVIDING MWS REVIVAL TO 
GARUDANA HALLY VILLAGE {2019 
20) 


KALENA HALLY 


PROVIDING MWS REVIVAL TO 
JITTENA HALLY VILLAGE (2019 
20) 


1.50 


MANJUNATHKC 


Completed 


KRISHNA B 


MANOIYMS 


KALENA HALLY 


PROVIDING MWS REVIVAL TO 
BOREKOPPALU VILLAGE (2019 20) 


KALENA HALLY 


KALENA HALLY 


PROVIDING MWS REVIVAL TO 
KALENA HALLY VILLAGE (2019 
20 


Completed 


Completed 


SALMAN KHAN 


PROVIDING MWS REVIVAL TO 
KEBBE KOPPALU VILLAGE (2019 


20 


DARSHAN SP 


LOKESHBE 


— 
Completed 


Completed 


Completed 


MUNDAGODU VILLAGE (201920) 


SDP PROVIDING HANDPUMP AND 
PIPELINE EXTENSION TO RAMENA 
HALLY VILLAGE (2019 20) 


KATHIMALLENA HALLY 


2.00 


SDP PROVIDING MWS REVIVAL TO 
GOBBALI KAVAL VILLAGE (2019 


KATTEPURA 


SHEKARKS 


PRABHAKAR DH 


TFC290419 PROVIDING BOREWELL 
TO GOBBALI KAVAL VILLAGE 


PROVIDING HANDPUMP AND 
PIPELINE EXTENSION TO 


KATTEPURA 


PIPELINE EXTENSION TO 
MALLARAJA PATTANA VILLAGE 


KATTEPURA 


KATTEPURA 


PROVIDING MWS REVIVAL TO 
HONNENA HALLY VILLAGE (2019 


PROVIDING MWS TO HONNENA 
HALLY VILLAGE {2019 20) 
PROVIDING MWS REVIVAL TO 
KERALAPURA (SANTHEMALA) 
VILLAGE (2019 20 


MADHUKARBR 


Borewell Electrical y 
S.No |Taluk G.P Name of the work Est Cost. Civil Contractor Remarks | 
Contractor Contracor 5 
SDP PROVIDING MWS REVIVAL TO 
242 J|ARKALGUD KALENA HALLY THAMMANAIAHANA KOPPALU 1.00 PRABHAKAR DH Completed 
VILLAGE (2019 20) 
; PROVIDING MWS REVIVAL TO 
PRASANNA KUM. 
243 JARKALGUD KALENA HALLY YACHANA KUPPE VILLAGE (2019 1.00 Ao pk ಹ Completed 
20 
PROVIDING MWS REVIVAL TO 
244 J|ARKALGUD KATHIMALLENA HALLY {BANADA HALLY VILLAGE (2019 SHEKARK S$ Completed 
20 
PROVIDING HANDPUMP TO MAR 
245 [ARKALGUD KATHIMALLENA HALLY [|KATHIMALLENA HALLY 0.80 KU ನಟ ಧಮ Completed 
PROVIDING HANDPUMP TO 
KUMARSWAMY Y 
246 [| ARKALGUD KATHIMALLENA HALLY |KYATHANA HALLY VILLAGE ಸ Completed 
(2019 20) 
PROVIDING HANDPUMP TO KUMARSWAMY Y 
247 ARKALGUD KATHIMALLENA HALLY MADAPURA VILLAGE (201920 B Completed 
KATHIMALLENA HALLy [SPP PROVIDING MWS REVIVAL TO 2.00 Completed 


Completed 


Completed 


Completed 


Completed 


MANOJMS 


Completed 


Completed 


MANJUNATHK C 


Ke 


Completed 


G.p 


Name of the work 


Est Cost. 


Borewell 
Contractor 


SDP PROVIDING MWS REVIVAL 
TO KERALAPURA VILLAGE 2.00 
{2019 20) _ 


KONANUR 


[KONANUR 


_ 20 


TFC290419 PROVIDING BOREWELL 
TO GOREDINNE VILLAGE {2019 0.90 


PROVIDING MWS REVIVAL 
TOKONANUR VILLAGE (2019 20 


KONANUR 


263 ARKALGUD 


264 ARKALGUD 


KORATIKERE 


SDP PROVIDING MWS REVIVAL 


Electrical 


Civil Contractor 
Contracor 


Remarks 


MANOJM S$ 


Completed 


MOHAN KUMAR 
MS 


1 
Completed 


SOMASHEKAR KT 


Completed 


PANDUKT 


TO KONANUR VILLAGE {2019 20) 40 
PROVIDING MWS REVIVAL TO 


KORTIKERE VILLAGE (2019 20 150 


KORATIKERE 


ARKALGUD 


KORATIKERE 


PROVIDING HANDPUMP TO 
KORTIKERE KAVAL VILLAGE 0.80 
2019 20 


RANGEGOWDA 


PROVIDING MWS REVIVAL TO 
KOTEKARPURAVALLY VILLAGE 1.50 
2019 20 


KORATIKERE 


PROVIDING HANDPUMP TO 


MALLEKOPPAL VILLAGE (2019 20) 0.80 


SDP PROVIDING MWS REVIVAL TO 
“ [MUDDANA HALLY VILLAGE. (2019 1.00 
20 _ 


PROVIDING MWS REVIVAL TO 
IKARIGOWDANA KOPPAL 1.00 
VILLAGE (201920 


PROVIDING MWS REVIVAL TO 


KERAGODU VILLAGE {2019 20 4 


PROVIDING MWS REVIVAL TO 450 
KERAGODU VILLAGE (201920 2 


272 ‘|ARKALGUD 


KUMARSWAMY Y 


Completed 
Completed 


Completed 


HARISHBA 


Completed 


ERAIAHA 


ERAIAHA 


NAGARAJU B 


PRASANNA KUMAR 
GOWDA 


SDP PROVIDING MWS REVIVAL TO 
ARALIMARADAKOPPAL 1.00 
VILLAGE (2019 20) 


PROVIDING MWS REVIVAL TO 


2 
LAKKUR VILLAGE (2019 20 ಸ 


273 ARKALGUD 


274 ARKALGUD 


275 |ARKALGUD 


LAKKUR 


PROVIDING MWS REVIVAL TO 
MUDALA KOPPALU VILLAGE 4.00 


SDP PROVIDING PIPED WATER 

SUPPLY TO MADHURANA HALLY 
VILLAGE (2019 20) LAKKUR GRAM 
PANCHAYATH ARKALGUD TALUK 


20.00. 


MANJEGOWDA B 
K K 


TFC290419 PROVIDING BOREWELL 
TO MALLIGE KOPPALU VILLAGE 0.65 


(2019 20) 


© ARKALGUD 


MALLIPATANA 


SDP PROVIDING PIPELINE 
EXTENSION TO BOBBAGALALE 1.00 
VILLAGE (2019 20 


MOHAN KUMAR 
MS 


SALMAN KHAN 


GANESH MD 


Completed 


Completed 


Completed 


Completed 


Completed 


Completed 


Completed 


PRASANNA KUMAR 
GOWDA 


KARUNAKARAS 


Completed 


Under Progress 


Completed 


Completed 


Borewell Electrical 
G.P Name of the work Est Cost. Civil Contractor Remarks 


Contractor Contracor 


SDP PROVIDING PIPELINE 
IMALLIPATANA EXTENSION TO CHOWRAGALLU 1.00 . KARUNAKARAS Completed 


HRP, COLONY VILLAGE (2019 20) 
PROVIDING CISTERN AND 
PIPELINE EXTENSION TO KOTI 


ARKALGUD MALLIPATANA 1.50 CHANDAN SK 
278 AND MADLAPURA VILLAGE (2019 


SDP PROVIDING PIPELINE 


279 J|ARKALGUD MALLIPATANA EXTENSION TO MADLAPURA 1.00 SUJAY KUMAR Completed 
: VILLAGE (2019 20 
SDP PROVIDING PIPELINE 
280 J|ARKALGUD MALLIPATANA EXTENSION TO MAGODU HRP. 
_ COLONY VILLAGE (2019 20) 
PROVIDING CISTERN AND 
PIPELINE EXTENSION TO 
MALLIPATANA VILLAGE (2019 
K : 
SDP PROVIDING MWS REVIVAL 
ITO MALLIPATANA VILLAGE 
2019 20) 
SDP PROVIDING PIPED WATER 
SUPPLY TO MALLIPATANA 
VILLAGE (2019 20) MALLIPATANA 
GRAM PANCHAYATH ARKALGUD 
TALUK 


PROVIDING HANDPUMP TO 
PROVIDING HANDPUMP TO KUM. ARSW AMY Y 


Completed 


SUJAY KUMAR Completed 


CHANDAN SK Completed 


MANOJ MS Completed 
————— 
NAGARAJUB Physically Completed 


281 ARKALGUD MALLIPATANA 


282 ARKALGUD MALLIPATANA 


- 283 ARKALGUD MALLIPATANA 


Completed 


285 JARKALGUD IMALLIPATANA ISIRADANA HALLY VILLAGE 
(2019 20) 
PROVIDING HANDPUMP TO 

KUMARSWAMY Y 
286 |ARKALGUD MOKALI [BEAHMANAYAKANA KOPPALU 0.80 B Completed 

VILLAGE, (201920) 

" > PROVIDING MWS REVIVAL TO 
287 |ARKALGUD MOKALI MADIKE HOSALLY VILLAGE 2.00 AKSHAYMA Completed 
2019 20 
TFC290419 PROVIDING BOREWELL 
288 J|ARKALGUD MOKALI TO MADIKE HOSALLY VILLAGE 0.65 NAGARAJU B Completed 
2019 20) 
PROVIDING HANDPUMP TO 

KUMAR. Y 
289 |ARKALGUD MOKALi MALALIKERE AK. COLONY 0.80 U SNAM Y Completed 
VILLAGE {2019 20) i 
PROVIDING HANDPUMP TO . 
290 JARKALGUD MOKALI MALALIKERE KARIDEVARA 0.80 KUMARSW AMY Y Completed 
KOPPALU VILLAGE (201920) _ 
PROVIDING HANDPUMP AND 

KUMARSWAMY Y 
PIPELINE EXTENSION TO SALA 1.00 B Completed 
KOPPALU VILLAGE (2019 20 


PROVIDING MWS REVIVAL TO KUMARSWAMY Y 


Completed 


291 ARKALGUD MOKALI 


292 ARKALGUD MOKALI VADDARA KOPPALU VILLAGE 1.30 B k  KIRANDM » Completed 


2019 20) RR 


Borewell Electrical NN 
G.P Name of the work Est Cost. Civil Contractor Remarks 
Contractor Contracor § 
SDP PROVIDING HANDPUMP AND 
293 JARKALGUD MOKALI PIPELINE EXTENSION TO MOKALI 2.00 NAGARAJU B Completed 
K VILLAGE (2019 20) 
PROVIDING HANDPUMP AND 
ARSW. 
294 J|ARKALGUD MOKALI PIPELINE EXTENSION TO MUTHIGE 1.50 KUM B AMY Y Completed 
VILLAGE (2019 20) 
SDP PROVIDING PIPED WATER 
SUPPLY TO BILAGULI VILLAGE MANJEGOWDA B . 
295 JARKAIGUD RAMANATHPURA. (2019 20) RAMANATHPURA GRAM 20.00 K Physically Completed 
_ [PANCHAYATH ARKALGUD TALUK 
TFC290419 PROVIDING BOREWELL MOHAN KUMAR 
296 JARKALGUD RAMANATHPURA TO BILAGULI VILLAGE (2019 20) 0.65 MS Completed 
TFC290419 PROVIDING HANDPUMP MOHAN KUMAR 
297 J|ARKALGUD RAMANATHPURA 'TOBILAGULI VILLAGE (201920) 0.80 MS NN Completed 
PROVIDING PIPELINE EXTENSION : 
298 |ARKALGUD RAMANATHPURA [AND PUMPMOTOR TO RAMANA 4.00 P RASS KUMAR Completed 
KOPPALU VILLAGE (2019 20 
TFC290419 PROVIDING BOREWELL HAN 
299 JARKALGUD RAMANATHPURA “| TO RAMANA KOPPALU VILLAGE 0.65 MO NU Completed 
2019 20 
PROVIDING MWS REVIVAL TO PRASANNA KUMAR 
RAMANATHP 3.00 : 
300 [ARKATGUD URA KUDLUR VILLAGE (2019 20) so | | GOWDA Completed 
'TFC290419 PROVIDING HANDPUMP MOHAN KUMAR 
301 J|ARKALGUD RAMANATHPURA TOKUDLUR VILLAGE (201920) 0.80 MS Completed 
PROVIDING MWS REVIVAL TO - 
302 JARKALGUD RAMANATHPURA RAMANATHPURA VILLAGE (2019 4.50 MANJUNATHK C Completed 
i SDP PROVIDING MWS REVIVAL 
R SWAMYGOWDA 
303 JARKALGUD RAMANATHPURA mo RAMANATHPURA VILLAGE HAMPAPURA Completed 
” PROVIDING PWS REVIVAL TO 
304 J|ARKALGUD RAMANATHPURA SIRADANA HALLY VILLAGE 3.00 MANOIMS Completed 
2019 20) 
PROVIDING MWS TO SIRADANA 
305 JARKALGUD RAMANATHPURA HALLY UPPARA KOPPALU 5.00 MANOIMS Completed 
VILLAGE (2019 20) § 
SDP PROVIDING MWS REVIVAL TO 
306 JARKALGUD RUDRAPATANA KANTAPURA VILLAGE (2019 20) 1.00 BELUREGOWDA C Completed 
SDP PROVIDING MWS REVIVAL TO 
307. |ARKALGUD RUDRAPATANA MATHIGODU VILLAGE. (2019 20) 1.50 | MADHUKAR BR Completed 
SDP PROVIDING HAND PUMP AND 
308 J|ARKALGUD RUDRAPATANA MWS REVIVAL TO RUDRAPATNA 3.30 MANJUNATHK C Completed 


VILLAGE (2019 20} 


Name of the work 


Est Cost. 


Borewell 
Contractor 


Electrical 


Civil Contractor 
Contracor 


Remarks { 


RUDRAPATANA 


SDP PROVIDING MWS REVIVAL TO 
RUDRAPATNA HANTHA (B) 
VILLAGE {2019 20) 


SUJAY KUMAR 


Completed 


3 


RUDRAPATANA 


311 


SANTHEMARURU 


SDP PROVIDING MWS REVIVAL TO 
VADDARA HALLY VILLAGE 
2019.20) 


1.00 


UPPARIKEGOWDA 


PROVIDING HANDPUMP TO BITTA 
GOWDANA HALLY KOPPALU 
VILLAGE (2019 20) 


0.80 


KUMARSWAMY Y 
B 


Completed 


Completed 


312 


313 


ARKALGUD 


ARKALGUD 


SANTHEMARURU 


SANTHEMARURU 


PROVIDING MWS REVIVAL TO 
BITTAGOWDANA HALLY 
VILLAGE (2019 20 


ERAIAHA 


PROVIDING MWS REVIVAL TO 
DADADA HALLY VILLAGE (2019 
20) 


314 


ARKALGUD 


SANTHEMARURU 


TFC290419 PROVIDING HANDPUMP 
TO DADADA HALLY VILLAGE 
2019 20) 


1.50 


0.80 


NAGARAJU B 


LOKESHBE 


Completed 


Completed 


315 


ARKALGUD 


SANTHEMARURU 


PROVIDING HANDPUMP TODUMMI 
VILLAGE {2019 20) 


0.80 


KUMARSWAMY Y 
B 


316 


ARKALGUD 


317 


318 


319 


ARKALGUD 


ARKALGUD 


ARKALGUD 


SANTHEMARURU 


SANTHEMARURU 


SANTHEMARURU 


PROVIDING MWS REVIVAL TO 
IDUMMI KOPPALU VILLAGE (2019 
20 

PROVIDING MWS REVIVAL TO 
ILLA HALLY VILLAGE (201920) 


1.00 


1.10 


KUMARSWAMY Y 
B 


ERAIAHA 


Completed 
Completed 


Completed 


PROVIDING HANDPUMP AND 
PIPELINE EXTENSION TO 
PARASANA RALLY VILLAGE 
(2019 20) 


SANTHEMARURU 


320 


321 


ARKALGUD 


ARKALGUD 


SANTHEMARURU 


SANTHEMARURU 


PROVIDING MWS REVIVAL TO 
PARASANA HALLY KOPPAL 
VILLAGE (2019 20) 


1.50 


1.00 


HARISHBA 


Completed 


Completed 


PROVIDING MWS REVIVAL TO 
SANTHEMARURU (KOPPALU) 
VILLAGE (2019 20) 


1.50 


PROVIDING MWS REVIVAL TO 
SHENAVINA KUPPE VILLAGE 
|(2019 20) 


322 


ARKALGUD 


SANTHEMARURU 


SARAGURU 


SDP PROVIDING MWS REVIVAL TO 
SHYANABOGANA HALLY 
KOPPALU_ VILLAGE (2019 20) 


1.00 


KRISHNEGOWDA H 


Completed 


Physically Completed 


Completed 


LOKESHBE 


Completed 


PROVIDING HANDPUMP TO 
BANAGUNDIL __ VILLAGE (2019 20) 


KUMARSWAMY Y 
B 


PROVIDING HANDPUMP TO 
SARAGURU VILLAGE {2019 20) 


KUMARSWAMY Y | 


B 


Completed 


Completed 


PROVIDING HANDPUMP TO 
SIDDAPURA VILLAGE NEAR 
HARANGI CHANNEL BANUGUNDI 
RAJEGOWDA NEAR LAND (2019 20) 


KUMARSWAMY Y 
K B 


Completed 


Borewell 
Contractor 


Name of the work Est Cost. 


Electrical 
Contracor 


Civil Contractor Remarks 


PROVIDING BOREWELL AND 
PIPELINE EXTENSION TO 

SIDDAPURA GATE VILLAGE (2019 
20) 


2.00 


SOMASHEKARK T Completed 


PROVIDING BOREWELL AND 
PIPELINE EXTENSION TO ULLENA 
HALLY VILLAGE (2019 20 


2.00 


VENKATESHK S 


Completed 


SDP PROVIDING MWS REVIVAL TO 
CHANNIGARAYANA ABBUR 
VILLAGE (2019 20 


MANJUNATHK C Completed 


PROVIDING HANDPUMP TO 
CHIKKABOMMENA HALLY 0.85 
VILLAGE NEAR MATHA {2019 20) —— 
SDP PROVIDING MWS REVIVAL 
TO CHIKKABOMMENA HALLY 2.00 
VILLAGE (201920) 

SDP PROVIDING MWS REVIVAL TO 
LAKSHMIPURA VILLAGE (2019 1.50 
20) 

SDP PROVIDING MWS REVIVAL TO 


KUMARSWAMY Y 
B 


330 JARKALGUD 


HINDALA HALLY VILLAGE (2019 
20) 

TFC290419 PROVIDING BOREWELL 
TO HINDALA HALLY VILLAGE 
2019 20 


MOHAN KUMAR 
MS 


SS 


Completed 


MANJUNATH KC Completed 


KRISHNEGOWDA T 
A 


Completed 


VENKATESHKS Completed 


Completed 


SDP PROVIDING MWS REVIVAL TO 
HONAGANAHALLY VILLAGE 


(2019 20) 


334 JARKALGUD 


BELUREGOWDA C Completed 


SDP PROVIDING MWS REVIVAL TO 
KARAGALLU VILLAGE (2019 20) 


335 J|ARKALGUD 


KRISHNA B Completed 


SDP PROVIDING MWS REVIVAL TO 
|THEGADABARE VILLAGE (2019 1.00 
20 


336 ARKALGUD TARIGALALE 


PROVIDING MWS REVIVAL TO 
MAHANAHALLY VILLAGE (2019 1.00 
20 


337 ARKALGUD TARIGALALE 


DARSHAN SP Completed 


SUJAY KUMAR - Completed 


PROVIDING CISTERN AND 
PIPELINE EXTENSION TO 
SULUGODU SOMAWARA 
VILLAGE {2019.2 


338 lARKALGUD TARIGALALE 


1.60 


SUJAY KUMAR Completed 


PROVIDING HANDPUMP TO 
TARIGALALE VILLAGE NEAR 0.85 
BASAVANNA TEMPLE (2019 20) 


SDP PROVIDING PIPED WATER 
SUPPLY TO TARIGALALE VILLAGE 20.00 MANJEGOWDA B 
(2019 20) TARIGALALE GRAM - K 

PANCHAYATH ARKALGUD TALUK 


PROVIDING BOREWELL TO 
ANKANAYAKANA HALLY 0.70 
(COLONY) VILLAGE {2019 20} 


KUMARSWAMY Y 


TARIGALALE B 


TARIGALALE 


KUMARSWAMY Y 
B 


VADDARA HALLY 


Completed 


Physically Completed 


Completed 


SLNo |Taluk - G.P 


Name of the work 


Est Cost. 


Borewell 
Contractor 


Electrica 
Contracor 


Civil Contractor 


Remarks Wl 1 


342 lARKALGUD VADDARA HALLY 


SDP PROVIDING HAND PUMP 
[CISTERN AND PUMPMOTOR TO 
ANKANAYAKANA HALLY 
VILLAGE (2019.20 


VADDARA HALLY 


TFC290419 PROVIDING BOREWELL 
TO ANKANAYAKANA HALLY 
VILLAGE (2019 20) 


2.80 


0.65 


NAGARAJU B 


THIMMEGOWDA S 


Completed 


Completed 


“IVADDARA HALLY 


345 


PROVIDING HANDPUMP TO GOWRI 
[KOPPALU VILLAGE (2019 20) 


PROVIDING MWS REVIVAL TO 
SEEREGOWDANA KOPPALU 
VILLAGE (2019 20 


346 


PROVIDING HANDPUMP TO 
ANKANAYAKANA HALLY KAVAL 
VILLAGE {2019 20) 


0.80 


KUMARSWAMY Y 
B 


1.00 


0.80 


KUMARSWAMY Y 
B 


KRISHNEGOWDA H 


Completed 


Completed 


347 ARKALGUD VADDARA HALLY 


348 ARKALGUD VADDARA HALLY 


SDP PROVIDING MWS REVIVAL TO 
CHOWDENAHALLY VILLAGE 
201920 

SDP PROVIDING PIPELINE 
EXTENSION TO HOSUR VILLAGE 
(2019 20) 


1.00 


349 ARKALGUD VADDARA HALLY 


PROVIDING MWS REVIVAL TO 
MARADI VILLAGE (2019 20) 


350 ARKALGUD VADDARA HALLY 


SDP PROVIDING MWS REVIVAL TO 
MARADI VILLAGE (2019 20) 


THIMMEGOWDA S 


‘Completed 


Completed 


BELUREGOWDA C 


PRANESHM V 


Completed 


Completed 


- PRANESHMV 


Completed 


VADDARA HALLY 


VADDARA HALLY 


SDP PROVIDING PIPELINE 
[EXTENSION TO MARADI COLONY 
VILLAGE {2019 20 

SDP PROVIDING PIPELINE 
[EXTENSION TO NERALA HALLY 
VILLAGE (2019 20) 


VADDARA HALLY 


VADDARA HALLY 


VADDARA HALLY 


PROVIDING 2 HANDPUMP TO 
SHAMBUNATHAPURA VILLAGE 


PROVIDING HANDPUMP TO 
VADDARA HALLY H.RP COLONY 
VILLAGE NEAR RESORT RAVI 


PIPELINE EXTENSION TO 
VADDARA HALLY VILLAGE (2019 
20) 


VIJAPURA FOREST 


PROVIDING HANDPUMP TO 
ADIKEBOMMANA HALLY 
VILLAGE (2019 20) 


PRANESHM V 


ASHOK HS 


1.50 


KUMARSWAMY Y 


Completed 


Completed 


Completed 


Completed 


THIMMEGOWDA S 


Completed | 


0.85 


KUMARSWAMY Y 
B 


VIJAPURA FOREST 


TFC290419 PROVIDING HANDPUMP 
[TO ADIKEBOMMANA HALLY 
VILLAGE (2019 20} 


0.80 


NAGARAJUB 


Completed 


Completed ಈ 


Taluk 


Name of the work 


Est Cost. 


ARKALGUD 


ARKALGUD VIJAPURA FOREST 
360 JARKALGUD 


VIJAPURA FOREST 


359 


PROVIDING HANDPUMP TO 
BIDIRUMALE KOPPALU 
VILLAGE (2019 20) 


0.85 


SDP PROVIDING PIPELINE 
EXTENSION TO BUAGHATTA 
VILLAGE (2019 20 

PROVIDING BOREWELL TO 


0.80 


Electrical 
Contracor 


Borewell 
Contractor 


KUMARSWAMY Y 


B WN 


Civil Contractor 


Remarks 


Completed 
Completed 


VIAPURA FOREST CHIKKARAKALAGUD VILLAGE Completed 
2019 20) 
SDP PROVIDING PIPELINE _ 
361 J|ARKALGUD VILIAPURA FOREST EXTENSION TO ULLI KOPPALU RAGHU D Completed 
“PROVIDING HANDPUMP TO 
362 VUAPURA FOREST DARIKONGALALE VILLAGE KUMARSW AMY Y Completed | 
PROVIDING BOREWELL TO KUMARSWAMY Y 
363 VUAPURA FOREST MUDIGERE VILLAGE (201920 B Completed | 
PROVIDING MWS REVIVAL TO 
364 J|ARKALGUD VIAPURA FOREST THATTEKERE AND THATTEKERE CHANDAN SK Completed 
KOPPALU VILLAGE (201920 
" SDP PROVIDING PIPELINE 
365 VIAPURA FOREST EXTENSION TO AREMADANA RAGHU D Completed 
'TFC290419 PROVIDING HANDPUMP 
VUAPURA FOREST TO HULI KOPPALU VILLAGE NAGARAJU B “Completed 
TFC290419 PROVIDING HANDPUMP I 
VIAPURA FOREST TO MAVINAHALLA VILLAGE NAGARAIU B Completed 
YALAGATHAVALLY BELUREGOWDA C Completed 
PROVIDING MWS REVIVAL TO 
369 JARKALGUD YALAGATHAVALLY  [HANDICHIKKARA KOPPALU 1.50 —— AMY Y DEVARAJLD Completed 
PROVIDING MWS REVIVAL TO 
YALA \ ERAIAHA 
PROVIDING MWS REVIVAL TO 
371 |ARKALGUD YALAGATHAVALLY RANGAPURA A.D. COLONY 120 ವಾ AMY Y DEVARAILD Completed 
VILLAGE (201920 
PROVIDING MWS REVIVAL TO 7 
YALAGATHAVALLY RANGAPURA (SHETRU KOPPALU) 1.20 KUMARSW AMY Y DEVARAILD Completed 
VILLAGE (2019 20) 
PROVIDING MWS REVIVAL TO 
YALAGATHAVALLY VADDARA HALLY VILLAGE 1.50 SUJAY KUMAR Completed 
SDP PROVIDING MWS REVIVAL TO 
374 |ARKALGUD YALAGATHAVALLY VADDARA HALLY COLONY 1.00 ERAIAHA Completed 
VILLAGE. (2019 20) 
R PROVIDING MWS REVIVAL TO 
© ARKALGUD YALAGATHAVALLY MANTICHIKKANA KOPPALU 1.00 KOMARSWAMY Y DEVARAJLD Completed 


VILLAGE, (2019 20 


B 


Sl.No [Taluk G.P Name of the work Est Cost. Borewell Electrical Civil Contractor Remarks { 
Contractor Contracor 
PROVIDING MWS REVIVAL TO KUMARSWAMY Y 
376 J|ARKALGUD YALAGATHAVALLY YGATI (BARE) VILLAGE (2019 20) B DEVARAJLD Completed 
SCP Drilling of New Borewell at B MS 
377 Arsikere Aggunda VADARAHATTI Village in AGGUNDA AN Completed 
R Shivalingamurthy 
GP in Arsikere Taluk 
SCP Providing and Errecting Pump 
378 Arsikere Arakere Motor at Belavalli Village in Arakere PB Rajshekar Completed 
GP in Arsikere Taluk 
SCP Providing Pipeline Extension at 
379 Arsikere Arakere Belavalli Village in ARAKERE GP in 1.80 Rangappa Completed 
Arsikere 
SCP Providing Pipeline Extension at 
380 Arsikere Arakere Belavalli Village in ARAKERE GP in 1.80 Vishwanath B B Completed 
Arsikere Taluk 
SDP Drilling of New Borewell at MS 
381 Arsikere Arakere BELAVALLI Village in ARAKERE GP in 50/6. Completed 
Shivalingamurthy 
Arsikere Taluk 
SCP Drilling of New Borewell at MS 
382 Arsikere Arakere BELAVALLI A K COLONY Village in 1.80 Shivalingamurthy Completed 
ARAKERE GP in Arsikere Taluk 
K SDP Drilling of New Borewell at MS 
383 Arsikere Arakere BELAVALLI A K COLONY Village in 1.50 Shivalingarmurthy Completed 
ARAKERE GP in Arsikere Taluk 
he SCP Drilling of New Borewell at MS 
384 Arsikere Arakere BELAVALLI THANDYA Village in 180 Completed 
RN K - Shivalingamurthy 
ARAKERE GP in Arsikere Taluk - 
SDP Drilling of New Borewell at MS 
385 Arsikere Arakere BELAVALLI THANDYA Village in 0} Shivalingamurthy Completed 
ARAKERE GP in Arsikere Taluk 
GEN Providing Pipeline Extension at 
386 Arsikere Arakere , JCHIKKAJJI KATTE HALLI Village in 1.50 Mallikarjunappa Completed 
ARAKERE GP in Arsikere Taluk 
SCP Drilling of New Borewell at MS 
387 Arsikere Arakere MARAGONDANA HALLI Village in .80 Shivalingamurthy Completed 
ARAKERE GP in Arsikere Taluk 
GEN Providing Pipeline Extension at 
388 JArsikere Arakere “MELINA HOSAHALLI Village in 1.80 Krishna Completed 


[ARAKERE GP in Arsikere Taluk 


392 


Name of the work 


Borewellk 


Est Cost. 
Contractor 


Arsikere 


Bageshapura 


Bageshapura 


Bageshapura 


Bagivalu 


393 


394 


395 


396 JArsikere 


Arsikere 


Arsikere 


Arsikere 


Bagivalu : 


Bagivalu 


Bagivalu 


Banavara 


GEN brilling of New Borewell at 
[ADIHALLI Village in BAGESHAPURA 
GP in Arsikere Taluk 


1.80[H M Naveen 


GEN Drilling of New Borewell at 
BAGESHAPURA Village in 
BAGESHAPURA GP in Arsikere Taluk 


TFCO80319 Drilling of New Borewell 
at JOGANA HALLI Village in 
BAGESHAPURA GP in ARSIKERE Taluk 


GEN Providing Pipeline Extension at 
[AALADA HALLI Village in BAGIVALU 
GP in Arsikere Taluk 


GEN Providing Pipeline Extension at 
BAGIVALU Village in BAGIVALU GP in 
Arsikere Taluk 


SDP Construction of new OHT at 


BAGIVALU Village in BAGIVALU GP in 
Arsikere Taluk 

TFCO80319 Drilling of New Borewell 
at HIRIYALU Village in BAGIVALU GP 
in ARSIKERE Taluk 


1.80|H M Naveen 


MS 


1.40 
Shivalingamurthy 


2.50 


4.00 


10.00 


MS 
Shivalingamurthy 


GEN orilling of 
BANAVARA Vil 


New Borewell at 
lage in BANAVARA GP 


in Arsikere Taluk 


397 


398 


Arsikere 


Arsikere 


Banavara 


Banavara 


399 


Arsikere 


Banavara 


Banavara 


Electrical 
Contracor 


Civil Contractor 


Remarks 


Completed 


Completed 


Krishna 


Completed 


Completed 


ss 


Vishwanath 8B 


Mallikarjunappa 


Completed 


Completed 


Completed 


Completed 


GEN Providing Pipeline Extension at 
BANAVARA Village in BANAVARA GP 
in Arsikere Taluk 


SDP Construction of new OHT at 
BANAVARA Village in BANAVARA GP 
in Arsikere Taluk 


TFCO80319 Drilling of New Borewell 
at BANAVARA Village in BANAVARA 
GP in ARSIKERE Taluk 


TFCO80319 Drilling of New Borewell 
at BANAVARA Village near road side 
in BANAVARA GP in ARSIKERE Taluk 


MS 
Shivalingamurthy 


Mallikarjunappa 


Completed 


Mallikarjunappa 


140 
1.80 
2.00 
10.00 j 
1.40 Ae DB 


MS. 
40 
Shivalingamurthy 


Completed 


Completed 


Completed 


Sl.No 


Taluk 


G.p 


Name of the work 


Borewell 


Est Cost. 
Contractor 


Electrical 
Contracor 


Banduru, 


SDP Drilling of New Borewell at 
BAKAPPANA KOPPALU Village in 
BANDURU GP in Arsikere Taluk 


MS 
Shivalingamurthy 


GEN Providing Pipeline Extension at 
KODIHALLI Village in BANDURU GP in 
Arsikere Taluk 


GEN Providing Pipeline Extensionat 
SIDDARAHATTI Village in BANDURU 
GP in Arsikere Taluk 


SDP Drilling of New Borewell at 


Civil Contractor 


Remarks ( 


Completed 


Krishna 


1.50|N Rangaswamy 


404 Arsikere Banduru NEELAGIRI KAVALU HOSURU Village 
in BANDURU GP in Arsikere Taluk 
GEN Providing Pipeline Extension at 
405 Arsikere Banduru THIRUPATHI HALL! Village in 


406 


Arsikere 


Belagumba 


BANDURU GP in Arsikere Taluk 


Krishna 


Completed 


Completed 


Completed 


Completed 


407 


Arsikere 


Belagumba 


Hd 


Arsikere 


Belagumba 


Arsikere 


Bendekere 


GEN Providing Pipeline Extension at 
ANNENAHALLI Village in 
BELAGUMBA GP in Arsikere Taluk 


TFCO80319 Drilling of New Borewell 
at NAGENAHALLI Village in § 
BELAGUMBA GP in ARSIKERE Taluk 


GEN Providing Pipeline Extension at 
PANNASAMUDRA HARUANA COLONY 
Village in BELAGUMBA GP in Arsikere 
Taluk - 

GEN Drilling of New Borewell at 
BASAVARAJAPURA Village in 
BENDEKERE GP in Arsikere Taluk 


Krishna 


Completed 


MS 
Shivalingamurthy 


Completed 


Completed 


MS 


1.80 Shivalingamurthy 


410 


41. 


Arsikere 


Arsikere 


Bendekere 


GEN Providing Pipeline Extension at 
BASAVARAJAPURA 
DEVEGOWDANAHALLI Village in 
BENDEKERE GP in Arsikere Taluk 


0.50 


Bendekere 


TFCO80319 Drilling of New Borewell 
at BENDEKERE GOLLARAHATTI 
Village in BENDEKERE GP in 
ARSIKERE Taluk 


MS 
1. 
30 Shivalingamurthy 


Completed 


H B Prashanthkumar 


Completed 


Completed 


Borewell Electrical _ 
G.p Name of the work Est Cost. Civil Contractor Remarks 
K Contractor Contracor 
GEN Drilling of New Borewell at MS 
Chagachagere CHAGACHAGERE Village in Shivalingamurth 
CHAGACHAGERE GP in Arsikere Taluk 'ಉಡ್‌ಗತ್ತತಗರಕ೧Y 
GEN Providing Pipeline Extension at 
CHAGACHAGERE HATTHIKATTE GH 
Chagachagere Completed 


Chagachagere 


Village in CHAGACHAGERE GP in 
Arsikere Taluk 


GEN Providing Pipeline Extension at 
CHAGACHAGERE KOLAHALLA Village 
in CHAGACHAGERE GFP in Arsikere 
Taluk 


Chagachagere 


GEN Providing Pipeline Extension at 
CHAGACHAGERE Village in 


Chagachagere 


Vishwanath B B 


Yashwanthkumar 


Completed 


SOP Construction of new OHT at 
CHAGACHAGERE Village in 


Chagachagere 


Chagachagere 


TFCO80319 Drilling of New Borewell 
at CHAGACHAGERE Village in 
CHAGACHAGERE GP in ARSIKERE 
Taluk 


Shivalingamurthy 


GEN Providing Pipeline Extension at 
SHETTI KOPPALU Village in 
CHAGACHAGERE GP in Arsikere Taluk 


Chagachagere 


Mallikarjunappa Completed 
CHAGACHAGERE GP in Arsikere Taluk 
Mailikarjunappa Completed 
CHAGACHAGERE GP in Arsikere Taluk 
Ss 
1.40 M Completed 


GEN Providing Pipeline Extension at 
KUDAKUND! Village in 
CHAGACHAGERE GP in Arsikere Taluk 


Chagachagere 


SDP Construction of new OHT at 
KUDAKUNDI Village in 
CHAGACHAGERE GP in Arsikere Taluk 


Chagachagere 


Krishna Completed 
Mallikarjunappa Completed 
—— 


Mallikarjunappa 


Completed 


GEN Providing Pipeline Extension at 


MANJENAHALLI Village in 2.50 
CHAGACHAGERE GP in Arsikere Taluk 


Krishna 


Sl.No {Taluk 


422 JArsikere 


G.p 


Chagachagere 


Name of the work 


Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor 


Remarks 


GEN Providing Pipeline Extension at 
YARAGANALU Village in 


423 JArsikere 


424 JArsikere 


OM Kurke 


DM Kurke 


CHAGACHAGERE GP in Arsikere Taluk 

GEN Drilling of New Borewell at DM 
KURKE Village in D M KURKE GP in 
Arsikere 


GEN Drilling of New Borewell at D M 
KURKE Village near road side in DM 
KURKE GP in Arsikere Taluk 


425 JArsikere 


DM Kurke 


426 JArsikere 


DM Kurke 


427 Arsikere 


DM Kurke 


428 


Arsikere 


Arsikere 


DM Kurke 


Arsikere Dummenhalli 


Dummenhalli 


SDP Drilling of New Borewell at D M 
KURKE Village in D M KURKE GP in 
Arsikere Taluk 


Ms 
Shivalingamurthy 


Krishna 


Completed 


L 


Completed 


MS 
Shivalingamurthy 


MS 
Shivalingamurthy 


Completed 


Completed 


SCP Providing Pipeline Extension at 
HARALAKATTA Village in D M KURKE 
GP in Arsikere Taluk 


Vishwanath B B 


Completed 


SDP Construction of new OHT at 
HARALAKATTA Village in D M KURKE 
GP in Arsikere Taluk 


TFCO80319 Drilling of New Borewell 
at MANNA VADDARA HATTI Village 
in DM KURKE GP in ARSIKERE Taluk 


'TFCO80319 Drilling of New Borewell 
at HALE BANDIHALLI Village in 
DUMMENHALLI GP in ARSIKERE. Taluk 


GEN Drilling of New Borewell at 
DUMMENAHALLI 
[THUBINAKEREHATTI Village in 
DUMMENHALLI GP in Arsikere Taluk 


GEN Providing Pipeline Extension at 
DUMMENAHALLI Village in 
|DUMMENHALLI GP in Arsikere Taluk 


432 Arsikere 


Prakash Kumar 


Completed 


MS 
Shivalingamurthy 


1.40 


1.80 


MS 
Shivalingamurthy 


MS 
Shivalingamurthy 


4.001 


Completed 


Completed 


Completed 


& 


Rangappa 


Completed 


SDP Construction of new OHT at 
DUMMENAHALLI Village in 
DUMMENHALLI GP in Arsikere Taluk 


10.00 


Mallikarjunappa 


Completed 


433 


Dummenhalli 


Name of the work 


Borewell 


Est Cost. 
Contractor 


GEN Providing Pipeline Extension at 
D AMMANAHATTI Village in 
DUMMENHALLI GP in Arsikere Taluk 


434 


435 


436 


437 


Arsikere 


Arsikere 


Dummenhalli 


Gandasi 


Geejihalli 


SDP Construction of new OHT at D 
AMMANAHATTI Village in 
DUMMENHALLI GP in Arsikere Taluk 


GEN Providing Pipeline Extension at 
GANDASI Village in GANDASI GP in 
Arsikere Taluk 


2.00 


—— 


Electrical 
Contracor 


Civil Contractor Remarks 


Completed 


10.00 


4.00 


SDP Construction of new OHT at 
GANDASI Village in GANDASI GP in 
Arsikere Taluk 


20.00| Nagaraju 


TFCO80319 Drilling of New Borewell 
at ANNAYANAKANAHALL] 
GOLLARAHATTI Village in GEEJIHALLI 
GP in ARSIKERE Taluk 


438 


439 


Arsikere 


Arsikere 


Geejihalli 


Geejihalli 


440 


441 


Arsikere 


Arsikere 


Arsikere 


Habbariagatta 


Habbanagatta 


Habbanagatta 


SCP Providing Pipeline Extension at 
NARAYANAGHATTALLY Village in 
GEEJIHALLI GP in Arsikere Taluk 


MS 
ತ Shivalingamurthy 


Mallikarjunappa Completed 


Mallikarjunappa Completed 


Completed 


Completed 


2.50 


GEN Providing and Errecting Pump 
Motor and Pipeline Extension at 
KASTURA BA TRUST Village in 
GEEJIHALLI GP in Arsikere Taluk 


GEN Drilling of New Borewell at 
DODDENAHALLI Village in 
HABBANAGATTA GP in Arsikere Taluk 


GEN Providing Pipeline Extension at 
HABBANAGATTA Village in . 
HABBANAGATTA GP in Arsikere Taluk 


5.001 


Completed 


GH 


Yashwanthkumar Completed 


1.80 Ms ಸಿ 
“““Shivalingamurthy 


Completed 


4.00 


Mallikarjunappa 


SDP Construction of new OHT at 
HABBANAGATTA Village in 
HABBANAGATTA GP in Arsikere Taluk 


Arsikere 


Handralu 


GEN Drilling of New Borewell at 


MALGENAHALLIHATTI in HANDRALU 
GP in Arsikere Taluk 


10.00 


1.80|H M Naveen 


Mallikarjunappa 


Completed 


Name of the work 


444 


445 


446 


447 


SDP Drilling of New Borewell at 
MADHANA HALL Village in 
HANDRALU GP in Arsikere Taluk 


Handralu 


Electrical 
Contracor 


Borewell 


Civil Contractor 
Contractor 


Est Cost. 


Remarks { 


1.50|N Rangaswamy 


SCP Drilling of New Borewell at 
KEREMUDALA HATTI Village in 
HANDRALU GP in Arsikere Taluk 


Handralu 


1.80|H M Naveen 


GEN Drilling of New Borewell at 
MATHADA HOSA HALL Village in 
HANDRALU-GP in Arsikere Taluk 


Handralu 


1.80|H M Naveen 


Completed 


Completed 


Completed 


‘|Harnahalli * 


GEN Drilling of New Borewell at 


GP in Arsikere Taluk 


HARNAHALL Village in HARNAHALLI 


MS 
Shivalingamurthy 


Completed 


TFCO80319 Drilling of New Borewell 
at HARNAHALLI Village in 
HARNAHALLI GP in ARSIKERE Taluk 


Harnahalli * 


MS 
Shivalingamurthy 


452 


Arsikere 


TFCO80319 Drilling of New Borewell 
Harnahalli * 
GP in ARSIKERE Taluk 


at YEREHALLI Village in HARNAHALLI 


Completed 


MS 
Shivalingamurthy 


GEN Providing Pipeline Extension at 
HEGGATTA SAPTHAMBIKE 
BADAVANE Extension Village in 
HEGGATTA GP in Arsikere Tafuk 


Heggatta 


GEN Providing Pipeline Extension at 
HEGGATTA Village in HEGGATTA GP 
in Arsikere Taluk 


Heggatta 


I 


Completed 


2.50 


Vishwanath BB 


Completed 


4.00 Mallikarjunappa 


SDP Construction of new OHT at 
HEGGATTA Village in HEGGATTA GP 
in Arsikere Taluk 


Heggatta 


Completed 


10.00 Prakash Kumar 


453 


454 


Arsikere 


Arsikere 


TFCO80319 Drilling of New Borewell 
at BYRAGONDANAHALLI Village in 
HIRIYUR GP in ARSIKERE Taluk 


Hiriyur 


SCP Drilling of New Borewell at 
HARIHARAPURA C HATTI Village in 
HIRIYUR GP in Arsikere Taluk 


Hiriyur 


MS 
Shivalingamurthy 


1.40 


Completed 


MS 


1.80 
Shivalingamurthy 


455 


Arsikere 


TFCO80319 Drilling of New Borewell 
Hiriyur 
in HIRIYUR GP in ARSIKERE Taluk 


at HIRIYUR GANDHI NAGARA Village 


MS 


4 
140 Shivalingamurthy 


Completed 


Taluk 


Name of the work 


456 J[Arsikere Hiriyur 


- Borewell 


Est Cost. 
Contractor 


GEN Providing and Errecting Pump 
Motor and Pipeline Extension at 
MAASTHIHALLI Village in HIRIYUR GP 
in Arsikere Taluk 


457 JArsikere Hiriyur 


458 JArsikere J C Pura 


ES 


3.00 


TFCO80319 Drilling of New Borewell 
at MAASTHIHALLI Village in HIRIYUR 
GP in ARSIKERE Taluk 


MS 


1.40 
Shivalingamurthy 


Electrical 
Contracor 


Civil Contractor 


Remarks 


Krishna 


GEN Drilling of New Borewell at JC 
PURA RANGANATHASWAMY TEMPLE 
Village in J C PURA GP in Arsikere 
Taluk 


459 JArsikere J C Pura 


460 Arsikere Jajur 


Arsikere 


464 Arsikere 


MS 


1.80 
Shivalingamurthy 


TFCO80319 Drilling of New Borewell 
at NAGAVEDHI Village in J C PURA 
GP in ARSIKERE Taluk 


MS 
Shivalingamurthy 


SCP Providing Pipeline Extension at 
JAJURU Village in JAJUR GP in 
Arsikere Taluk 


SDP Construction of new OHT at 
JAJURU Village in JAJUR GP in 
Arsikere Taluk 


10.00 


Rangappa 


SCP Providing Pipeline Extension at 
HALEKALNAYAKANAHALLI BHOVI 
COLONY Village in JAIUR GP in 
Arsikere Taluk 


2.50 


GEN Providing Pipeline Extension at 
DODDAGHATTA Village in JAVAGAL 
GP in Arsikere Taluk 


1.35 


GEN Cleaning and Flushing of 
Borewelil in JAVAGAL Village in 
JAVAGAL GFP in Arsikere Taluk 


465 JArsikere 


- 466 Arsikere Kacheegatta 


GEN Providing Pipeline Extension at 
JAVAGAL Village.in JAVAGAL GP in 
Arsikere Taluk 


GEN Drilling of New Borewell at 
[AGRAHARA HOSA BADAVANE Village 
in KACHEEGATTA GP in Arsikere Taluk 


MS 


0.65 
Shivalingamurthy 


1.80 


Geetha PH 


Completed 


Vishwanath B B 


Samvid Buildtech 
Pvt Ltd 


| 


1.80 
Shivalingamurthy 


Completed 


Completed 


Electrical 
Contracor 


Borewell 


Est Cost. 
Contractor 


G.Pp Name of the work 


Civil Contractor 


Remarks { K 


GEN Drilling of New Borewell at 
Vaderahalli Village in KACHEEGATTA 1.80 
GP in Arsikere Tatuk 


MS 


Kach tt: 
acheegatta Shivalingamurthy 


Completed 


TFCO80319 Drilling of New Borewel! 
at KACHEEGATTA Village in 
KACHEEGATTA GP in ARSIKERE Taluk 


Kacheegatta 1.40|H M Naveen 


SCP brilling of New Borewell at 
KELAGINA HATTI Village in 
KACHEEGATTA GP in Arsikere Tatuk 


MS 


Kacheegatta Shivalingamurthy 


Completed 


Completed 


GEN Drilling of New Borewell at 
KENKERE HALL! Village in 
KACHEEGATTA GP in Arsikere Taluk 


MS 


Kacheegatta Shivalingamurthy 


GEN Drilling of New Borewell at 
KORANAHALLI Village in 
KACHEEGATTA GP in Arsikere Taluk 


MS 


itt; 
Kacheegatta Shivalingamurthy 


472 


GEN Providing Pipeline Extension at 
GIRIBOMMANAHALLI Village in 
KALGUNDI GP in Arsikere Taluk 


Kalgundi 


Samvid Buildtech 
Pvt Ltd 


Completed 


Completed 


473 


Arsikere 


SCP TSP Providing Pipeline Extension 
at KALLUSADARAHALLI Village in 
KALGUNDI GP in Arsikere Taluk 


Kalgundi 


474 


Arsikere 


SDP TSP Construction of new OHT at 
KALLUSADARAHALL! Village in 
KALGUNDI GP in Arsikere Taluk 


Kalgundi 


475 


Arsikere 


v 


TFCO80319 Drilling of New Borewell 
at KARDI HALLI BOVI COLONY Village 
in KALGUNDI GP in ARSIKERE Taluk 


Kalgundi 


476 


Arsikere 


TFCO80319 Drilling of New Borewell 
at KARDI HALL Village in KALGUNDI 
GP in ARSIKERE Taluk 


Kalgundi 


Mallikarjunappa 


Mallikarjunappa 


Completed 


Completed 


Completed 


Completed 


477 


Arsikere 


GEN Drilling of New Borewell at 
KALYAD! Village in KALYADI GP in 
Arsikere Taluk 


1.80fH M Naveen 


Completed ಫ್ರಿ 


————— 


Borewell Electrical 
Name of the work Est Cost. Civil Contractor Remarks 
Contractor Contracor 
_ SDP Drilling of New Borewell at 
478 Arsikere Kalyadi KALYADI Village in KALYADI GP in 1.50|N Rangaswamy Completed 
Arsikere Taluk 


GEN Providing and Errecting Pump 
Motor and Pipeline Extension at 
VRUNDAVANAHALLI Village in 
KALYAD! GP in Arsikere Taluk 


479 Arsikere Kalyadi Mohanraj) MP Completed 


GEN Drilling of New Borewell at 
480 Arsikere Kamasamudra KAMASAMUDRA Village in 
KAMASAMUDRA GP in Arsikere Taluk 


GEN Providing Pipeline Extension at 
RAMENAHALLI THOTADAMANE and 
New Extension in KAMASAMUDRA 
GP in Arsikere Taluk 


481 Arsikere Kamasamudra H B Prashanthkumar |Completed 


GEN Drilling-of New Borewell at 
CHIKKONDIHALLI Village in 1.80 
KANKATTE GP in Arsikere Taluk 

TFCO80319 Drilling of New Borewell 
at DIBBUR Village in KANKATTE GP 1.40 
in ARSIKERE Taluk 


Arsikere Kankatte Completed 


Arsiki Kankatte 
rsikere Shivalingamurthy 


SCP TSP Providing Pipeline Extension 
at KANKATTE ADIGERE Village in 4.00 
KANKATTE GP in Arsikere Taluk 


484 JArsikere Kankatte Krishna 


— 


TFCO80319 Drilling of New Borewell 


at KANKATTE PUTTANAKATTE MS 
485 Jarsik 140 ted 
rsikere Village in KANKATTE GP in ARSIKERE |. Shivalingamurthy Complete 
Taluk 


GEN Construction of new OHT at 
SATHANAGERE Village in KANKATTE 13.00, 
GP in Arsikere Taluk 
GEN Providing Pipeline Extension at 
SATHANAGERE HOSA BADAVANE 


486 JArsikere 


Mallikarjunappa Completed 


> _ 2. 
Village in KANKATTE GP in Arsikére 00 Completed 
Taluk 
TFCO80319 Drilling of New Borewell MS 
at SATHANAKERE Village in 1.40} Completed 


KANKATTE GP in ARSIKERE Taluk Shivalingarnurthy 


SN 


Sl.No 


Taluk 


489 


490 


491 


494 


Arsikere 


Arsikere 


Arsikere- 


Kankatte 


Karugunda 


Karugunda 


Karugunda 


G.P 


Name of the work 


GEN Drilling of New Borewell at 
SOMASHETTY HALLI Village in 
KANKATTE GP in Arsikere Taluk 


Borewell 


Est Cost. 
Contractor 


MS 
Shivalingamurthy 


Electricat 
Contracor 


£5 ಸ 
Civil Contractor 


Remarks 


Completed 


GEN Drilling of New Borewell at 
HARLAHALLI GOLLARAHATTI Village 
in KARUGUNDA GP in Arsikere Taluk 


1.80|H M Naveen 


Completed 


IE 


GEN Drilling of New Borewell at 
KAMALAPURA Village in 
KARUGUNDA GP in Arsikere Taluk 


1.80|H M Naveen 


Completed 


SCP Drilling of New Borewell at 
GOLLARAHALL! B THANDYA Village in 
KARUGUNDA GP in Arsikere Taluk 


Arsikere 


Arsikere 


495 


Arsikere 


Karugunda 


Kenkere 


Kenkere 


Arsikere 


Kenkere 


GEN Drilling of New Borewell at 
NAGENA HALLI Village in 
KARUGUNDA GP in Arsikere Taluk 


TSP Providing Pipeline Extension at 
BRAHMADEVARAHALLI Village in 
KENKERE GP in Arsikere Taluk 


GEN Providing Pipeline Extension at 
KENKERE Village in KENKERE GP in 
Arsikere Taluk 


1.80|H M Naveen 


1.80|H M Naveen 


1.50 


2.50 


Rangappa 


Rangappa 


Completed 


Completed 


Completed 


Completed 


' GEN Providing Pipeline Extension at 


MAVINAKERE Village in KENKERE GP 
in Arsikere Taluk 


Arsikere 


Kolagunda 


Arsikere 


Arsikere 


Kolagunda 


Kolagunda 


GEN Providing Pipeline Extension at 
K AHANAHALL! Village in 
KOLAGUNDA GP in Arsikere Taluk 


2.50 


1.80 


Vishwanath 8B B 


Completed 


Krishna 


GEN Providing Pipeline Extension at 
KOLAGUNDA Village in KOLAGUNDA 
GP in Arsikere Taluk 


GEN Providing Pipeline Extension at 
MAVATHANAHALLI Village in 
KOLAGUNDA GP in Arsikere Taluk 


1.801 


1.80 


Krishna 


Krishna 


Completed 


Completed 


Completed 


————— 


Borewell Electrical \ 
Name of the work Est Cost. _ Civil Contractor Remarks 
Contractor Contracor 


SDP Drilling of New Borewell at 


MAVATHANAHALLI Village in 


1.50|N Rangaswamy Completed 
KOLAGUNDA GP in Arsikere Taluk 
GEN Providing Pipeline Extension at 
SANKIHALLI Village in KOLAGUNDA 2.00 Completed 
GP in Arsikere Taluk 


SDF Drilling of New Borewell at 
UPPARA KALENAHALLI Village in 1.50}N Rangaswamy 
KOLAGUNDA GP in Arsikere Taluk 
TFCO80319 Drilling of New Borewell MS 
at GUDDENAHALL! Village in 140. 
Shivalingamurthy 
.50; 


[Arsikere Kolagunda 


Arsikere Kolagunda 


Arsikere Kolagunda Completed 


503 Kondenalu { 
KONDENALU GP in ARSIKERE Taluk j 
i 
GEN Providing Pipeline Extension at 
j | MARASHETTY HALLI HOSA 
504 Arsikere Kondenalu 5 HOS. 2 Rangappa Completed 


BADAVANE Village in KONDENALU 
GP in Arsikere Taluk 


TSP Providing Pipeline Extension at 
CHIKKABANAVARA Village in 1.80 
KURUVANKA GP in Arsikere Taluk 


505 Kuruvanka Krishna Completed 


ms 
SCP Drilling of New Borewell at 
KARADIHALLI Village in KURUVANKA 1.80 
GP in Arsikere Taluk 


mS 


Kuruvank y 
uruvanka Shivalingamurthy 


Completed 


GEN Drilling of New Borewell at KODI Ms 
HALLI Village in KURUVANKA GP in 1.80 Shivalingamurth 
Arsikere Taluk angamurtny 


507 Arsikere Kuruvanka Completed 


GEN Drilling of New Borewell at 


MS 


Arsikere Kuruvanka . SUNKADHA HALLI Village in 1.80 Shivali ಗ Completed 
KURUVANKA GP in Arsikere Taluk 'ಳಡಗಪ್ತರ ಗಟ 
} 
| TECO80319 Drilling of New Borewell MS | 
Arsikere Kuruvanka at THIPPAGATTA Village in 1.40 Completed k 


KURUVANKA GP in ARSIKERE Taluk Shivalingamurthy 


SI.No 


510 


Taluk 


G.p Name of the work 


Arsikere 


GEN Providing Pipeline Extension at 
GANDASI SANTE MAIDANA Village in 
LALANAKERE GP in Arsikere Taluk 


Lalanakere 


511 


Arsikere 


Lalanakere 


Borewell 
Contractor 


Est Cost. 


—— 
Electrical 


Contracor 


512 


Arsikere 


Lalanakere at MAHADEVARA HALL! Village in 


-|LALANAKERE GP in ARSIKERE Taluk 


SDP Construction of new OHT at 
GANDASI SANTE MAIDANA Village in 
LALANAKERE GP in Arsikere Taluk 
TFCO80319 Drilling of New Borewell 


4.00: 


Civil Contractor 


Krishna 


Remarks 


Completed 


1.40 MS 
““Shivalingamurthy 


Prakash Kumar 


Completed 


UL. 


513 


Arsikere 


GEN Providing and Errecting Pump 
Motor and Pipeline Extension at 
MADALU Village in MADALU GP in 
Arsikere Taluk 


Madalu 


514 


515 


Arsikere 


Arsikere 


GEN Providing and Errecting Pump 
Motor at SEETHAPURA Village in 
MADALU GP in Arsikere Taluk 


Madalu 


2.00 


Completed 


Krishna 


Completed 


2.00 


P B Rajshekar 


Completed 


SCP Providing Pipeline Extension at 
YAREHALL! Village in MADALU GP in 
Arsikere Taluk 


Madatu 


516 


517 


518 


Arsikere 


Arsikere 


Arsikere 


GEN Drilling of New Borewell at 
CHELANAHALLI Village in MUDUD! 
GP in Arsikere Taluk 

GEN Drilling of New Borewell at 
HALEGENA HALLI GANGE MUDU 


Mududi 


Village in MUDUDI GP in Arsikere 
Taluk 


GEN Providing and Errecting Pump 
Motor at HALEGENA HALLI Village in 
MUDUDI GP in Arsikere Taluk 


Mududi 


519 


520 


Arsikere 


Arsikere 


SCP Providing Pipeline Extension at 
MURUNDI HOSAHATTI Village in 
MURUNDI GP in Arsikere Taluk 


Murundi 


SCP Drilling of New Borewell at 
YADAPURA COLONY Village in 
MURUNDI GP in Arsikere Taluk 


Murundi 


2.00 


1.80|H M Naveen 


NN 


2.00 


2.50 


MS 


Mohanraj) MP 


Completed 


Completed 


— 


Completed 


P B Rajshekar 


Completed 


Samvid Buildtech 
Pvt Ltd 


Completed 


1.80 
Shivalingamurthy 


Completed 


KN 


Borewell Electrical 


Civil Contractor Remarks 
Contractor Contracor 


Name of the work Est Cost. 


SDP Drilling of New Borewell at 
HIRESADARAHALLI Village in - 1.15 
NARASIPURA GP in Arsikere Taluk 


MS 


Narasi 
larasipura Shivalingamurthy 


: Completed 


TFCO80319 Drilling of New Borewell 
Narasipura at NARASIPURA Village in 
| NARASIPURA GP in ARSIKERE Taluk 


MS 
Shivalingamurthy 


Completed 


GEN Providing Pipeline Extension at 
Arsikere Neralige GUDDENAHALLI Village in NERALIGE 
' GP in Arsikere Taluk 


Samvid Buildtech 
Pvt Ltd 


523 Completed 


GEN Providing Pipeline Extension at 
524 Arsikere Neralige KAMANAHALLI in NERALIGE GP in 0.60 Krishna Completed 
Arsikere Taluk 

TSP Drilling of New Borewell at 
525 Arsikere Neralige NERALIGE Village in NERALIGE GP in 1.80 
Arsikere Taluk 


MS 


Completed 
Shivalingamurthy omplete 


GEN Providing and Errecting Pump 
526 Neralige Motor at THIMMANAHALLI Village in 1.70 
p NERALIGE GP in Arsikere Taluk 


CR Chandrappa Completed 


SCP Drilling of New Borewell at 
527 JArsikere Puralehalli HARATHANA HALLI Village in 1.80 
PURALEHALLI GP in Arsikere Taluk 


MS 


Shivalingamurthy Completed 


GEN Providing and Errecting Pump 
Motor at KONDABAGILU 
GOLLARAHATTI Village in 
PURALEHALLI GP in Arsikere Taluk 


TFCO80319 Drilling of New Borewell 


at KONDABAGILU Village in 1.40 
PURALEHALLI GP in ARSIKERE Taluk 


528 Arsikere Puralehalli 2.00 P B Rajshekar Completed 


MS 
Shivalingamurthy 


529 JArsikere Completed 


SCP Drilling of New Borewell at 
PURALE HALLI Shanthaveri Village in 1.80 
PURALEHALLI GP in Arsikere Taluk 


M 
530 Arsikere § Completed , 


Shivalingamurthy 


SCP Providing Pipeline Extension at 


© Arsikere Puralehalli PURALE HALLI Village in 4.00 Mallikarjunappa Completed 
[ d pS PURALEHALL! GP in Arsikere Taluk 


i 
[| 
| 
} 
| 


Electrical c 
Civil Contractor Remarks WL 


Contracor 


Borewell 
Contractor 


Name of the work Est Cost. 


Sl.No [Taluk - G.P 


SDP Construction of new OHT at 
PURALE HALLI Village in 
PURALEHALLI GP in Arsikere Taluk 


532 Arsikere Puralehalli Matflikarjunappa Completed 


GEN Providing Pipeline Extension at 
533 Arsikere Rampura HOLALKERE Village in RAMPURA GP 
in Arsikere Taluk 


Krishna Completed 


TFCO80319 Drilling of New Borewell 
at MELENAHALLI Village in 
RAMPURA GP in ARSIKERE Taluk 


MS 


Shivalingamurthy Completed 


534 Arsikere Rampura 


GEN Providing Pipeline Extension at 
SHASHIVALA HARUANA COLONY 
Village in RAMPURA GP in Arsikere 
Taluk 


535 Arsikere Rampura Krishna Completed 


GEN Drilling of New Borewell at K 
536 Arsikere Rangapura CHITTANA HALL Village in 1.80|H M Naveen 
RANGAPURA GP in Arsikere Taluk - 


Completed 


GEN Providing Pipeline Extension to 
CHITTANA HALLI and ADIHALLI 

Extension Village in RANGAPURA GP 
in Arsikere Taluk 


537 JArsikere Rangapura 2.50|Krishna Completed 


GEN Providing and Errecting Pump 
Motor and Pipeline Extension at N 
“JHOSALLI Village in RANGAPURA GP in 
Arsikere Taluk 


GH 


5.00 Yashwanthkumar 


538 Arsikere Rangapura Completed 


GEN Drilling of New Borewell at 
539 JArsikere Rangapura KAMBARAGATTA Village in 
RANGAPURA GP in Arsikere Taluk 


1.80|H M Naveen Completed 


GEN Providing Pipeline Extension at 
NEERAGUNDA Village in 
RANGAPURA GP in Arsikere Taluk 


H B Prashanthkumar |Completed 


Rangapura 


GEN Drilling of New Borewell at 
RAMJIHALLI Village in RANGAPURA 
GP in Arsikere Taluk 


Rangapura 1.80|H M Naveen Completed 


G.P 


Name of the work 


Borewell 


Est Cost. 
Contractor 


Electricat 
Contracor 


Civil Contractor 


Remarks 


§ SCP Drilling of New Borewell at 
Rangapura RANGAPURA Village in RANGAPURA 
i GP in Arsikere Taluk 


GEN Providing Pipeline Extension at 
Shanegere GARUDANAGIRI Village in ; 
SHANEGERE GP in Arsikere Taluk 


1.80|H M Naveen 


Completed 


TFCO80319 Drilling of New Borewell 
Shanegere at MANAKATTURU Village in 
SHANEGERE GP in ARSIKERE Taluk 


TFCO80319 Drilling of New Borewell 
545 JArsikere Shanegere at SHANEGERE Village in 


SHANEGERE GP in ARSIKERE Taluk 


MS 
Shivalingamurthy 


1.40 Ms 
““IShivalingamurthy 


TFCO80319 Drilling of New Borewell 
546 Arsikere Shanegere at THIMMANAHALLI Village in 


SHANEGERE GP in ARSIKERE Taluk 


MS 


Ls Shivalingamurthy 


547 Arsikere Shanegere: 


GEN Drilling of New Borewell at 
HENGURUBARA HATTI Village in 
SHANEGERE GP in Arsikere Taluk 


MS 


1.80 
Shivalingamurthy 


Shanegere 


Arsikere Shankaranahalli 


GEN Providing Pipeline Extension at 
KENGURUBARA HATTI Village in 
SHANEGERE GP in Arsikere Tatuk 


SDP Construction of new OHT at 
KENGURUBARA HATTI Village in 
SHANEGERE GP in Arsikere Taluk 
GEN Providing Pipeline Extension at 
BENNIGUNDANA HALLI HARUANA 
COLONY Village in 
SHANKARANAHALLI GP in Arsikere 
Taluk 


Shankaranahalli 


GEN Providing Pipeline Extension at 
DONANAKATTE Village in 
SHANKARANAHALLI GP in Arsikere 
Taluk 


Shankaranahalli 


GEN Providing Pipeline Extension at 
KAMBARAGATTA Village in 
SHANKARANAHALLI GP in Arsikere 
Taluk 


Mallikarjunappa 


Completed 


Completed 4 
Completed 


Completed 


Completed 


Completed 


M H Halappa 


I 


Completed 


GH 
Yashwanthkumar 


Completed 


Rl 


GH 
Yashwanthkumar 


H B Prashanthkumar |Completed 


Completed 


G.P 


Name of the work 


Arsikere 


Arsikere 


Shankaranahalli 


GEN Drilling of New Borewel! at 
KITTANA KERE Village in 

SHANKARANAHALLI GP in Arsikere 
Taluk 


Shankaranahalli 


TFCO80319 Drilling of New Borewell 
at MADDRAHALLI GOLLARAHALLI 

Village in SHANKARANAHALLI GP in 
ARSIKERE Taluk 


Arsikere 


Arsikere 


Arsikere 


558 JArsikere 


Arsikere 


Thalur 


Thalur 


Thatur 


'TFCO80319 Drilling of New Borewell 
at KALENAHALLIHATTI Village in 
THALUR GP in ARSIKERE Taluk 


SCP TSP Drilling of New Borewell at 
KALLENGERE Village in THALUR GP in 
Arsikere Taluk 


Est Cost. 


Borewell 
Contractor 


MS 


Electrical 


Cantracor Civil Contractor Remarks Ik: 


Completed 


MS 


1.40} 
Shivalingamurthy 


ಖಿ Shivalingamurthy 


Completed 


1.40 Ms 
“*-|Shivalingamurthy 


— 


Completed 


MS 
30 Shivalingamurthy 


Completed 


TFCO80319 Drilling of New Borewell 
at KALLENGERE Village in THALUR 
GP in ARSIKERE Taluk 


GEN Providing Pipeline Extension at 
T KODHIHALLI Village in THALUR GP 
in Arsikere Taluk 


SDP Construction of new OHT at T 
KODHIHALLI Village in THALUR GP in 
Arsikere Taluk 


— 


560 JArsikere 


Thalur 


SCP Drilling of New Borewell at 
TALALATERE Village in THALUR GP in 
Arsikere Taluk . 


Arsikere 


Arsikere 


Thalur 


GEN Drilling of New Borewell at 
THALUR Vilage in THALUR GP in 
Arsikere Taluk 


GEN Providing Pipeline Extension at 
THALUR Village in THALUR GP in 
Arsikere Taluk 


Thatur 


GEN Providing Pipeline Extension at 
THALUR VISHNUPURA Village in 
THALUR GP in Arsikere Taluk 


Thalur 


SDP Construction of new OHT at 
THALUR Village in THALUR GP in 
lArsikere Taluk 


MS 


140 Shivalingamurthy 


4.00 


Completed 
Rangappa Completed 
Geetha PH Completed 


Completed 


MS 
Shivalingamurthy 


10.00 


Completed 
Rangappa Completed 
Krishna Completed 
Mallika chap Completed 


565 


Taluk 


Arsikere 


Name of the work 


Est Cost. 


Borewell 
Contractor 


p SCP Construction of new OHT at 
Undiganau DESHAN Village in UNDIGANALU GP 
in Arsikere Taluk 


566 


567 


Arsikere 


Arsikere 


SCP Drilling of New Borewell at 
Undiganalu DESHANI GOLLARA HATTI Village in 
ನ UNDIGANALU GP in Arsikere Taluk 


SDP Drilling of New Boreweéll at 
Undiganalu DESHANI GOLLARA HATTI Village in 
UNDIGANALU GP in Arsikere Taluk 


568 


Arsikere 


TSP Drilling of New Borewell at 
Undiganalu KURADHAHALLI Village in 
UNDIGANALU GP in Arsikere Taluk 


' 569 


Arsikere 


10.00 


1.80{H M Naveen 


1.50[N Rangaswamy 


1.80|H M Naveen 


Electrical 
Contracor 


Civil Contractor 


Remarks 


Mallikarjunappa 


SCP Drilling of New Borewell at 
Undiganalu UNDIGANALU B THANDYA Village in 


UNDIGANALU GP in Arsikere Taluk 


570 


571 


572 


573 


Arsikere 


" |GEN Providing Pipeline Extension at 


GIDDE GOWDANA KOPPALU Village 
in YADAVANAHALLI GP in Arsikere 
Taluk 


Yadavanahalli 


1.80|H M Naveen 


2.5 


ANUGATTA SCP Construction of OHT at Bellavara 
village in Anughatta GP Belur.Taluk 
SCP Extension raising main at 

Koratikere village in Bantenahalli GP 


Belur Taluk 


BANTENAHALLI 


BANTENAHALLI SCP Pipeline extension at Rayapur 
village in Bantenahaili GP Belur Taluk 


574 


575 


SCP Sinking-of borewell at Ballur 
CHIKKAMEDUR Colony in Chikkamedur GP Belur 
Taluk: 


SCP Sinking of borewell at ichalabare 
village in Dabbe GP Belur Taluk 
SCP Sinking of Borrewell at Rajagere 
GONISOMANAHALLI [village in Gonisomanahalli GP Belur 
Taluk 


10.00 


1.00 


3.00 


1.20 


1.00 


1.40 


ನ 


Completed 


Completed 


Completed 


Completed 


Completed 


Krishna 


N.Mallikarjunappa 


Y.B.Jagadish 


G.N.Doreswamy 


G.N.Doreswamy 


G.N.Doreswamy 


SYED ARIFF 


Completed 


Physically Completed 


Complete 


Complete 


Complete 


Complete 


Complete 


SI-No 


Taluk 


G.P 


Name of the work 


577 


BELUR 


HULUGUNDI 


SCP Sinkng of borewell and providing 
pumpmotor at T.Vaddara colony 
village in Hulugundi GP Belur Taluk 


Est Cost. 


3.00 


Borewell 
Contractor 


Electrical 


Civil Contractor 
Contracor 


[ 


UDAYKUMAR 


Remarks 


Physically Completed 


578 


579 


BELUR 


BELUR 


KESAGODU 


SCP Construction of Openwell at 
Kesagodu village in Kesagodu GP 
Belur taluk 


KUSHAVARA 


580 


BELUR 


KUSHAVARA 


SCP Sinking of borewell at Bhakravalli 
village in Kushavara GP Belur Taluk 


SCP Sinking of borewell at 2 Nos 
Kushavara (Near Jajikatte} village in 
Kushavara GP Belur Taluk 


581 


582 


BELUR 


BELUR 


KUSHAVARA 


SCP Sinking of borewell at Tagare 
village in Kushavara GP Belur Taluk 


6.50 


1.00 


G.N.Doreswamy 


M.D.Punith 


Physically Completed 


Complete 


— 


I 


2.20 


G.N.Doreswamy 


1.00 


G.N.Doreswamy 


Complete 


Complete 


LAKKUNDA 


SCP Providing Pumpmotor and 
pipeline at Kadegarje village in 
Lakkunda GP Belur taluk 


583 


BELUR 


584 


BELUR 


MADAGATTA 


MADAGATTA 


SCP Sinkng of borewell pumpmotor 
and extension of pipeline at Andur in 
Madaghatta GP Belur Taluk 

SCP MWSR at Malanakatte 
Madaghatta GP Belur Taluk 


585 


BELUR 


NARAYANAPURA 


SCP Pipeline extenion at Hanumidi 
village Narayanapura GP Belur Taluk 


NARAYANAPURA 


scP Sinking of borewell at 
Kodanahalli village in Narayanapura 
nhalli GP Belur Taluk 


2.75 


3.00 


3.00 


G.N.Doreswamy 


G.N.Doreswamy 


PUNEETH M.D 


UDAYKUMAR 


UDAYKUMAR 


NARAYANAPURA 


SCP Extesion of raising main at 
Shettigere village in Narayanapura 
GP Belur Taluk 


3.00 


GN DORESWAMY 


NARAYANAPURA 


SCP Sinking of borewell at 
Yakashettihalli village in 
Narayanapura GP Belur Taluk 


1.00 


589 


BELUR 


RAIANASIRIYUR 


SCP Pipeline extension at 
Appagondanahalli village in 
Rajanashiriyuru GP Belur Taluk 


1.50 


G.N.Doreswamy 


Mahesh 


Complete 


| Complete 


Completed 


Complete 


Completed 


BHAIRESH 


Complete 


Complete 


BHAIRESH 


Complete 


[0] 


Cho 


Taluk 


G.p 


590 


591 


BELUR 


BELUR 


RAJANASIRIYUR 


Name of the work Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


SCP of borewell at Rajnashiriyuru 
village near WPP in Rajanashiriyuru 1.20 
GP Belur Taluk 


SAVASIHALLI 


N.Rangaswany 


Civil Contractor 


Remarks 


SCP Drilling of borewell and 

providing Pumpmotor and extension 3.50 
of pipeline at Vaddarahalli Koppalu 

village in Savasihalli GP Belur Taluk 


L.D.IAYANTH 


592 


BELUR 


TOLALU 


TOLALU 


SCP Sinkng of borewell at Koneralu 1.00 
village in Tolalu GP Belur Taluk 
SCP Sinkng of borewell at Tolaiu 
Colony village in Totalu GP Belur 
Taluk 


G.N.Doreswamy 


G.N.Doreswamy 


TUMBUDEVANAHALLI 


SCP Providing Pumpmotor and 
pipeline at Hosahalli Goravanhalli 
village in Tumbudevanhalli GP Belur 
Taluk 


YALAHANKA 


BELUR 


YAMASANDI 


BELUR’ 


YAMASANDI 


Complete 


Completed 


Complete 


Complete’ 


MD PUNITH 


SCP Sinkng of borewell and providing 
pumpmotor at Chikkanahalli village 
in Yalahnka GP Belur Taluk 


SCP Sinking of borewell and 
providing pipeline at Govinahalli 
village in Yamasandhi GP Belur Taluk 


2.50 


SCP Sinking of borewell and 
providing pipeline at iravalli village in 
Yamasandhi GP Belur Taluk 


2.52 


598 


BELUR 


«  HAGARE 


TSP Providing pumpmotor and 
extension of pipeline at Angadihalli 
in Hagare GP Belur Taluk 


3.50 


G.N.Doreswamy 


G.N.Doreswamy 


G.N.Doreswamy 


C.K.LOKESH 


SYED ARIFF 


Anandkumar 


Physically Completed 


Completed 


Complete 


Complete 


L.D.JAYANTH 


Completed 


599 


BELUR 


CHEEKANAHALLI 


TOLALU 


SCP TSP Construction of GLSR and 
extension of pipeline at Kallubande 
badavane in Cheekanhalli GP Belur 
Taluk 

SCP TSP Sinkng of borewell at 
Mattihalli village in Tolalu GP Belur 1.10 
Taluk 


6.00 


M.D.Punith 


Physically Completed 


G.N.Doreswamy 


ADAGOOR 


3.00 


GEN MWSR at Aduguru in Belur Taluk 


Complete 


MAHEH 


_| 


Complete 


Sl.No 


Taluk 


G.P 


602 


603 


BELUR 


BELUR 


ADAGOOR 


Name of the work 


Est Cost. 


GEN Sinkng of borewell pumpmotor 
and extension of pipeline at 
Kyatanakere in Adagur GP Belur Taluk 


ADAGOOR 


604 


BELUR 


|. 


ANDALE 


GEN Providing Pumpmotor and 
pipeline at Tirumalanalli village in: 
Adaguru GP Belur Taluk 


3.00 


300 


GEN Sinkng of borewell and 
providing pumpmotor, extension of 
pipeline at Mugulavalli village in 
Andlale GP Belur Taluk 


3.50 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor ಸ 


Remarks lL 


G.N.Doreswamy 


Anandkumar Complete 


Mohankumar Complete 


C.K.LOKESH Physically Completed 


605 


BELUR 


BANTENAHALLI 


GEN Extension of raising main from 
CKM road to Bantenahalli OHT in 

Bantenhalli village in Bantenahalli GP 
Belur Taluk 


“|BELUR 


BANTENAHALLI 


& 606 


607 


BELUR 


I 


BICCODU 


608 


BELUR 


CHATACHATANAHALLI 


GEN MWSR at Bantenahalli village in 
Bantenahalli GP Belur Taluk 
GEN Construction of OHT at 
Chokanahalli village in Biccodu GP 
Belur taluk 


5.00 


SYED ARIFF 


Complete 


G.N.Doreswamy 


SYED ARIFF Complete 


10.00 


N.Mallikarjunappa Physically Completed 


GEN Providing pumpu moter at 
Dyavappanahalli viilage in 
chatachatanahalli GP Belur Taluk 


3.00 


Anandkumar Completed 


609 


BELUR 


CHATACHATANAHALL! 


610 


BELUR 


CHIKKAMEDUR 


GEN Pipeline extension at 
Karikattehalli village in 
chatachatanahalli GP Belur Taluk 


GEN Sinking of borewell at 
5.Bommdihalli village in Chikkamedur 
GP Belur Taluk 


‘611 


BELUR 


CHIKKAMEDUR 


GEN Sinking of borewell at Suglur 
(Halegadi) village in Chikkamedur GP 
Belur Taiuk 


612 


BELUR 


DABBE 


613 


BELUR 


GANGOOR 


GEN Pipeline extension at S. 
Somanhalli village in Dabbe GP Belur 
Taluk 


4.00 


1.10 


Pradeep S.S Complete 


G.N.Doreswamy 


Complete 


G.N.Doreswamy 


Complete 


SYED ARIFF 


Comptete 


GEN Sinking of borewell Chatnahalli 
village Gangur i GP Belur Tatuk 


614 


BELUR 


GANGOOR 


GEN Extension of pipeline at 
Maliyappanakappalu village in 
Gangur GP Belur Taluk 


G.N.Doreswamy 


Completed 


C.R.Vasanth 


Completed pe 


16} 


sl 


Taluk G.P Name of the work Est Cost. Borewell Electrical Civil Contractor Remarks 
. Contractor Contracor 
GEN Sinking of borewell and 
615 [BELUR cuaTtaoatau _ |Exersion of pipeline at G.N.Doreswamy L.DJAYANTH Completed 
Dhutanakoppalu village in 
Ghattadahalli GP Belur Taluk 
GEN MWSR at Hullekaltahalli (near 
616 |BELUR GHATTADAHALLI temple) village Ghattadahalli GP 5.00 G.N.Doreswamy L.DJAYANTH ‘Completed 
Belur Taluk 
|. GEN Extension of pipeline at 
617 BELUR GHATTADAHALLI Lingappanakoppalu village in 1.50 Anandkumar Complete 
| Ghattadahalli GP Betur Taluk - 
618 |BELUR guaTTaoatal: [SEN Providing Pumpmotor and 2.50 Anandkumar Completed 
extension of pipeline at Nanjapura i > 
village in Ghattadahalli GP Belur Taluk 
GEN Pipeline Extension at 


619 |BELUR GONISOMANAHALLI  [Bhandarikatte village in 1.50 Sharath H.N 
| Gonisomanahaalli GP Belur Taluk 
GEN Sinking of Borewell and 
extension of pipeline at 
Gonisomanahalli village in 


Gonisomanahalli GP Belur Taluk 


Complete 


GONISOMANAHALLI 2.00 N.Rangaswany Bhairesh Completed 


GEN Pipeline extension from 
Gangamma House to Jayalingaiah 1.00 Bhairesh Complete 
house at Hulikere village in 

Gonisomanhaili GP Belur Taluk 


GONISOMANAHALLI 


622 BELUR GONISOMANAHALLI GEN MWSR at Siddapura village in 2.00 Sharath H.N Complete 

Gonisomanahalli GP Belur Taluk 

GEN Sinkng of borewell and 

623 BELUR HAGARE extension of pipeline at Hagare 3.00 G.N.Doreswamy C.R.Vasanth Complete 
Village in Hagare GP Belur Taluk. 


— 


624 BELUR HALEBEEDU GEN MWSR at Cheelanayakanahalli ಮ Bhairesh Complete 
- village in Halebeedu GP Belur Taluk 


G.N.DoreswamyBW 


GEN Sinking of borewell 5 Nos at 3+4+5) 
2 . 
625 BELUR HALEBEEDU Halebeedu village in Halebeedu GP {N.Rangaswamy Completed 
Belur Taluk (BW1+2) 
GEN MWSR at Halebeedu village in R 
626 BELUR HALEBEEDU Halebeedu GP Belur Taluk Sharath H.N Completed 


\ BELUR HANIKE GEN NIWSR at Hanike village in 2.00 SYED ARIFF Complet 
M PRE Hanike GP Belur Taluk - omplete 


SL.No 


628 


629 


G.p 


Est Cost. 


Name of the work 


HANIKE 


GEN Sinking of borewell at 
Kodikoppalu village in Hanike GP 1.20 
Belur Taluk 


Electrical 
Contracor 


Borewell 
Contractor 


Civil Contractor 


G.N.Doreswamy 


HEBBALU 


GEN Sinking of borewell 
Doddabyadagere village in Hebbalu 1.20 
GP Belur Taluk 


630 


BELUR 


HEBBALU 


GEN MWSR at Hebbalu village 
Hebbalu GP Belur Taluk 


3.80 


631 


632 


BELUR 


HEBBALU 


GEN Sinking of borewell Kallahalli 1.20 
village in Hebbalu GP Betur Taluk 


BELUR 


HULUGUNDI 


GEN Sinkng of borewell pumpmotor 
and extension of pipeline at Haltore 
koppalu in Hulguundi GP Belur Taluk 


350 


G.N.Doreswamy 


Remarks (| _ 


Completed 


Completed 


Bhairesh . 


Complete 


G.N.Doreswamy 


C.K.LOKESH 


Comp Jeted 


Physically Completed 


HUNUGANAHALLI 


GEN Providing pumpmotor and 
Pipeline extension at Kuppagodu 
village in Hunugunhalli GP Belur Taluk 


4.20 


HUNUGANAHALLI 


GEN Sinking of borewell and 
providing pumpmotor at Nagenahalli 
(Idgabare) village in Hunugunhalli GP 
Belur Taluk 


2.50 


Y.B.Jagadish 


G.N.Doreswamy SYED ARIFF 


636 


BELUR 


IBBEDU 


IBBEDU 


Belur Taluk 


GEN Sinkng of borewell and 
providing pumpmotor, extension of 
pipeline at lbbeedu village { lbbeedu 
colony) in Ibbeedu GP Belur Taluk 


3.50 


GEN Sinkng‘of borewell and 
providing pumpmotor, extension of 3.00 
pipeline at J.Surapura in lbbeedu GP 


637 


BELUR 


KALLERI 


GEN Pipeline extension at Gendehalli 1.00 
Village at Kalleri GP B8elur Taluk 


G.N.Doreswamy C.K.LOKESH 


Complete 


Complete 


G.N.Doreswamy C.K.LOKESH 


Ayed Ariff 


638 


BELUR 


KALLERI 


GEN Pipeline extension at Kalleri 1.00 
Village at Kalleri GP Belur Taluk 


Ayed Ariff 


639 


BELUR 


KALLERI 


GEN Providing pumpmotor at 
Shanivarepete Village near 
Shanishwara temple Kalleri GP Belur 
Taluk 


1.00 


SYED ARIFF 


Completed 


Completed’ 


Complete 


Completed 


« Complete © 
4 


+ 


G.P 


Name of the work 


Borewell 
Contractor 


Est Cost. 


KESAGODU 


GEN Construction of Openwell at 
intitolalu village in Kesagodu GP 
Belur taluk 


Electrical 
Contracor 


Civil Contractor Remarks 


M.D.Punith 


under Progress 


KODIHALLI 


GEN Sinking of borewell at 
Doddakodihalli village in Kodihalli GP 
Belur Taluk 


642 
643 


644 


BELUR 


BELUR 


BELUR 


KODIHALLI 


GEN Sinking of borewell at’ 
Gollarahatti village in Kodihalli GP 
Belur Taluk 


KODIHALLI 


G.N.Doreswamy 


G.N.Doreswamy 


GEN Sinking of borewell at 
Marenahalli village in Kodihalli GP 
Belur Taluk 


KODIHALLI 


KOGILAMANE 


GEN Sinking of borewell at Kondli 
village in Kodihalli GP Belur Taluk 


GEN Sinkng of borewell pumpmotor 
and extension of pipeline at Chikkole 


in Kogiltemane GP Betur Taluk 


3.00 


G.N.Doreswamy 


G.N. Doreswamy 


G.N. Doreswamy 


Completed 


Completed 


Completed 


Udaykumar 


Completed 


Completed 


Keshavanagara in Belur Taluk 


| sriicasunaoon 


646 BELUR KOGILAMANE - GEN MWSR at Kottanahalli village at G.N.Doreswamy BABU Completed 
Kogilemane GP Belur Taluk 
ಮ GEN Construction of OHT at 
647 |BELUR NARAYANAPURA Narayanpaura village Narayanapura N.Mallikarjunappa Physically Completed 
GP Belur Taluk 
GEN Pipeline extension at 
648 BELUR RAJANASIRIYUR Bandilakkanakoppalu village in 1.00 Bhairesh Complete 
Rajanashiriyuru GP Belur Taluk 
GEN Pipeline extension at 
649 BELUR RAJANASIRIYUR Kallushettihalli village in Bhairesh Complete 
Rajanashiriyuru GP Belur Taluk 
GEN MWSR at Narasipura village in 
650 BELUR RAJANASIRIYUR K Complete 
L Rajanashiriyuru GP Belur Taluk Sharath HN p 
651 BELUR ADAGOOR mplete 
0! SDP MWSR at Aduguru in Belur Taluk Pradeep S.5 Comp 
652 BELUR ANDALE N ‘ompleted 
SDP MWSR at Andale in Belur Taluk § 
_ SD illi irigarj 
653 BELUR ANUGATTA < P Drilling of Borewell at Hirigarje Complete 
in Belur Taluk 
> SDP Providing pump motor to 
54 BELUR ANUGATTA Borewell at Hirigarje (Near Temple) Complete 
in Belur Taluk Dinesh 0 
} 655 [BELUR” J AREHALLI SDP Constuction of OHT at 


“Complete 


f 
H 
| 
| 


Electrical. 
Contracor 


Civil Contractor 


Remarks { 


AEE CESCOM 


Complete 


AEE CESCOM 


N.Mailikarjunappa 


JAE CESCOM 


Complete 


Complete 


Complete 


Complete 


Complete 


completed 


Complete 


Complete 


AEE CESCOM 


Complete 


Complete 


n.rangaswamy 


Bhairesh 


AEE CESCOM 


Complete 


Complete 


Sl.No [Taluk G.P Name of the work Est Cost. Borewell 
W Contractor 
SDP Providing Energisation at 
656 BELUR BANTENAHALLI Bantenahalli village in Bantenahalli 
GP Belur Taluk 
SDP Providing Energisation at 
657 BELUR BANTENAHALLI” Chikkabyadagere village in Belur 
Taluk 
SDP Drilling of Borewelil at 
658 BELUR BANTENAHALLI Danayanakanahalli in Bantenhalli GP 
Belur Taluk (; N.Rangaswamy 
SDP Providing Energisation at M 
659 BELUR CHATACHATANAHALLI |Hosuru village in Chatachatanhalli GP 
Belur Taluk 
660 BELUR CHEEKANAHALLI SDP Providing Energisation at 3.05 
Cheekanahalli village in Befur Taluk 
SDP Drilling of Borewell at 
481 BELUR CHEEKANAHALLI Neralamakki in Belur Taluk 00 N.Rangaswamy 
SDP Providing Energisation at 
662 BELUR CHIKKAMEDUR S.Bommadihalli village Chikkamedur 
GP in Belur Taluk 
663 BELUR DABBE . SDP Extension of Pipe line at 1.20 
Keethuru in Belur Dabbe GP Taluk | 
SDP Drilling of Borewell at 
66% BELUR DABBE Melanahalli in Belur Taluk 100. N.Rangaswamy 
SDP Providing Energisation at S 
665 |BELUR DABBE Somanahalli village in Dabbe GP 2.84 
Belur Taluk 
SDP Drilling of Borewell at 
666 SEN DABBLE Sanenahalli in Belur Taluk N.Rangswamy 
667 BELUR DABBE SDP Drilling of Borewell at ST Colony 
Sanenahalli in Dabbe GP Belur Taluk 
| SDP Drilling of Bore well and 
668 BELUR GANGOOR M ಸ 
- Extension pipeline to RO plant at 
Gangur in Gangur GP Belur Taluk N.Rangaswamy 
SDP Providing Energisation at 
669 BELUR GONISOMANAHALLI Girikallahalli village in 
Gonisomanahalli GP Belur Taluk 
670 BELUR HAGARE SDP Drilling of Borewell at Hagare 
near school in Hagare GP Belur Taluk N.Rangaswamy 


Complete 


Complete 


G.P 


Name of the work 


Est Cost. 


Borewell 


Contractor 


Electrical 


Civil Contractor 
Contracor 


HALEBEEDU 


SDP Extension of pipe line at 
Kattesomanahalli in Halebeedu GP 
Belur Taluk 


3.50 


HANIKE 


SDP MWSR at Honnenahalli in 
Hanike GP Belur Taluk 


3.94 


Bhairesh 


Complete 


HEBBALU 


HULUGUNDI 


SDP Drilling of Borewell at 
Muttuganne in Hebbalu GP Belur 
Taluk 


1.20 


N.Rangaswamy 


SDP Providing Energisation at 
Heeraguppe village in Belur Taluk 


0.48 


Jagadish y.b 


Complete 


AEE CESCOM 


Complete 


Complete 


HUNUGANAHALLI 


SDP Drilling of Borewell at 
Kuppagodu in Hunugunahalli GP 


Belur Taluk 


1.20 


HUNUGANAHALLI 


SDP Drilling of Borewell at 
Nagenahalli in Hunugunahalli GP 
Belur Taluk 


IBBEDU 


IBBEDU 


IBBEDU 


1.00 


N.Rangaswamy 


N.Rangaswamy 


SDP Drilling of Borewell at tbbeedu in 
lbbeedu GP Belur Taluk 


1.00 


SDP Drilling of Borewell at 
Kandenahalli in lbbeedu GP Belur 
Taluk 


1.00 


N.Rangaswamy 


N.Rangaswamy 


Complete 


Complete 


Complete 


SDP Providing Energisation at 
Ibbeedu village in Ibbeedu GP Belur 
Taluk 


3.35 


IBBEDU 


KALLERI 


KALLERI - 


SDP MWSR at Nettekere in Belur 
Taluk 


4.00 


AEE CESCOM [ 


Mahesh 


Complete 


Complete 


Complete 


SDP Drilling of Borewell at A 
Nidagodu {near Kudrehole) in Belur 
Taluk 


1.00 


N.Rangaswamy 


SDP Drilling of Borewell at 
Adumanahalli in Kalleri GP Belur 
Taluk 


1.00 


n.rangaswamy 


KALLER} 


KALLERI 


SDP Drilling of Borewell at Aggadalu 
in Kalleri GP Belur Taluk 


1.00 


N.Rangaswamy 


SDP Drifling of Borewell at 
Kudumanahalli {Near Suresh house) 
in Belur Taluk 


1.00 


KALLERI 


SDP Providing pump motor to 
Borewell at Maravatti (Near Temple) 
in Katleri GP Belur Taluk 


1.00 


N.Rangaswamy 


Complete 


Complete 


Complete 


Complete 


EE 


Mo 


Complete 


Sl.No 


Taluk 


G.P 


r— 


Name of the work 


Est Cost. 


Borewell 
Contractor 


Electrical i 
k Civil Contractor Remarks { 


Contracor ್‌ | 


686 


687 


BELUR 


BELUR 


KALLERI 


KALLER) 


688 


BELUR 


KALLER 


SDP Drilling of Borewell at 
Shanivarapete in Kalleri GP Belur 
Taluk 


1.00 


N.Rangaswamy 


SDP Drilling of Borewell at Talagodu 
in Belur Taluk 


1.10 


N.Rangswamy 


SDP Providing pump motor to 
Borewell at Talgodu in Belur Taluk 


689 


691 


692 


693 


BELUR 


690 BELUR 


BELUR 


BELUR 


BELUR 


KODIHALL 


KODIHALLI 


SDP Constuction of OHT at Kodihalli 
in Kodihalli GP Belur Taluk 


1.50 


10.00 


Complete 


Complete 


K Complete 
SARDAR 


SDP Drilling of Borewell at Hirihalli in 
Kodihalli GP Belur Taluk 


KODIHALLI 


Sor Drilling of Borewell at 
Shivanenahalli in Kodihalli GP Belur 
Taluk 


KUSHAVARA 


SDP Drilling of Borewell at 
Malliganuru in Kushavara GP Betur 
Taluk K 


1.17 


1.20 


1.00 


N.Rangaswamy 


N.Rangaswamy 


N.Rangaswamy 


694 


695 


BELUR 


BELUR 


KUSHAVARA 


KUSHAVARA 


MADAGATTA 


SDP Drilling of Borewell at 
Mogasavara in Befur Taluk 


1.00 


N.Rangaswamy 


SDP Providing Energisation at Tagare 
village in Belur Taluk 


0.11 


SDP Drilling of Borewell, Pump 
Motor, Pipe line and Energisation at 
Danayanakanahalli in Belur Taluk 


4.00 


N.Rangaswamy 
ML 


Physically Completed 
Rangegowda 


Complete 


Complete 


Complete 


Complete 


I 
AEE CESCOM Complete 


C.R.VASANTH 


Complete 


BELUR 


MADAGATTA 


SDP Drilling of Borewell, Pump 
Motor,Pipe line and Energisation at 
Madaghatta Tarimara in Belur Taluk 


BELUR 


MALASAVARA 


NARAYANAPURA 


SDP Extension of Pipe line at 
Bhakravalli in Malasavara GP Belur 
Taluk 

SDP Providing Energisation at 
Karagada village in Narayanapura GP 
Belur Taluk 


4.00 


N.Rangaswamy 


Complete 


C.R.VASANTH 


1.00 


0.07 


NARAYANAPURA 


SDP Providing Energisation at 
Narayanapura village in 
Narayanapura GP Belur Taluk 


SAVASIHALLI 


SDP MWSR at Advibantenahalli in 
Hagare GP Belur Taluk 


0.61 


3.00 


Complete 


Dinesh D 


Complete 
AEE CESCOM 


Complete 


AEE CESCOM @ 


h ) 
DAVANTH Complete 


Borewell Electrical R 
Taluk’ G.P Name of the work Est Cost. Civil Contractor Remarks 
Contractor Contracor 
701 [BELUR SAVASIHALLI SDK MUSRat Mallapura sn, delur 3.50 Complete 
Taluk MAHESH ಈ 
SDP Providing Energisation at 
702 |BELUR SAVASIHALLI Pandithanahalli village in Savasihalli 2.05 Complete 
GP Belur Taluk AEE CESCOM 
SDP MWSR at Savasihalli in 
703 BELUR SAVASIHA E Completed 
SALLY Savasihalli GP Betur Taluk 3೨0 JAYANTH ಚ 
OP MWSR at Shi i 
704 |BELUR SAVASIHALLI 2 sy Shivapurekavald in 3.50 Completed 
Belur Taluk 
¢ SOP Providing Energisation at 
SAVASIHALLY Siddanahalli village in Savasihalli GP - 3.40 Complete 
Belur Taluk AEE CESCOM 
SDP Providing Energisation'at Alur 
TOLAL A Complete 
y village in Belur Taluk ತ0 AEE CESCOM RR 
—————— 
TOLALU SDP Drilling of Borewell at Navilahalli 1.00 Complete 
in Tolalu GP Belur Taluk N.Rangaswamy 
TUMBUDEVANAHALLI |SDP Drilfing of Borewell at Murahalli 1.00 Physically Completed 
in Tumbudevanahalli Belur Taluk n.rangaswamy 
SDP Providing Energisation at 
YALAHANKA Veeradevanahalli village in Yalahanka 4.75 Complete 
GP Belur Taluk AEE CESCOM 
—— 
ಸ TFCO80319 Sinking of borewell at 
ADAGOOR Adguru Village near Deviramma 1.30 complete 
T i in Belur T: 
emple in Adguru GP in Belur Taluk N.Rangaswamy 
[TFCO80319 Sinking of borewell at 
. BANTENAHALLI Danayakanahalli Village in complete 
} K Bantenahalli GP in Belur Taluk N.Rangaswamy 
TFCO80319 Sinking of borewell at 
GANGOOR Chatnahalli Village in Gangur GP in complete 
Belur Taluk y N.Rangaswamy 
TFCO80319 Sinking of borewell at 
GANGOOR Gangur (Near Mata) Village in Gangur complete 
GP in Belur Taluk N.Rangaswamy 
TFCO80319 Sinking of 2 Nos borewell 
GANGOOR at Maliyappanakoppalu Village in complete 
[ GP in Belur T: ; 
angur GP in Belur Taluk N.Rangaswamy 
TFCO80319 Sinking of borewell at 
GANGOOR Minuganahalli Village in Gangur GP 1.30 ಸ complete 
in Belur Taluk N.Rangaswamy 


Sl.No 


Taluk 


G.P 


Name of the work 


Borewell 
Contractor 


Est Cost. 


716 


BELUR 


BELUR 


BELUR 


GHATTADAHALLI 


GHATTADAHALLI 


TFCO80319 Sinking of borewell at 
Hullekallahalli (Near Betta} Village in 
Ghattadahalli GP in Belur Taluk 


TFCO80319 Sinking of borewell at 
Sanenahalli Village in Ghattadahalli 
GP in Belur Taluk 


GONISOMANAHALLI 


TFCO80319 Sinking of 2 Nos borewell 
at Hulikere Village in 
Gonisomanahalli GP in Belur Taluk 


720 


721 


BELUR 


BELUR 


BELUR 


GONISOMANAHALLI 


HALEBEEDU 


TFCO80319 Sinking of 2 Nos borewell 
at Siddapura Village in 
Gonisomanahalli GP in Belur Taluk 


1.30 


N.Rangaswamy 


N.Rangaswamy 


2.70 


Electrical 
Contracor 


Civil Contractor 


Remarks WU 


complete 


complete 


N.Rangaswamy 


2.50 


N.Rangaswamy 


'TFCO80319 Sinking of borewell at 
Basthihalli Village in Halebeedu GP in 
Belur Taluk 


1.10 


N.Rangaswamy 


HALEBEEDU 


TFCO80319 Sinking of borewell at 
Cheelanayakanahalli Village in 
Halebeedu GP in Belur Taluk 


HALEBEEDU 


723 


724 


HALEBEEDU 


TFCO80319 Sinking of 3 Nos borewell 
at Halebeedu Village in Halebeedu G 
P in Belur Taluk 


1.30 


N.Rangaswamy 


4.45 


N.Rangaswamy 


complete 


complete 


complete 


complete 


TFCO80319 Sinking of 3 Nos borewell | 
at Halebeedu Village in Halebeedu 
GP in Belur Taluk 


HALEBEEDU 


HALEBEEDU 


HANIKE 


727 


728 


BELUR 


BELUR 


HEBBALU 


TFCO80319 Deepening of borewell at 
Halebeedu {Near Murarji School) 
Village in Halebeedu GP in Belur Taluk; 


20.70 


4.55 


N.Rangaswamy 


N.Rangaswamy 


TFCO80319 Sinking of borewell at 
Kattesomanahalli Village in 
Halebeedu GP in Betur Taluk 


1.30 


N.Rangaswamy 


TFCO80319 Sinking of borewell at 
Honnenahalli Village in Hanike GP in 
Belur Taluk - 


1.20 


TFCO80319 Sinking of borewell at 
Thimmanahalli Village in Hebbalu GP 
in Belur Taluk 


HUNUGANAHALLI 


TFCO80319 Sinking of borewell at 
Kuppagodu Village in Hunuganahalli 
GP in Belur Taluk 


N.Rangaswamy 


1,20 


N.Rangaswamy 


1.20 


N.Rangaswamy 


complete 


complete 


complete 


complete 


complete 


complete 


complete 


» 


Borewell Electrical 
Contractor Contracor 


Name of the work Est Cost. 


Civil Contractor Remarks 


TFCO80319 Sinking of.borewell at 
Holalu (Near Mallamma Temple} 
Village in Kesagodu GP in Belur Taluk 


729 BELUR KESAGODU 


complete 


N.Rangaswamy 


TFCO80319 Sinking of borewell at 
Hirehalli Village in Kodihalli GP in 
Belur Taluk 
TFCO80319 Sinking of borewell at 
Kodihalli Village in Kodihalli GP in 
Belur Taluk 
TFCO80319 Sinking of borewell at 
Marenahalli Village in Kodihalli GP in 
Belur Taluk pS 
TFCO80319 Sinking of borewell at 
NARAYANAPURA Karagada Village in Narayanapura GP 
in Belur Taluk 
TFCO80319 Sinking of borewell at 
Hakkihalli Village in Rajanasiriyuru 
GP in Belur Taluk 
TFCO80319 Sinking of borewelil at 
Hanjihalli Village in Rajanashiriyuru 
GP in Belur Taluk 
TFCO80319 Sinking of borewell at 
Narasipura Village in Rajanasiriyuru 
GP in Belur Taluk 
TFCO80319 Sinking of borewell at 
Rajanashiriyuru Village in 
Rajanashiriyuru GP in Belur Tatuk 
TFCO80319 Sinking of borewell at 
Ramanahalli Village in Rajanasiriyuru 
GP in Belur Taluk 
TFCO80319 Sinking of borewell at 
Mallapura Village in Savasihalli GP in 130 
Belur Taluk 


KODIHALLI complete 


fl 


complete 


N.Rangaswamy 


731. KODIHALLI 


N.Rangaswamy 


KODIHALLI complete 


N.Rangaswamy 


complete 


N.Rangaswamy 


BELUR RAJANASIRIYUR 


complete 


N.Rangaswamy 


BELUR RAJANASIRIYUR 


complete 


N.Rangaswamy 


RAJANASIRIYUR 


complete 


N.Rangaswamy 


RAJANASIRIYUR 


complete 
——————— 


complete 


N.Rangaswamy 


RAJANASIRIYUR 


N.Rangaswamy 


SAVASIHALLI complete 


N.Rangaswamy 


TFCO80319 Sinking of borewell at 
Savsihalli {Near Bhothanagudi)Village 120 
in Savasihalli GP in Belur Taluk 


SAVASIHALLI complete 


N.Rangaswamy 


TFCO80319 Sinking of borewell at 
Vaddarahalli Village in Savasihalli GP 1.25 
in Belur Taluk 


SAVASIHALLI complete 


N.Rangaswamy 


Sl.No 


Taluk 


G.P 


Name of the work Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor Remarks { 


742 


Channarayapatna 


Baraguru 


Providing Pump & Motor at 
Hosuru Village in Baraguru GP 
in Channarayapatna Taluk 


200 


Bhargav 


743 


Channarayapatna 


Belagihalli 


Providing Pipeline at Dodderi 
Kavalu Village in Belagihalli GP 
in Channarayapatna Taluk 


1.50 


Jayalakshmi 
Electricals 


745 


Channarayapatna 


Belagihalli 


Channarayapatna 


Belagihalli 


Providing Sinking Of Borewell, 
Pump & Motor and Pipeline at 
Narasimharajapura Village in 
Belagihalli GP in 
Channarayapatna Taluk 


3.80 


Jayalakshmi 
Electricals 


Completed 


Completed 


Completed 


Providing Sinking Of Borewell 
and Pipeline at Heggadihalli 
Village in Belagihalli GP in 
Channarayapatna Taluk 


2.50 


B.Nagaraju 


746 


Channarayapatna 


Devasthana Kalenahalli 


747 


748 


749 


750 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Gowdagere 


Providing Sinking Of Borewell 
at Mallenahalli Village in 
D.kalenahalli GP in 
Channarayapatna Taluk 


1.00 


Jayanna 


Completed 


Completed 


Providing Sinking Of Borewell, 
Pump & Motor and Pipeline at 
Malavanaghatta Village in 
Gowdagere GP in 
Channarayapatna Taluk 


3.80 


Jayanna 


Jayalakshmi 
Electricals 


Completed 


Santheshivara 


Sathenahalli 


Sathenahalli 


Providing Pipeline at 
Narenahalli Village in 
Santheshivara GP in 
Channarayapatna Taluk 


1.00 


Thejas VM 


Completed 


Providing Sinking Of Borewell 
at Johisarahalli Village in 
Sathenahalli GP in 
Channarayapatna Taluk 


1.00 


Providing Sinking Of Borewell, 
Pump & Motor and Pipeline at 
Kurikaval Village in Sathenahalli 
GP in Channarayapatna Taluk 


2.80 


B.Nagaraju 


Completed 


Bhargav 


Ramachandra 


Completed 


Taluk 


G.p 


Name of the work 


Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor 


Channarayapatna 


Tagaduru 


Providing Sinking Of Borewell 
at Bhoovanahalli Village in 
Tagaduru GP in 
Channarayapatna Taluk 


1.00 - 


B.Nagaraju 


Remarks 


Completed 


Channarayapatna 


Tagaduru 


Providing Sinking Of Borewell 
at M Siddarahatti Village in 
Tagaduru GP in 
Channarayapatna Taluk 


753 Channarayapatna 


Tagaduru 


Providing Pipeline at 
Kallumallenahalli Village in 
Tagaduru GP in 
Channarayapatna Taluk 


1.00 


1.00 


B.Nagaraju 


Thejas VM 


Completed 


Completed 


754 Channarayapatna 


Tagaduru 


Providing Sinking Of Borewell 
at Tagadur Village in Tagaduru 
GP in Channarayapatna Taluk 


755 Channarayapatna 


756 Channarayapatna 


757 


758 Channarayapatna 


Channarayapatna 


Akkanahalli 


1.00 


Jayanna 


Providing Sinking Of Borewell 
at Bananakere Village in 
Akkanahalli GP in 
Channarayapatna Taluk 


Akkanahalli 


Akkanahalli 


Akkanahalli 


| Providing Pump & Motor at 


Providing Sinking Of Borewell 
at Lakshmipura Village in 
Akkanahalli GP in 
Channarayapatna Taluk 


Johisara Mavinahalli Village in 
Akkanahalli GP in 
Channarayapatna Taluk 
Providing Sinking Of Borewell, 
Pump and Motor and Pipeline at 
M.dasapura Village in 
Akkanahalli GP in 
Channarayapatna Taluk 


759 Channarayapatna 


|] Channarayapatna 


Akkanahalli 


Akkanahalli 


Providing Sinking Of Borewell 
and Pipeline at Mullakere 
Village in Akkanahalli GP in 
Channarayapatna Taluk 


Providing Sinking Of Borewell 
at N.hosooru Village in 
Akkanahalli GP in 


1.00 


2.00 


5.00 


1.00 


Channarayapatna Taluk 


B.Nagaraju 


Jayanna 


Jayalakshmi 
Electricals 


Completed 


Completed 


Completed 


Jayanna 


Completed 


B.Nagaraju 


Jayalakshmi 
Electricals 


Madhan MP 


Jayanna 


Completed 


Completed 


Sl.No 


Taluk 


G.p Name of the work 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor Remarks iW 


761 


762 


Channarayapatna 


Channarayapatna 


Providing Pump and Motor at 
Shettihalli Village in Akkanahalli 
GP in Channarayapatna Taluk 


Akkanahalli 


Est Cost. 


B.Nagaraju 


Dharshan K 


Providing Sinking Of Borewell 
at Sosalagere Village in 
Akkanahalli GP in 
Channarayapatna Taluk 


Akkanahalli 


763 


764 


765 


766 


767 


768 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Channarayapatna 


| 


Providing Sinking Of Borewell 
at Valagerahalli Village in 
lAnathi GP in Channarayapatna 
Taluk 


Anathi 


1.00 


2.70 


1.00 


Jayanna 


B.Nagaraju 


Completed i 


Completed 


Completed 


Providing Pump & Motor at 
Anekere Badavane Village in 
Anekere GP in Channarayapatna 
Taluk 


Anekere 


Jayalakshmi 
Electricals 


Divakara KH 


Completed 


Providing Sinking Of Borewell 
and Pump & Motor at Anekere 
Village in Anekere GP in 
Channarayapatna Taluk 


Anekere 


2.50 


B.Nagaraju 


Bhargav 


Providing Pipeline at 

Gejjagaranahalli Village in 
Anekere GP in Channarayapatna 
Taluk 


Anekere 


0.80 


Completed 


MC 
Prasannakumar 
Completed 


Providing Pipeline at 
Ugranakoppalu Village in 
Anekere GP in Channarayapatna 
Taluk 


Anekere 


Providing Sinking Of Borewell 
and Pump & Motor at Baguru 
Village in Baguru GP in 
Channarayapatna Taluk 


Baguru 


769 


Channarayapatna 


B.Nagaraju 


Bhargav 


MC 
Prasannakumar 


Completed 


Thejas VM 


Completed 


Providing Sinking Of Borewell 
at P.dasapura Village in Baguru 
GP in Channarayapatna Taluk 


770 


Channarayapatna 


Providing Pump & Motor at 
Vagarahalli Village in Baladare 
GP in Channarayapatna Taluk 


Baladare 


B.Nagaraju 


Completed 


2.50 


Jayalakshmi 
Electricals 


+ 


Completed 


771 


Taluk 


G.P 


Ee? 


Channarayapatna 


Baraguru 


Name of the work 


Providing Pipeline at 
Alagondanahalli Village in 
Baraguru GP in 
Channarayapatna Taluk 


Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor 


0.80 


772 


773 


Channarayapatna 


Baraguru 


Channarayapatna 


Baraguru 


774 


Channarayapatna 


Baraguru 


Providing Pump & Motor at 
Baragur Handpost Village in 
Baraguru GP in 
Channarayapatna Taluk 


Providing Sinking Of Borewell 
and Pipeline at Baraguru Village 
in Baraguru GP in 
Channarayapatna Taluk 


Providing Sinking Of Borewell 
at Bargur Koppalu Village in 
Baraguru GP in 
Channarayapatna Taluk 


775 


776 


777 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Baraguru 


778 


779 


Channarayapatna 


Channarayapatna 


Providing Pipeline at 
Doddamathighatta Village in 
Baraguru GP in 
Channarayapatna Taluk 


Providing Pipeline at 
B.cholenahalli Village in Bekka 
GP in Channarayapatna Taluk 


Providing Sinking Of Borewell 
at Bekka Village in Bekka GP in 
Channarayapatna Taluk 


Providing Pipeline at B. 
Honnenahalli Village in Bekka 
GP in Channarayapatna Taluk 


1.50 


1.80 


1.00 


0.80 


1.60 


C D Rangegowda 


Completed 


Bhargav 


Completed 


B.Nagaraju 


B.Nagaraju 


Dandiganahalli 
ZP 


K Puttaswamy 


C D Rangegowda 


Completed 
Completed 


Completed 


Thejas VM 


Completed 


B.Nagaraju 


Bekka 


Providing Sinking Of Borewell, 
Pump & Motor and Pipeline at 
Jinnathapura Village in Bekka 
GP in Channarayapatna Taluk 


4.30 


Jayalakshmi 


Jayanna Electricals 


Completed 


ThejasVM 


Madhan MP 


Completed 


Completed 


G.P 


Name of the work Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor Remarks | 


Channarayapatna 


Channarayapatna 


Bekka 


Providing Sinking Of Borewell 
and Pipeline at Rachenahalli 
Village in Bekka GP in 
Channarayapatna Taluk 


2.00 


Bekka 


Jayanna 


GC 
Vykuntegowda 


Completed 


Providing Pipeline at Shivapura 
Village in Bekka GP in 
Channarayapatna Taluk 


Thejas VM 


Completed 


782 Channarayapatna 


Belagihalli 


783 Channarayapatna 


784 Channarayapatna 


Belagihalli 


Providing Sinking Of Borewell 
at Chikkonahalli Village in 
Belagihalli GP in 
Channarayapatna Taluk 
Providing Flushing and 
Deepening at Kattigehalli 
Village in Belagihalli GP in 
Channarayapatna Taluk 


785 Channarayapatna 


Belagihalli 


Byadarahalli 


Providing Sinking Of Borewell 
at Maradihalli Village in 
Belagihalli GP in 
Channarayapatna Taluk 


Providing Sinking Of Borewell 
and Pipeline at Byadarahalli 
Village in Byadarahalli GP in 
Channarayapatna Taluk 


B.Nagaraju 


Jayanna 


Completed 


Completed 


Jayanna 


Jayanna 


786 Channarayapatna 


Byadarahalli 


Providing Sinking Of Borewell, 
Pipeline at Darasighatta Village 
in Byadarahalli GP in 


Channarayapatna Taluk 
LE 


Jayanna 


Madhan MP 


Compteted 


Shankaralingegow 
da 


Completed 


Shankaralingegow| . 
da 


Completed 


787 Channarayapatna 


Byadarahalli 


Providing Sinking Of Borewell 
at Madaba Village in 
Byadarahalli GP in 
Channarayapatna Taluk 


Jayanna 


Completed 


788 Channarayapatna 


Byadarahalli 


Providing Sinking Of Borewell 
at Maruvanahalli Village in 
Byadarahalli GP in 


Channarayapatna Taluk 


1,00 


Jayanna 


Completed 


Name. of the work 


Est Cost. 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Providing Sinking Of Borewell 
at Byadarahalli Village in 
Byadarahalli GP in 
Channarayapatna Taluk 


Byadarahalli 


Providing Sinking Of Borewell 
and Pump & Motor at M.c.r.p. 
Colony Village in Dammaningala 
GP in Channarayapatna Taluk 


Dammaningala 


Providing Sinking Of Borewell 
at Aruvanahalli Village in 
Dammaningala GP in 


Channarayapatna Taluk 


Dammaningala 


Channarayapatna 


793 Channarayapatna 


Providing Sinking Of Borewell 
and Pump & Motor at Dinka 
Kopplu Village in Kabbalu GP in 
Channarayapatna Taluk 


Providing Sinking Of Borewell 
at Adagur Badavane Village in 
D.kalenahialli GP in 
Channarayapatna Taluk 


Devasthana Kalenahalli 


794 Channarayapatna 


Providing Pump & Motor at 
D.kalenahalli (Govt First grade 
Collage) Village in D.kalenahalli 
GP‘in Channarayapatna Taluk 


Devasthana Kalenahalli 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Providing Sinking Of Borewell 
at Marenahalli Village in 
D.kalenahalli GP in 
Channarayapatna Taluk 


Devasthana Kalenahalli 


1.00 


2.50 


1.00 


3.80 


1.00 


1.50 


1.00 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor Remarks 


Jayanna 


jayanna 


Jayanna 


Completed. 


Jayalakshmi 


Electricals 


Bhargav. 


GC 
Vykuntegowda 


Completed 


Completed 


Completed 


Jayanna 


Completed 


B.Nagaraju 


Providing Sinking Of Borewell 
at Yachenahalli Village in 
D.kalenahalli GP in 
Channarayapatna Taluk 


Devasthana Kalenahalli 


Providing Pump & Motor at 
Didaga Bidarakere Village in Didaga GP 
in Channarayapatna Taluk 


Jayanna 


Jayalakshmi 
Electricals 
Completed 
J 
Completed 
Completed 
Jayalakshmi 
Electricals | 
Completed 


Borewell 
Contractor 


Sl.No |Taluk G.P Name of the work Est Cost. 


Electrical 
Civil Contractor Remarks 
Contracor . -| 


Kishorkumar NM 


Providing Sinking Of Borewell 
and Pump & Motor at 
P.Hosahalli Village in Didaga GP 
in Channarayapatna Taluk 


798 |Channarayapatna Didaga 4.80 Jayanna Bhargav 


Completed 


Providing Sinking Of Borewell 
at Karikyathanahalli Village in 
Didaga GP in Channarayapatna 
Taluk 


799 Channarayapatna Didaga 1.00 


B Nagaraju 


Completed 


Providing Sinking Of Borewell 
and Pump & Motor at 
Naganahalli Village in Didaga GP. 
in Channarayapatna Taluk 


Didaga Jayanna Bhargav 


800 Channarayapatna 


x 


801 Channarayapatna 


Completed 


Providing Sinking Of Borewell 
and Pump & Motor at Nari Halli 
Village in Didaga GP in 
Channarayapatna Taluk 


Didaga Jayanna Bhargav Rangaswamy MR 


Completed 


Providing Sinking Of Borewell 
at Pura Village in Didaga GP in 
Channarayapatna Taluk 


Channarayapatna Didaga Jayanna 


Completed 


Providing Sinking Of Borewell 
at Ullavalli Village in Didaga GP 
in Channarayapatna Taluk 


803 Channarayapatna Didaga Jayanna 


Completed 


Providing Pipeline at 
Chikkagondanahalli Village in 
Dindaguru GP in 
Channarayapatna Taluk Completed 
Providing Sinking Of Borewell 
at Jogeepura Village in 
Dindaguru GP in 
Channarayapatna Taluk 
Providing Sinking Of Borewell 
at Nandipura Village in 
Dindaguru GP in 
Channarayapatna Taluk 


804 Channarayapatna Dindaguru N Danesh 


805 Channarayapatna Dindaguru Jayanna 


Completed 


806 |Channarayapatna Dindaguru B.Nagaraju 


Completed e 


Borewell 


Electrical 
Contracor 


Taluk G.P Name of the work 


Contractor - 


807 


808 


Providing Sinking Of Borewell 
at Shettihalli Village in 
Dindaguru GP in 
Channarayapatna Taluk 


Channarayapatna Dindaguru 


Jayanna 


Providing Sinking Of Borewell, 

Pump & Motor and Pipeline at 
Badakanahalli Village in 3.00 
Gowdagere GP in 

Channarayapatna Taluk 


Channarayapatna Gowdagere Jayanna 


810 


811 


812 


Providing Sinking Of Borewell 


at Gowdagere Village in 
Gowdagere GP in 
Channarayapatna Taluk 


Channarayapatna Gowdagere 1.00 B.Nagaraju 


Providing Sinking Of Borewell 
at Hombalekoppalu Village in 
Gowdagere GP in 
Channarayapatna Taluk 


Channarayapatna Gowdagere 


B.Nagaraju 


Providing Sinking Of Borewell 
at Halebelagola Village in 
Gowdagere GP in 
Channarayapatna Taluk 


Channarayapatna Gowdagere B.Nagaraju y 


Providing Sinking Of Borewell 


atN.g. Koppalu Village in 
Gowdagere GP in 
Channarayapatna Taluk 


Channarayapatna Gowdagere B.Nagaraju 


813 


814 


Civil Contractor 


Remarks 


Providing Sinking Of Borewell 
at Kaggere Village in Gowdagere 
GP in Channarayapatna Taluk 


Channarayapatna Gowdagere Jayanna 


Completed 


Bhargav 
. [Completed 


Completed 


Completed 
Completed 
Completed 


Completed 


A 


Providing Sinking Of Borewell 

land Pump & Motor at 
‘|Ragibommenahalli Village in 
Gowdagere GP in - 
Channarayapatna Taluk 
Providing Sinking Of Borewell 
at Byaladakere Village in 
Gulasinda GP in 
Channarayapatna Taluk 


B.Nagaraju & 
Jayanna 


Jayalakshmi 


Channarayapatna ್ಞ 
Electricals 


Gowdagere 


Channarayapatna - Gulasinda 


1.00 Jayanna 


Completed 


Completed 


Sl.No 


Taluk 


G.P 


Name of the work 


Est Cost. 


Electrical 
Contracor 


Borewell 
Contractor 


816 


Channarayapatna 


Gulasinda 


817 


Channarayapatna 


Gulasinda 


818 


819 


820 


Channarayapatna 


Channarayapatna 


Channarayapatna 


821 


822 


823 


824 


' Channarayapatna 


Gulasinda 


Gulasinda 


Gulasinda 


Hirisave 


Providing Pipeline at 
Chikkanayakanahalli Village in > 
Gulasinda GP in " 
Channarayapatna Taluk 
Providing Sinking Of Borewell 
at Vaddarahalli Village in 
Gulasinda GP in 
Channarayapatna Taluk 


Providing Pipeline at Haralahalli 
Village in Gulasinda GP in 
Channarayapatna Taluk 


Providing Sinking Of Borewell 
at Kalasinda Village in Gulasinda 
GP in Channarayapatna Taluk 


1.00 


Civil Contractor 


K Puttaswamy 


Remarks (_ 


Completed 


1.00 


1.00 


1.00 


Providing Sinking Of Borewell 
at Kerechikenahalli Village in 
Gulasinda GP in 
Channarayapatna Taluk 


Providing Sinking Of Borewell 
at Hirisave Village in Hirisave 
GP in Channarayapatna Taluk 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Hirisave 


Providing Sinking Of Borewell 
at Hirisave Janata Colony Village 
in Hirisave GP in 
Channarayapatna Taluk 


1.00 


1.00 


Jayanna 


Ramachandra 


Jayanna 


Jayanna 


B.Nagaraju 


Completed 


Completed 


I 


Completed 


Completed 


Completed 


1.00 


B.Nagaraju 


——— 


Completed 


Hirisave 


Providing Sinking Of Borewell 
and Pump & Motor at Kirisave 
Village in Hirisave GP in 
Channarayapatna Taluk 


3.50 


Jayalakshmi 


B.Nagaraju Electricals 


Hirisave 


Providing Pump & Motor at 
Kothanahalli Village in Hirisave 
GP in Channarayapatna Taluk 


2.80 


Chandan Gowda 


Completed 


Jayalakshmi 
Electricals 


V.M Thejas 
Completed 


», 


Taluk 


G.P 


Name of the work 


Est Cost. 


Borewel 
Contractor 


Electrical 
Contracor 


Channarayapatna 


Hirisave 


Providing Pump & Motor at 
Thoobinakere Village in 


Hirisave GP in Channarayapatna 
Taluk 


Civil Contractor 


Remarks 


Jayalakshmi 
Electricals 


Channarayapatna 


Channarayapatna 


Channarayapatna 


829 Channarayapatna 


Jambur 


Providing Pipeline at Hulikere 
Village in Jambur GP in 
Channarayapatna Taluk 


Jambur 


Jambur 


Janivara 


Providing Pump & Motor and 
Pipeline at Jamburu Village in 
Jambur GP in Channarayapatna 
Taluk 


Providing Sinking Of Borewell, 
Pump & Motor and Pipeline at 

Manchenahaili Village in Jambur 
GP in Channarayapatna Taluk 


Providing Sinking Of Borewell 
at Gundasettihalli Village in 
Janivara GP in Channarayapatna 
Taluk 


830 Channarayapatna 


Channarayapatna 


Jinnenahalli 


Providing Sinking Of Borewell 
at Jinnenahalli Village in 
linnenahalli GP in 
Channarayapatna Taluk 


Jinnenahalli 


Providing Sinking Of Borewell 
at M.k. Chikkenahalli Village in 
Jinnenahalli GP in 
Channarayapatna Taluk 


Channarayapatna 


Jinnenahalli 


Channarayapatna 


Jinnenahalli 


1.00 - 


4.50 


1.00 


1.00 


1.00 


Radhakrishna 
E;ectricals 


MadanMP 


Completed 


Completed 


Completed 


Jayanna Bhargav 


Jayanna 


K Puttaswamy 


Completed 


Completed 


B.Nagaraju 


Jayanna 


Completed 


Completed 


Providing Sinking Of Borewell 
at M.k Lakshmipura Village in 
Jinnenahalli GP in 
Channarayapatna Taluk 


1.00 


Providing Sinking Of Borewell 
and Pump & Motor at Nimbihalli 
Village in Jinnenahalli GP in 
Channarayapatna Taluk 


2.00 


B.Nagaraju 


Completed 


Bhargav 


Completed 


Name of the work 


Est Cost. 


Borewell 
Contractor 


EFCC SS ES | 
Electrical m § 

Civil Contractor Remarks | 1 
Contracor 


834 


Channarayapatna 


Providing Sinking Of Borewell 
and Pump & Motor at Thoti 
Village in innenahalli GP in 
Channarayapatna Taluk 


}innenahalli 


B.Nagaraju 


Completed 


835 


Channarayapatna . 


Channarayapatna 


Providing Sinking Of Borewell 
at Ankanahalli Village in 
Juttanahalli GP in 
Channarayapatna Taluk 


Juttanahalli 


1.00 


Providing Sinking Of Borewell 
and Pump & Motor at 
Basavanahalli Village in 
Juttanahalli GP in 
Channarayapatna Taluk 


Juttanahalli 


Channarayapatna 


Providing Sinking Of Borewell 
at Byadarahalli Village in 
Juttanahalli GP in 
Channarayapatna Taluk 


Juttanahalli 


838 


Channarayapatna 


Providing Sinking Of Borewell 
at Dasarahalli Village in 
Juttanahalli GP in 

Channarayapatna Taluk 


Juttanahalli 


839 


Channarayapatna 


Providing Sinking Of Borewell 
at Indranahalli Koppalu Village 
in Juttanahalli GP in 

Channarayapatna Taluk 


Juttanahalli 


3.50 


B.Nagaraju 


Jayanna 


Completed 


Bhargav 


Completed 


1.00 


Jayanna 


Completed 


- 1.00 


B.Nagaraju 


Completed 


1.00 


841 


840. 


Channarayapatna 


Providing Sinking Of Borewell, 
Pipeline and Pump & Motor at 
Juttanahalli Village in 
Juttanahalli GP in 
Channarayapatna Taluk 


Juttanahalli 


4.50 


Jayanna 


Jayanna 


Channarayapatna 


842 


Channarayapatna 


I 


Providing Sinking Of Borewell 
atM. Hosur Village in 
Juttanahalli GP in 
Channarayapatna Taluk 


Juttanahalli 


Providing Sinking Of Borewell 
at Mallenahalli Village in 
Juttanahalli GP in 
Channarayapatna Taluk 


Juttanahalli 


Jayanna 


Completed 


GC 
Vykuntegowda 


Completed 


Completed 


Jayanna 


— 


el 


Completed 


Name of the work Est Cost. 


845 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Juttanahalli 


Kaballi 


Kabaili 


846 


Channarayapatna 


SS 


Kaballi 


847 


848 


849 


850 


851 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Channarayapatna 


[ 


Kaballi 


Kaballi 


Kalkere 


Kalkere 


Kalkere 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor 


Providing Pump & Motor at 


Poomadihalli Village in 
Juttanahalli GP in 
Channarayapatna Faluk 


Providing Sinking Of Borewell 
at Bilikere Village in Kaballi GP 1.00 
in Channarayapatna Taluk 


Providing Sinking Of Borewell 
at Dasarahalli Village in Kaballi 1.00 
GP in Channarayapatna Taluk 


B.Nagaraju 


Jayanna 


Jayalakshmi 
Electricals 


Completed 


Completed 


Providing Sinking Of Borewell 
at Vaddara Hatti Village in 
Kaballi GP in Channarayapatna 
Taluk - 
Providing Sinking Of Borewell 
at Vaddara Hatti Village in 
Kaballi GP in Channarayapatna 
Taluk 


1.00 


1.00 


Providing Sinking Of Borewell 
at Mukikere Village in Kabbaki 1.00 
GP in Channarayapatna Taluk 


B.Nagaraju 


B.Nagaraju 


Jayanna 


Providing Pipeline at Kattemane 
Village in Kalkere GP in 2.80 
Channarayapatna Taluk 


Providing Sinking Of Borewell 
at Haresomanahalli Village in 
Kalkere GP in Channarayapatna 
Taluk 


1.00 


B.Nagaraju 


KS Nagegowda 


Completed 


Completed 


Completed 


Completed 


Completed 


Providing Sinking Of Borewell 
and Pipeline at Karimaranahalli 
Village in Kalkere GP in 
Channarayapatna Taluk 


2.00 


B. Nagaraju 


| SS 


KS Nagegowda 


Remarks 


SILNo 


852 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Kalkere 


Kalkere 


Name of the work 


Providing Sinking Of Borewell 


Village in Kalkere GP in 
Channarayapatna Taluk 


and Pump & Motor at Nettikere 


Est Cost. 


Borewell 
Contractor 


Jayanna 


Electrical 
Contracor 


Jayalakshmi 
Electricals 


Providing Sinlking Of Borewell 
at Somalapura Village in 


Taluk 


Kalkere GP in Channarayapatna 


B.Nagaraju 


Civil Contractor 


Remarks 


WL. 


Completed 


Completed 


Providing Sinlking Of Borewell 
and Pipeline at Soppinahalli 

Village in Kalkere GP in 
Channarayapatna Taluk 


Channarayapatna 


Kalkere 


Providing Sinlking Of Borewell 


GP in Channarayapatna Taluk 


Channarayapatna 


Channarayapatna 


Channarayapatna - 


Kantharajapura 


Providing Sinking Of Borewell 
at Hiribilthi Village in 


“|Kantharajapura GP in 


Channarayapatna Taluk 


Kantharajapura 


Providing Sinking Of Borewell 
at Kantharajapura Village in 
Kantharajapura GP in 
Channarayapatna Taluk 


Karehalli 


Channarayapatna 


Channarayapatna 


Karehalli 


Providing Pump & Motor at 
Chattanahalli Village in 
Karehalli GP in 
Channarayapatna Taluk 


at Tavarekere Village in Kalkere 


1.00 


1.00 


Jayanna 


MC 
Prasannakumar 


B.Nagaraju 


B.Nagaraju 


B.Nagaraju 


2.00 


Providing Sinking Of Borewell 


GP in Channarayapatna Taluk 


Kembalu 


Providing Sinking Of Borewell 


GP in Channarayapatna Taluk 


at Rechihalli Village in Karehalli 


at Balagatta Village in Kembalu 


1.00 


1.00 


B.Nagaraju 


Bhargav 


Completed 


Completed 


Completed 


Completed 


Completed 


Completed 


Jayanna 


Completed 


Taluk G.P Name of the work 


Est Cost. 


Providing Pipeline at 
Basavanapura Village in 
Kembalu GP in 
Channarayapatna Taluk 


Channarayapatna Kembalu 


Providing Sinking Of Borewell 
at Bidare Village in Kembalu GP 
in Channarayapatna Taluk 


862 |Channarayapatna Kembalu 


Electrical 
Contracor 


Borewell 
Contractor 


Civil Contractor Remarks 


Jayanna 


Providing Sinking Of Borewell 
at Chikkarasariahalli Village in 
Kembalu GP in 
Channarayapatna Taluk 


863 J|Channarayapatna Kembalu 


Providing Sinking Of Borewell 
at Balaghatta Village in Kembalu 
GP in Channarayapatna Taluk 


Channarayapatna Kembalu 


1.00 


B.Nagaraju 


B.Nagaraju 


Providing Sinking Of Borewell 
at Kakkihalli Village in Kembalu 
GP in Channarayapatna Taluk 


Channarayapatna Kembalu 


1.00 


Thejas VM 


Completed 


Completed 


Completed 


Completed 


Jayanna 


Providing Sinking Of Borewell 
at Lakkihalli Village in Kembalu 
GP in Channarayapatna Taluk 


Channarayapatna Kembalu 


1.00 


Providing Pipeline at 
Chittanahosahalli Village in 
Kumbenahalli GP in 


Channarayapatna Taluk 


Channarayapatna Kumbenahalli 


0.80 


Jayanna 


Completed 


Completed 


Providing Pump & Motor at 
Honnashettyhalli Village in 


Kumbenahalli GP in 
Channarayapatna Taluk 


Providing Pipeline at Belaguli 
Village in Kunduru GP in 
Channarayapatna Taluk 


Channarayapatna Kunduru 


Ch; i 
annarayapatna Kumbenahalli Kumbenahalli GP in 200 
Channarayapatna Taluk 
Providing Pump & Motor at 
Channarayapatna Kumbenahalli Kachenahalli Village in. 1.50 


Jayalakshmi 
Electricals 


Radhakrishna 
E;ectricals 


0.80 


C D Rangegowda 


C D Rangegowda 


Completed 


Sl.No 


871 


Taluk 


Channarayapatna 


G.P Name of the work 


Kunduru 


872 


Channarayapatna 


Kunduru 


873 


Channarayapatna 


Kunduru 


874 


Channarayapatna 


M.shivara 


875 


876 


877 


878 


Channarayapatna 


M.shivara 


Providing Pipeline at 
Chikkarade Village in Kunduru 
GP in Channarayapatna Taluk 


Providing Pipeline and Pump & 
Motor at Gyarahalli Village in 
Kunduru GP in 
Channarayapatna Taluk 


Providing Pipeline at Kundur 
Matha Village in Kunduru GP in 
Channarayapatna Taluk 


Providing Pump & Motor at 
Govinakere Village in M.shivara 
GP in Channarayapatna Taluk 


Channarayapatna 


Channarayapatna 


M.shivara 


Providing Sinking Of Borewell 
at M.shivara Village in M.shivara 
GP in Channarayapatna Taluk 


Est Cost. 


Contractor 


Borewell Electricai 


Contracor 


0.80 


3.50 


Jayalakshmi 


Electricals 


Civil Contractor Remarks IE 


CD Rangegowda 


Completed 


CD Rangegowda 


Completed 


1.00 


C D Rangegowda 


Completed 


280 


Jayalakshmi 
Electricals 


Completed 


B.Nagraju 


Providing Sinking Of Borewell 
at Somenahalli Village in 
M.shivara GP in 
Channarayapatna Taluk 


Mathigatta 


Providing Sinking Of Borewell 
at Arakere Village in Mathigatta 
GP in Channarayapatna Taluk 


1.00 


Channarayapatna 


Mathigatta 


Providing Sinking Of Borewell 
at Ayyarahalli Village in 
Mathigatta GP in 
Channarayapatna Taluk 


1.00 


Jayanna 


Jayanna 


Jayanna 


Completed 


Completed 


Completed 


879 


880 


Channarayapatna 


Channarayapatna 


Mathigatta 


Mathigatta 


Providing Sinking Of Borewell 
at Bommenahalli Village in 
Mathigatta GP in 
Channarayapatna Taluk 


Providing Sinking Of Borewell 
and Pump & Motor at 
Boregowdana Koppalu Village 
in Mathigatta GP in 
Channarayapatna Taluk 


1.00 


B.Nagaraju 


Completed k 


Completed 


3.50 


Jayanna 


HA 


Jayalakshmi 
Electricals 


Chandan Gowda 


Completed 


881 


Taluk 


Channarayapatna 


G.P . Name ofthe work 


Providing Sinking Of Borewell 
at Cholamballi Village in 
Mathigatta GP in 
Channarayapatna Taluk 


Mathigatta 


Est Cost, 


882 


883 


884 


885 


886 


887 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Channarayapatna 


Providing Sinking Of Borewell 
at Kasaranahalli Village in 
Mathigatta GP in 
Channarayapatna Taluk 
Providing Sinking Of Borewell 
and Pump & Motor at 
Sabbanahalli Village in 
Mathigatta GP in 
Channarayapatna Taluk 


Mathigatta . 


Mathigatta 


Providing Sinking Of Borewell, 
Pump & Motor and Pipeline at 
Dodderi Village in Mattanavile 
GP in Channarayapatna Taluk 


Mattanavile 


Providing Sinking Of Borewell 
and Pump & Motor at 
Gulihonnenahalli Village in 
‘Mattanavile GP in 
Channarayapatna Taluk 


Mattanavile 


3.00 


Electrical 
Contracor 


Borewell 
Contractor 


Civil Contractor Remarks 


Jayanna 


Completed 


B.Nagaraju 


Completed 


B.Nagaraju 


Completed 


Jayalakshmi 


Electricals Dharshank 


Completed 


Jayalakshmi 


Jayanna Electricals 


Completed 


Providing Sinking Of Borewell 
at Hosakoppalu Village in 
Mattanavile GP in 
Channarayapatna Taluk 


Mattanavile 


4 Providing Sinking Of Borewell, 
4 Pump & Motor and Pipeline at 
Gullenahalli Village in 
Mattanavile GP in 
Channarayapatna Taluk 


Mattanavile 


1.00 


3.80 


B.Nagaraju 


Completed 


Jayalakshmi 
Electricals 


Completed 


Channarayapatna 


— 


Providing Sinking Of Borewell, 
Pump & Motor and Pipeline at 
M.honnenahalli Village in 
Mattanavile GP in 
Channarayapatna Taluk 


Mattanavile 


Channarayapatna 


Providing Pump & Motor and 
Pipeline at Mattanavile Village 


M R 
attanavile in Mattanavile GP in 


Channarayapatna Taluk 


2.80 


4.80 


Jayalakshmi 
Electricals 


Jayanna 


Completed 


Jayalakshmi 


Jayanna Electricals 


Completed 


Sl.No [Taluk 


G.P 


Name of the work 


Borewell 


890 Channarayapatna 


Mattanavile 


Providing Sinking Of Borewell 
at Rajapura Village in 
Mattanavile GP in 
Channarayapatna Taluk 


Est Cost. 
Contractor 


1.00 


B.Nagaraju 


891 Channarayapatna 


Nalluru 


Providing Sinking Of Borewell 
and Pipeline at A.cholenahalli 
Village in Nalluru GP in 
Channarayapatna Taluk 


892 Channarayapatna 


893 Channarayapatna 


Nalluru 


Navile 


Providing Sinking Of Borewell 
at Dadadahalli Village in Nalluru 
GP in Channarayapatna Taluk 


Providing Pump & Motor at 
Chowvenahalli Village in Navile 
GP in Channarayapatna Taluk 


3.80 


B Nagaraju & 
Jayanna: 


Electrical 
Contracor 


Civil Contractor 


Remarks Wl. 


Completed 


KS Nagegowda 


Completed 


1.00 


B.nagraju 


Jayanna 


Completed 


Bhargav 


Completed 


894 Channarayapatna 


895 Channarayapatna 


Navile 


Providing Sinking Of Borewell 
and Pipeline at Navile 

(Anehalla) Village in Navile GP 
in Channarayapatna Taluk 


896 Channarayapatna 


Noranakki 


Noranakki 


897 Channarayapatna 


898 Channarayapatna 


Noranakki 


Providing Pipeline at 
Bindenahalli Village in 
Noranakki GP in 
Channarayapatna Taluk 


0.80 


M R Rangaswamy 


Completed 


Providing Pump & Motor at 
Nadanahalli Village in 
Noranakki GP in 
Channarayapatna Taluk 


Providing Pipeline at Nambihalli 
Village in Noranakki GP in 
Channarayapatna Taluk 


2.00 


0.80 


CD Rangegowda 


Completed 


Jayalakshmi 
Electricals 


Completed 


Noranakki 


899 Channarayapatna 


Nuggehalli 


Providing Pump & Motor at 
Noranakki Village in Noranakki 
GP in Channarayapatna Taluk 


1.50 


Providing Pipeline at Honna 
Maranahalli Village in 
Nuggehalli GP in 
Channarayapatna Taluk 


0.50 


Chandrakala 
Completed 


Radhakrishna 
E;ectricals 


Completed 


Rangaswamy MR 4 e 


Completed 


ನ] 


G.P Name of the work Est Cost. Borewell | Civil Contractor Remarks 
ಇ Contractor Contracor 

Providing Sinking Of Borewell, R / 
Pipeline and Pump & Motor at 

900  [Channarayapatna Nuggehalli Hoovinahalli Village in 4.80 Jayanna Bhargav 
Nuggehalli GP in 
Channarayapatna Taluk 

Completed 
Providing Pipeline at Nuggehalli 
Channarayapatna Nuggehalli Village in Nuggehalli GP in 4.80 Majegowda KN 


Channarayapatna Taluk 


Channarayapatna 


Nuggehalli 


~ jat Nuggehalli Colony Village in 


Providing Sinking Of Borewell 


1. } j 
Nuggehalli GP in 49 B.nagaraju 


Channarayapatna Taluk 


ಗ 


Completed 


Channarayapatna 


Nuggehalli 


Providing Pipeline at 
Rayasamudra Kaval Village in 
Nuggehalli GP in 

Channarayapatna Taluk 


0.50 


905 


Channarayapatna 


Channarayapatna 


Nuggehalli 


Sautheshivara 


Darshan K 


Completed 


Providing Sinking Of Borewell 
at Virupakshapura Village in 
Nuggehalli GP in 
Channarayapatna Taluk 


1.00 Jayanna 


Providing Sinking Of Borewell 
atA. Belaguli Village in 
Santheshivara GP in 
Channarayapatna Taluk 


1.00 B.Nagaraju 


Completed 


Completed 


906 Channarayapatna 


Santheshivara 


Providing Flushing and 
Deepening at Duggenahalli 
Village in Santheshivara GP in 
Channarayapatna Taluk 


0.70 Jayanna 


Channarayapatna 


Channarayapatna 


Santheshivara 


Santheshivara 


at Sri Ramanagara Village in 
Santheshivara GP in 
Channarayapatna Taluk 


1.00 B.Nagaraju 


[comptes 


Providing Sinking Of Borewell 
and Pipeline at Hosahalli Village 
in Santheshivara GP in 
Channarayapatna Taluk 


Jayanna &B 


2. 
ನ Nagaraju 


Providing Sinking Of Borewell 


Completed 
MR Rangaswamy 


ವ 


ಸವಸ ಉಗಮ ಗ ಸಾನೇ 


Taluk 


G.P 


Name of the work 


Est Cost. 


Borewell 
Contractor 


Electrical 


Contracor 


Civil Contractor 


Remarks L. 


909 


Channarayapatna 


Santheshivara 


Providing Sinking Of Borewell 
at Santheshivara Village in 
Santheshivara GP in 
Channarayapatna Taluk 


910 


Channarayapatna 


Santheshivara 


Providing Sinking Of Borewell 
at Santheshivara Gate Village in 
Santheshivara GP in 
Channarayapatna Taluk 


1.00 


1.50 


911 


912 


Channarayapatna 


— 


Santheshivara 


Providing Sinking Of Borewell 
at Gangenahalli Village in 
Santheshivara GP in 
Channarayapatna Taluk 


1.00 


Channarayapatna 


Sathenahalli 


Providing Pipeline at Agrahara 
Village in Sathenahalli GP in 
Channarayapatna Taluk 


913 


Channarayapatna 


Sathenahalli 


Providing Pump & Motor at 
Chowlagala Village in 
Sathenahalli GP in 
Channarayapatna Taluk 


Channarayapatna 


Sathenahalli 


Providing Pump & Motor at 
Sathenahalli Village in 
Sathenahalli GP in 
Channarayapatna Taluk 


Channarayapatna 


Shravanabelagola 


Providig Sinking Of Borewell at 
Shravanabelgola Village in 
Shravanabelgola GP in 
Channarayapatna Taluk 


0.80 


3.80 


2.00 


B.Nagraju 


Completed” 


B.Nagraju 


B.Nagraju 


NS 


K Puttaswamy 


Bhargav 


Bhargav 


KH Divakara 


1.00 


B.Nagaraju 


Channarayapatna 


Sundalli 


Providing Pump & Motor at 
Korenahalli Village in Sundalli 
GP in Channarayapatna Taluk 


917 


Channarayapatna 


Sundalli 


Providig Sinking Of Borewell at 
Parama Village in Sundalli GP in 
Channarayapatna Taluk 


Bhargav 


Completed 


918 


Channarayapatna 


Sundalli 


Providing Sinking Of Borewell 
at S.hosahalli Village in Sundalli 
GP in Channarayapatna Taluk 


B.Nagaraju 


Jayanna 


Completed 


Completed 


Taluk 


G.P 


Channarayapatna 


Sundalli 


Name of the work 


Providing Sinking Of Borewell 
and Pump & Motor at 
Sannenahalli Village in Sundalli 
GP in Channarayapatna Taluk 


ll 


Channarayapatna 


Channarayapatna 


Channarayapatna 


923 


— 


Channarayapatna 


Tagaduru 


Baraguru 


, 


D.Kalenahalli 


Janivara 


Tagaduru GP in 


SDP Providing Pump and Motor at 
Hosuru Village in Baraguru GP in 
Channarayapatnaa Taluk 

SDP Providing Sinking Of Borewell 
at Gooramaranahalli Village in 
D.Kalenahalli GP in 


Channarayapatna Taluk WK 


Channarayapatna Taluk 


Est Cost. 


3.80 


Providing Sinking Of Borewell 
at Rangapura Village in 


1.00 


0.80 


Borewell 
Contractor 


Electrical 
Contracor 


Jayanna 


Jayanna 


Bhargav 


Civil Contractor 


Remarks | 


Completed 


Bhargav 


-* [Completed 


. Completed 


B.Nagaraju 


| 


SDP Providing Sinking Of Borewell 
at Chamadihalli Gate Village in 
Janivara GP in Channarayapatna 
Taluk 


924 


— 


Channarayapatna 


Akkanahalli 


1.00 


Jayanna 


SDP Providing Pump and Motor at 
Mullakere Village in Akkanahalli GP 


Channarayapatna 


Akkanahalli 


in Channarayapatna Taluk 


SDP Providing Pump and Motor at 
Shettihalli Village in Akkanahalli GP 


2.50 


in Channarayayatna Taluk 


2.00 


Jayalakshmi 
Electricals 


Jayalakshibi 
Electricals 


Completed 


Completed 


Completed 


| 


Channarayapatna 


Akkanahalli 


SDP Providing Pump and Motor at T 
Mullakere Colony Village in 
\Akkanahalli GP in 


927 


—! 


Channarayapatna 


Akkanahalli 


Wi 
at Sosalagere Village in Akkanahalli 
GP in Channarayapaina Taluk 


928 


Channarayapatna 


Akkanahalli 


SDP Providing Sinking Of Borewell 
atM. Dasapura Village in 
Akkanahalli GP in 
Channarayapatna Taluk 


ChannarayapatnaTaluk 
SDP Providing Sinking Of Borewell 


Jayalakshmi 


Electricals | 


Completed 
IS — 


Jayanna 


1.00 


B Nagaraju 


Completed 


Completed 


Akkanahalij 


SDP Providing Sinking Of Berewell 


at Hosooru Village in Akkaruhalli 
GP in Channarayapatna Talk 


1.00 Jayanna 


NR 


Compléted 


Sl.No 


930 


Taluk 


Name of the work 


Channarayapatna 


Akkanahalli 


931 


Channarayapatna 


SDP Providing Sinking Of Borewell 
at Shettihalli Village in Akkanahalli 
GP in Channarayapatna Taluk 


SDP Providing Sinking Of Borewell 
at Valagerahalli Village in Anathi 
GP in Channarayapatna Taluk 


932 


Channarayapatna 


Anekere 


Est Cost. 


1.00 


Borewell 
Contractor 


Electrical 


civi 
Contracor R ivil Contractor 


Remarks 


Jayanna 


T] 


Completed 


i. 


——— 


Jayanna 


Completed 


SDP Providing Pump and Motor at 
lAnekere Village in Anekere GP in 


Channarayapatna Taluk 


933 


Channarayapatna 


Anekere 


2.00 


Jayalakshmi 
Electricals 


Completed 


SDP Providing Sinking Of Borewell 
at Malenahalli Village in Anekere 
GP in Channarayapatna Taluk 


934 


Channarayapatna 


- 
EF 


Anekere 


SDP Providing Sinking Of Borewell 
at Somanathanahalli Colony Village 


in Anekere GP in Channarayapatna 
Taluk 


0.90 


B Nagaraju 


Completed 


0.90 


Jayanna 


935 


Channarayapatna 


Baguru 


936 


Channarayapatna 


Baladare 


937 


Channarayapatna 


Baladare 


SDP Providing Sinking Of Borewell 
at Baguru Villige in Baguru GP in 
Channarayapatna Taluk 


SDP Providing Pump and Motor at 
Yaliyuru Koppalu Village in 
Baladare GP in Channarayapatna 
Taluk 


SDP Providing Pump and Motor at 
Y.Singenahiili Village in Baladare 
GP in Channarayapatna Taluk 


1.00 


[Completed 


|] 


SS 


Jayanna 


2.00 


Jayalakshmi 
Electricals 


Completed 
— 


Completed 


2.50 


938 


Channarayapatna [ 


Baladare 


— 


SDP Providing Pump and Motor at 
Udayapura Village in Baladare GP 
in Channarayapatna Taluk 


Channarayapatna 


Baladare 


2.00 


Jayalakshmi 


Electricals 


Completed 


Jayalakshmi 
Electricals 


Comp eted 


SDP Providing Sinking Of Borewell 
at Yaliyuru Village in Baladare GP 
in Chanzarayapatna Taluk 


UL 


ll 


Channarayapatna 


- 


Baladare 


SDP Providing Sinking Of Borewell 
at Yaliyuru Koppalu Village in 
Baladze GP in Channarayapatna 
Taluk 


0.90 


——— 


B Nagaraju 


_| 


[Completed 


0.90 


— 


B Nagaraju 


Completed 


942 


Channarayapatna Baladare 


Channarayapatna Baladare 


SDP Providing Sinking Of Borewell 
at Baladare Village in Baladare GP 
in Channarayapatna Taluk 


SDP Providing Sinking Of Borewell 
at Annenahalli Village in Baladare 
GP in Channarayapatna Taluk 


943 


Channarayapatna Baraguru 


Channarayapatna Baraguru 


SDP Providing Sinking Of Borewell 
at Upinahalli Village in Baraguru 
GP in Channarayapatna Taluk 


Borewell 


Electrical 


SDP Providing Sinking Of Borewell 
at Upinahalli Koppalu Village in 
Baraguru GP in Channarayapatna 
Taluk 


946 


947 


Channarayapatna Baraguru 


SDP Providing Sinking Of Borewell 
at Chikkamathigatta Village in 
Baraguru GP in Channarayapatna 
Taluk 


Channarayapatna Baraguru 


Baraguru 


Channarayapatna 


SDP Providing Sinking Of Borewell 
at Baraguru Village in Baraguru GP 
in Channarayapatna Taluk 


SDP Providing Sinking Of Borewell 
at Upinahalli Village in Baraguru 
GP in Channarayapatna Taluk 


SDP Providing Sinking Of Borewell 
at Manchenahalli Village in Bekka 
GP in Channarayapatna Taluk 


SDP Providing Sinking Of Borewell 
at Bekka Village in Bekka GP in 
Channarayapatna Taluk 


SDP Providing Sinking Of Borewell 
at Baddikere Village in Belagihalli 
GP in Channarayapatna Taluk 


948 Channarayapatna 

949 Channarayapatna Bekka 
950 Channarayapatna Belagihalli 
951 Channarayapatna Belagihalli 


SDP Providing Sinking Of Borewell 
at Maradihalli Village in Belagihalli 
GP in Channarayapatna Taluk 


Name of the work Est Cost. Civil Contractor Remarks 
Contractor Contracor 
0.90 B Nagaraju 
Completed 
0.90 B Nagaraju 
Completed 
1.00 Jayanna 
Completed 
0.90 B Nagaraju 
Completed 
0.90 B Nagaraju 
Completed 
0.90 B Nagaraju 
Completed 
0.90 B Nagaraju 
Completed 
1.00 Jayanna 
| Completed 
0.80 B.Nagaraju 
Completed 
1.00 . B.Nagaraju 
Completed 
1.00 Jayanna 
Completed 


| 
| 


" SILNo [Taluk G.P Name of the work 


SDP Providing Sinking Of Borewell 
at Maradihalli Badavane Village in 
Belagihalli GP in Channarayapatna 
Taluk 


Channarayapatna Belagihalli 


Est Cost. 


1.00 


Borewelil 
Contractor 


Jayanna 


Electrical 
Contracor 


Civil Contractor Remarks 


Completed 


SDP Providing Sinking Of Borewell 
at Chikkonahalli Village in 

Belagihalli GP in Channarayapatna 
Taluk 


Channarayapatna Belagihalli 


1.00 


Jayanna 


SDP Providing Sinking Of Borewell 
Byadarahalli at Madaba Village in Byadarahalli 
GP in Channarayapatna Taluk 


Channarayapatna 


1.00 


Jayanna 


SDP Providing Sinking Of Borewell 
Byadarahalli at Madaba Village in Byadarahalli 
GP in Channarayapatna Taluk 


Completed 


Completed 


Completed 


— 


SDP Providing Sinking Of Borewell 
at Marenahalli (Sharadanagara} 
Village in D.Kalenahalli GP in 
Channarayapatna Taluk 


Channarayapatna D.Kalenahalli 


SDP Providing Sinking Of Borewell 
at Adaguru Badavane Village in 
D.Kalenahalli GP in 
Channarayapatna Taluk 

SDP Providing Sinking Of Borewell 
at Nagasamudra Village in 
D.Kalenahalli GP in 
Channarayapatna Taluk 

SDP Providing Sinking Of Borewell 
at Yachenahalli Village in 
D.Kalenahalli GP in 
Channarayapatna Taluk 


957 Channarayapatna D.Kalenahalli 


058 Channarayapatna D.Kalenahalli 


959 Channarayapatna D.Kalenahalli 


Jayanna 


Jayanna 


Jayanna 


B.Nagaraju 
.  Jayanna 


Completed 


Completed 


& 


Completed 


Completed 


SDP Providing Sinking Of Borewell 
at D.Kalenahalli Taluk Office Village 
in D.Kalenahalli GF in 

Channarayapatna Taluk 


960 Channarayapatna D.Kalenahalli 


Jayanna 


Completed 


L__ 


SDP Providing Sinking Of Borewell 
961 Channarayapatna D.Kalenahalli at C.R.Patna Village in D.Kalenahalli 
™ GP in Channarayapatna Taluk 


B.Nagaraju 


Completed 


SDP Providing Sinking Of Borewell 
at C.R.Patna Ammanikere Village in 
D.Kalenahalli GP in 

Channarayapatna Taluk 


962 Channarayapatna D.Kalenahalli 


Jayanna 


Completed 


——_ 


8: 


964 


965 Channarayapatna 


966 J|Channarayapatna 


Channarayapatna 


Channarayapatna 


Dammaningala 


Dammaningala GP in 


Channarayapatna Taluk 
SDP Providing Sinking Of Borewell 


at Aruvanahalli Village in 
Dammaningala GP in 
Channarayapatna Taluk 


Didaga 


Channarayapatna 


Didaga 


970 


Channarayapatna - 


Dindaguru 


971 Channarayapatna 


Dindaguru 


972 Channarayapatna 


Gowdagere 


Channarayapatna 


Gowdagere 


SDP Providing Sinking Of Borewell 
at Ullavalli Village in Didaga GP in 
Channarayapatna Taluk 


0.90 B.Nagaraju 


Bor: i 
Taluk G.p Name of the work Est Cost. orewel Electrical 
Contractor Contracor 
SDP Providing Sinking Of Borewell 
963 Channarayapatna Dammaningala ‘at uuyanahalh Village lk 1.00 Jayanna 
Dammaningala GP in 
Channarayapatna Taluk 
SDP Providing Sinking Of Borewell 
Channarayapatna Dammaningala atAruyanahalli Gate Village in 1.00 Jayanna 


Civil Contractor Remarks 


Completed 


1.00 Jayanna 


SDP Providing Sinking Of Borewell 
at Mellahalli Village in Didaga GP in 
Channarayapatna Taluk 


Jayanna 


SDP Providing Sinking Of Borewell 
at Hosahalli Village in Didaga GP in 
Channarayapatna Taluk 


Jayanna 


SDP Providing Sinking Of Borewell 
at Mellahalli Village in Didaga GP in 
Channarayapatna Taluk 


B.Nagaraju 


SDP Providing Pump and Motor at 
Aralapura Village in Dindaguru GP 
in Channarayapatna Taluk 


SDP Providing Sinking Of Borewell 
at Shettihalli Village in Dindaguru 
[GP in Channarayapatna Taluk 


SDP Providing Pump and Motor at 
Gowdagere Village in Hoscoru GP 
in Channarayapatna Taluk 


B.Nagaraju 


ಗಗ 


Completed 


Completed 


Completed 


Jayalakshmi 
Electricals 


Completed 
Completed 


Completed 


SDP Providing Pump and Motor at 
Kaggere Village in Gowdagere GP 
in Channarayapatna Taluk 


Jayalakshmi 
Electricals 


Jayalakshmi 
Electricals 


Completed 


Completed 


SILNo 


Taluk 


974 


Channarayapatna 


Gowdagere 


975 


Channarayapatna 


Gowdagere 


976 


977 


978 


Channarayapatna 


Channarayapatna 


Name of the work. 


SDP Providing Sinking Of Borewell 
atN.G Koppalu Village in 

Gowdagere GP in Channarayapatna 
Taluk 


SDP Providing Sinking Of Borewell 
at Kaggere Village in Gowdagere GP 
in Channarayapatna Taluk 


Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


Remarks ( 


Civil Contractor 


1.00 


Jayanna 


Completed 


1.00 


Jayanna 


Gowdagere 


Gowdagere 


SDP Providing Sinking Of Borewell 
at Halebelagota Village in 
Gowdagere GP in Channarayapatna 
Taluk 

SDP Providing Sinking Of Borewell 
at Anthanahalli Village in 
Gowdagere GP in Channarayapatna 
Taluk 


0.90 


0.90 


B.Nagaraju 


B.Nagaraju 


Channarayapatna 


Gowdagere 


981 


— 


Channarayapatna 


SDP Providing Sinking Of Borewell 
at Kaggere Village in Gowdagere GP 
in Channarayapatna Taluk 


0.90 


Gulasinda - 


Channarayapatna 


Hassan 


Anekere 


SHANTHIGRAMA 


982 


983 


984 


Hassan 


Hassan 


Hassan 


YALAGUNDA 


SDP providing Sinking Of Borewell 
at Haralahalli Village in Gulasinda 
GP in Channarayapatna Taluk 


PROVIDING'COMBINED WATER 
SUPPLY SCHEME TO ANEKERE 
AND OTHER 65 VILLAGE IN 
CHANNARAYAPATANA TALUK 


PROVIDING MVS SCHEME TO 
SHANTHIGRAMA AND OTHER 195 
VILLAGES OF HASSAN TALUK HASSAN 
DISTRICT {DBOTI AND HHC 


Providing MWS Revival to 
Sajjenahalli Village at Yalagunda 
GP in Hassan Taluk 


YALAGUNDA 


BYLAHALLY 


1.00 


3745.00 


23430.10 


2.00 


B.Nagaraju 


Jayanna 


f 


Completed 


WN Completed 
i Completed 
pe Completed 


Completed 


Bhupal 


Under Progress 95%of 
completion 


Srinivas 
Construction . 


Under Progress 


R.P.Venakatesh Completed 


Providing MWS Revival to 
Soppinahalli Village at 
Yalagunda GP in Hassan Taluk 


2.00 


D.Ravi Completed 


Providing of MWS Revival to 
Madavapura Village at Bylahalli 
GP in Hassan Taluk 


1.50 


K.R.prakash Completed 


e 


p 


G.P 


Hassan 


YALAGUNDA 


Name of the work 


Borewell 


Est Cost. 
Contractor 


Civil Contractor 


Providing MWS Revival to 
Bommenahall Village at 
Yalagunda GP in Hassan Taluk 


Hassan 


987 Hassan 


989 Hassan 


AMBUGA 


[ANKAPURA 


BOOVANAHALLI 


Providing of MWS Revival to 
Thimmanahalli Vilage at 
Ambuga GP in Hassan Taluk 


Providing of MWS Revival to 
Sattigarahalli Village at - 
Ankapura GP in Hassan Taluk 


Providing of MWS Revival to 
Varalikoppalu Village at 
Boovanahalli GP in Hassan Taluk 


CHANNANGIHALLI 


3.00 


2.00 


2.50 


K.S.Dasegowda 


Remarks 


Completed 


M.Mahesh 


Nidiningaiah 


Completed 


Completed 


4.00 


Providing of MWS Revival to 
Channagihalli Village at 

Channagihalli GP in Hassan 
Taluk 


Hassan 


Hassan 


DODDAGENIGERE 


2.50 


Providing of MWS Revival to 
Busthenahalli Janatha Badavane 
Village at Doddagenigere GP in 

Hassan Taluk 


DUDDA 


992 Hassan 


993 Hassan 


994 Hassan 


DUDDA 


DUDOA 


DUDDA 


Providing of MWS Revival to 
Dudda R.S Village and Dudda 
R.S.Extention at Dudda GP in 
Hassan Taluk 


2.00 


2.00 


T.N.Punith 


C.S.Ohruvaraj 


Completed 


Completed 


Krishanegowdru,Dod 


dagenegere 


prashanthkumar 


Completed 


Completed 


Providing of MWS Revival to 
Heddanahalli Village at Dudda 
GP in Hassan Taluk 


Providing of MWS Revival to 
Uddurhalli Village at Dudda GP 
in Hassan Taluk 5 


Providing of MWS Revival to 
Chikkakadlur Village at Dudda 
GP in Hassan Taluk 


995 Hassan 


© Hassan 


HANUMANTHAPURA 


HANUMANTHAPURA 


1.50 


2.00 


2.35 


Providing MWS Revival to 
Sanklapura Village at 

Hanumanthapura GP in Hassan 
Taluk 


Providing MWS Revival to 
Yareborekaval Village at 
Hanumanthapura GP in Hassan 
Taluk 


1.50 


1.50 


D.K.Jagadeesh 


D.K.Jagadeesh 


Completed 


Completed 


T.N.Punith 


Bhagyamma 


Bhagyamma 


Completed 


Completed 


Completed 


G.p 


HERAGU 


Name of the work Est Cost. 


Civil Contractor 


Providing of MWS Revival to 
Heragu Badavene at Heragu GP 3.00 
in Hassan Taluk 


998 


999 


1000 


1001 


1002 


Hassan 


Hassan 


HERAGU 


Providing MWS Revival to 
Krishnapura Village at Heragu 1.50 
GP in Hassan Taluk 


H.A.Venugopat 


G.Krishnegowda 


Remarks 


Completed 


Completed 


HONNAVARA 


Providing of MWS Revival to 
Koodihalli Village at Honnavara 1.00 
GP in Hassan Taluk 


T.N.Punith 


Completed 


Hassan 


GADENAHALLY 


Providing of MWS Revival to 
S.Bandihalli Village at 3.00 
Gadenahalli GP in Hassan Taluk 


Hassan 


Hassan 


GADENAHALLI 


HOOVANAHALLI KAVAL 


Providing of MWS Revival to 
G.Mylanahalli Village at 
Gadenahalli GP in Hassan Taluk 


Providing of MWS Revival to 
Hoovinahalli Village at 

Hoovanahallikaval GP in Hassan 
Taluk 


H.R.Chandregowda 


Completed 


Raghu 


Completed 


1003 


1004 


Hassan 


Hassan 


HOOVANAHALLI KAVAL 


JAGARAVALLI 


1005 


1006 


Hassan 


Hassan 


JAGARAVALLI 


Providing of MWS Revival to 
Kuppalli Village at 

Hoovanahallikaval GP in Hassan 
Taluk 


Providing of MWS Revival to 
Shanthipura Village at 
Jagaravalli GP in Hassan Taluk 


Rangegowda 


P.M.Somashekarego 
wda 


M.D Manjunath 


Providing of MWS Revival to 
Mellahalli Village at Jagaravalli 
GP in Hassan Taluk 


KATTAYA 


Providing of MWS Revival to 
Jinnenahalli Village at Kattaya 
GP in Hassan Taluk 


3.00 


Janardhana 


1007 


Hassan 


KATTAYA 


Providing of MWS Revival to 
Chikkanayakanahalli Vilage at 
Kattaya GP in Hassan Taluk 


2.00 


B.H.Shivanna 


Completed 


Completed 


Completed 


Completed 


Completed 


D.Kumaraswamy 


Completed 


1008 


Hassan 


KORAVANGALA 


Providing of MWS Revival to 
Chikkaboovanahalli Village at 2.00 
Koravangala GP in Hassan Taluk 


— 


sunilkurnar 


Completed 


ಮ 


Borewell Electrical A 
Taluk G.p Name of the work Est Cost. Civil Contractor Remarks 
Contractor Contracor 
Providing MWS Revival to 
1009 [Hassan KOWSIKA Kachanayakanahalli Vilage at Honnegowda,Kachan Completed 
Kowsika GP in Hassan Taluk aayaknahalli 
K Providing MWS Revival to 
1010 Hassan MELAGODU Kammarige Village at Melagodu Ashok Completed 
GP in Hassan Taluk 
Providing MWS Revival to 
Kallenahalli Village at Mahesha, 
SALE N . 
1011 Hassan MO: HOSAHALLI Mosalchosahalli GP in Hassan Malladevarapura Completed 
Taluk 
Providing MWS Revival to 
Mosale Hosahalli Village at AN 
1012 [Hassan MOSALEHOSAHALLI Mosalehosahalli GP in Hassan N.T.Srinivas Completed 
Taluk 
Providing MWS Revival to 
“1013 Hassan NITTUR Ubbenahalli Village at Nittur GP 1.50 Pradeep Completed 
in Hassan Taluk 
Sinking of Borewell of Kadaga D.Yogesh 
1014 [Hassan SALAGAME Village at Salagame GP in 1.15 M/s.Srinivasa Completed 
Hassan Taluk Borewells 
Providing MWS Revival to Kadaga 
P.M.S hek 
SALAGAME Hosahalli Village at Salagame GP 1.50 2 mas ೧೮೩೯5೦ Completed 
- in Hassan Taluk Waa 
Providing MWS Revival to 
SALAGAME Govindapura Village at Salagame A.S. Shashikumar Completed 
GP in Hassan Taluk 
Providing MWS Revival to 
Sathyamangala Village at - 
SATHYAMANGALA Sathyamangala GP in Hassan Puneeth Completed 
Taluk 
Sinking of Porewell of DYogesh 
ndiranagar Village at i 
1018 .|Hassan ISATHYAMANGALA Sathyamangala GP in Hassan M/s.Srinivasa Completed 
Taluk Borewells 
Sr ir hg of Borewell of D.Yogesh 
4 athayamangala Badavane NR 
1019 {Hassan SATHYAMANGALA Village at Sathyamangala GP in 1.15 M/s.Srinivasa Completed 
Hassan Taluk Borewells 
Providing OHT Repair to Kondajji 
1020 [Hassan SEEGE Village at Seege GP in Hassan 1.50 Pradeep Completed 
Taluk 


i 


Borewelil Electrical NY 
Name of the work Est Cost. Civil Contractor Remarks 1 
Contractor Contracor 5 
Sinking of Borewell of D.Yogesh 
1021 [Hassan Kondajjikoppalu Village at Seege 1.15 M/s.Srinivasa Completed 
GP in Hassan Taluk Borewells 
Providing MWS Revival Seege 
1022 J|Hassan Village at Seege GP in Hassan 1.50 Pradeep Completed 
Taluk - ( 
He 
Sinking of Borewel of Veerapura D.Yogesh 
1023 Hassan ISEEGE Village at Seege GP in Hassan 1.15 M/s.Srinivasa Completed 
Taluk Borewells 
Providing OHT Repair to y - 
1024 [Hassan SEEGE Rayapura Village at Seege GP in B.S.virupaksha Completed 
Hassan Taluk 
Sinking of Borewell of Hongere 
f N.R ] 
1025 |Hassan SHANTHIGRAMA Village at Shanthigrama GP in ph Completed 
Hassan Taluk Shakthi Borewells 
Sinking of Borewell of 
: Shanthigrama Village at N.Rangaswamy, 
SHANTHIGRAMA p . 1.15 
1028» [Hassan Shanthigrama GP in Hassan Shakthi Borewells SoMpleted 
Taluk 
Sinking of Borewell of Benagatta 
N.R: 
1027 [Hassan SHANTHIGRAMA Village at Shanthigrama GP in 1.15 A Completed 
Hassan Taluk Shakthi Borewells 
Sinking of Borewell to Shettyhalli 
y ಎ $ N.R: py 
1028 Hassan SHETTYHALLI Village at Shettyhalli GP in 1.15 i ಮ Completed 
Hassan Taluk Shakthi Borewells 
Providing OHT Repair to 
1029 Hassan SHETTYHALLI Dundanayakanahalli Village at Pradeep Completed 
Shettyhalli GP in Hassan Taluk 
Migan: ಡಕ ೩ ಹ 
1030 Hassan SHANKARANAHALLI Shankaranahalli GP in Hassan 1.15 M/s.Srinivasa Completed 
Taluk Borewells 
aran ಡಿಡ್ರೀ ೩! Poe 
1031 Hassan SHANKARANAHALLI Shankaranahalli GP in Hassan M/s.Srinivasa Completed 
Taluk Borewells 
Sinking of Borewell of D.Yogesh 
1032 Hassan TEJUR Doddakondagola koppalu Village M/s.Srinivasa ~ Completed 
at Tajur GP in Hassan Taluk Borewells * 


Yalagunda GP in Hassan Taluk 


Borewell Electrical 
Taluk G.P Name of the work Est Cost. Civil Contractor Remarks 
. Contractor Contracor 
Sinking of Borewell of D.Yogesh 
Hassan TEJUR Kanchamaranahalli Village at 1.15 M/s.Srinivasa Completed 
Tajur GP in Hassan Taluk Borewells 
Sinking of Borewell of D.Yogesh 
1034 Hassan TEJUR Thavaradevara koppalu Village at 1.15 My/s.Srinivasa Completed 
' Tajur GP in Hassan Taluk Borewells 
Sinking of Borewell of D.Yogesh 
1035 Hassan TEJUR Dyavappanakoppalu Village at 1.15 M/s.Srinivasa Completed 
Tejur GP in Hassan Taluk Borewells 
೫ Sinking of Borewell of Thattekere D.Yogesh 
1036 Hassan THATTEKERE (Devegowda Nagar) Village at 1.15 M/s.Srinivasa Completed 
‘Thattekere GP in Hassan Taluk Borewells 
Sinking of Borewell of D.Yogesh 
1037 J|Hassan THATTEKERE Bittagowdanahalli Village at 1.15 M/s.Srinivasa Completed 
‘Thattekere GP in Hassan Taluk Borewells 
K Providing MWS Revival to 
1038 Hassan THATTEKERE Marigudikoppalu Village at 1.50 Pradeep S Completed 
Thattekere GP in Hassan Taluk 
Sinking of Borewell of D.Yogesh 
1039 Hassan YALAGUNDA Ramadevarapura Village at 1.15 M/s. Srinivasa Completed 
Yalagunda GP in Hassan Taluk Borewells 
[Sinking of Borewell of Basarihalli D.Yogesh 
1040 Hassan YALAGUNDA Village at Yalagunda GP in 1.15 M/s.Srinivasa Completed 
Hassan Taluk Borewells 
Providing MWS Revival to 
1041 [Hassan YALAGUNDA Mallanayakanahalli Village at 1.50 Pradeep Completed 
Yalagunda GP in Hassan Taluk 
Sinking of Borewell of Yalagunda D.Yogesh 
1042 YALAGUNDA 1.15 My/s.Srinivasa Completed 
Borewells ) 
' Providing MWS Revival to 
1043 Hassan YALAGUNDA Beekanahalli Village at 2.00 Pradeep Completed 


Ugane GP in Hassan Taluk 


Borewells 


1053 


Hassan 


ATTAVARAHOSAHALLI 


Sinking of Borewell of 
Mudigere Village at 
Attavarahosahalli GP in 
k 


N.Rangaswamy, 
Shakthi Borewells 


Completed © 


B I i ್ಯ 
G.P Name'of the work Est Cost. arewell Electrical Civil Contractor Remarks { 
Contractor Contracor p ಫ್ಯ, 
Sinking of Borewell of Ni 
Vedavathi Village at Nittur 1.20 WWM Completed 
K Shakthi Borewells f 
GP in Hassan Taluk 
Sinking of Borewell of D.Yogesh 
Rangenahalli Village at 1.15 My/s.Srinivasa Completed 
Nittur GP in Hassan Taluk Borewells 
Sinking of Borewell of D.Yogesh 
Singatagere hosur Village at 1.15 My/s.Srinivasa Completed 
Nittur GP in Hassan Taluk Borewells 
Sinking of Borewell of D.Yogesh 
1047 Hassan NITTUR Singatagere Village at 1.15 M/s.Srinivasa Completed 
Nittur GP in Hassan Taluk Borewells 
Sinking of Borewell of 
Raghavendranagar Village DYogesh 
1048 Hassan SATHYAMANGALA yf 1.15 M/s.Srinivasa Completed 
at Sathyamangala GP in 8 
ಸ orewells 
Hassan Taluk 
Sinking of Borewell of D.Yogesh 
1049 Hassan Kalludevarahalli Village at 1.15 M/s.Srinivasa Completed 
Seege GP in Hassan Taluk Borewells 
Sinking of Borewell of 
Chowduvalli Village at N.Rangaswamy, 
1050 Hassan SHETTYHALLI Shettyhalli GP in FS 1.15 Shakthi Borewells Completed 
Taluk | 
Sinking of Borewell of D.Yogesh 
Hassan Chikkagadduvalli Village at 1.15 M/s.Srinivasa Completed 
Ugane GP in Hassan Taluk Borewells 
Sinking of Borewell of D.Yogesh 
1052 |Hassan UGANE Ugane Koppalu Village at 1.15 My/s.Srinivasa Completed 


Taluk 


Hassan 


G.P 


Name of the work 


Borewell Electrical ME 
Est Cost. Civil Contractor 
Contractor Contracor 


JAGARAVALLI 


Sinking of Borewell of 
Jagaravalli Village at 

Jagaravalli GP in Hassan 
Taluk 


N.Rangaswamy, 


Shakthi Borewells 


Completed 


Hassan 


NITTUR 


Sinking of Borewell of 
Hangarahalli Village ‘at 
Nittur GP in Hassan Taluk 


Completed 


Sinking of Borewell of 
Idallakaval Village at 


N.Rangaswamy, 
Isls Shakthi Borewells 
D.Yogesh 
1.15 M/s.Srinivasa 
Borewells 


Hassan YALAGUNDA | Completed 

Yalagunda GP in Hassan 
Taluk 
Sinking of Borewell of D.Yogesh 

1057 Hassan NETTUR Nittur Village at Nittur GP My/s.Srinivasa Completed 
in Hassan Taluk Borewells - 
Sinking of Borewell of 

1058 [Hassan aTTavaRakosaHau |Bittahalli Village at iis” | snessyamy: Completed 
Attavarahosahalli GP in Shakthi Borewells 

1059 [Hassan aTTAvARAHosaHatu |Thimlapura (Hosuru) I Li Completed 


Village at Attavarahosahalli 
GP in Hassan Taluk 


Providing PWS Scheme to 
B.Katihalli Justice 


Shakthi Borewells 


Nagaraju,Class-l 


1060 |Hassan B.KATIHALLI Badavane Village at 25.00 Completed 
K H Contractor, 
B.Katihalli GP in Hassan 
Taluk - 
Sinking of Borewell of . D.Yogesh 
1061 Hassan B.KATIHALLI Nidudi Village at B.katihalli 1.15 M/s.Srinivasa Completed 
| GP in Hassan Taluk Borewells 
Sinking of Borewell of 
B.Byrapura Village at N.Rangaswamy, 
1062 fH 
assan BASAVAGHATTA Bacal Pin Hage 1.20 Shakthi Borewells Completed 
uk ' 
Sinking of Borewell of 
BASAVAGHATTA Chigatihalli Village at 1.20  |NRangsswamy, Completed 


Basavagatta GP in Hassan Shakthi Borewells 
Tal 


| 
B Wl Electrical pe 

Sl.No [Taluk G.p Name of the work Est Cost. Color Ce Civil Contractor Remarks il 
Sinking of Borewell of 

1064 [Hassan BASAVAGHATTA Kittanakere Village at 1.20 | N-Rangaswamy, . Completed 
Basavagatta GP in Hassan Shakthi Borewells {a 
Taluk 
Sinking of Borewell of 

1065 [Hassan BASAVAGHATTA Siddapura Village at 1.20 | N-angaswamy, Completed 
Basavagatta GP in Hassan Shakthi Borewells 
Providing PWS Scheme to 

1066 [Hassan BOOVANAHALLI Gavenahalli Village at 25.00 8.N.Vishwanath,Cla Under Progress 
Boovanahalli GP in Hassan \ ss-lll Contractor 
Sinking of Borewell of 

D.Yogesh 

1067 [Hassan BYLAHALLY Bylahalli Village at 1.15 My/s.Srinivasa Completed 
Bylahalli GP in Hassan Borewells k 
Taluk ' 
Sinking of Borewell of D Yogesh 

1068 [Hassan BYLAHALLY Kallahalli Village at 1.15 M/s.Srinivasa Completed 
Kallahalli GP in Hassan Borewells 
Taluk 
Sinking of Borewell of oYogesh 

1069 [Hassan BYLAHALLY Varthikere Village at 1.15 My/s.Srinivasa Completed 
Bylahalli GP in Hassan Borewells 
Taluk - 
Providing OHT Repair to 

1070 [Hassan BYLAHALLY Kyathanahalli Village at 3.00 K.R.prakash Completed 
Bylahalli GP in Hassan 
Sinking of Borewell of D.Yogesh 

1071 [Hassan BYLAHALLY Chathuranahalli Village at 1.15 M/s.Srinivasa Completed 
Bylahalli GP in Hassan Borewells 
Taluk 
Providing of MWS Scheme 

1072 |Hassan CHANNANGIHALLI to Kabbathi Village at 3.50 Swamygowda Completed 
Channagihalli GP in 

೩8 
Providing of O.H.T.Repair 
R to KittaneVillage at K 

1073 Hassan CHANNANGIHALLI Channagihalli GP in 2.50 Dileep Completed 

Hassan Taluk ಹ 
OO » 


€ಂ  |[Tatuk G.P Name of the work Est Cost. Borewell Electsical Civil Contractor Remarks 
Contractor Contracor 
Sinking of Borewell of 
1074 |Hassari DODDAGENIGERE Thyavihalli Village at 1.15  |[NRaneaswamy, Completed 
Doddagenigere GP in Shakthi Borewells 
Hassan Taluk 
Sinking of Borewell of 
Doddagenigere Village at N.Rangaswamy, 
1075 JH DODDAGE 
lassan GENIGERE Doddagenigere GP in 1.15 Shakthi Borewells Completed 
Providing OHT Repair to 
1076 1H p D. 
assan Gorur Village at Gorur GP 4.15 Kumaraswamy Completed 
Providing PWS Scheme to 
1077 [Hassan HANDINAKERE Arekallu Hosahalli Village 10.00 [RanEegowda,Class- Completed 
at Handinakere GP in | Contracgtor 
Taluk. 
Sinking of Borewell of 
Muddanahalli Village at ee 
1078 HANDINAKERE | ತತ್ತ “1.158  |MfsSrinivasa Completed 
Handinakere GP in Hassan Borewells 
B Taluk 
Sinking of Borewell of 
Vijayanagara Village near D.Yogesh 
1079 [Hassan HANDINAKERE Pushapagiri school at 1.15 M/s.Srinivasa Completed 
' y Handinakere GP in Hassan Borewells 
Sinking of Borewell of 
Manachanahalli Village at ಗ 
Hassan HANDINAKERE N 8 1.15 M/s.Srinivasa Completed 
Handinakere GP in Hassan Borewells 5 
Sinking of Borewell of 
Guddenahalli Village at ಭಂ 
HANDINAKERE Made ೩8 1.15  |Myfs.Srinivasa Completed 
Handinakere GP in Hassan B6rewells 
aluk p 
Sinking of Borewell of 
Guddenahalli Koppalu pe 
Hassan HANDINAKERE PP. M/s Srinivasa Completed 
Borewells 
HanumanTHapuraA  [A&ile Village at 10.00 |PEsEowda,Class- Completed 


Hanumanthapura GP in 
Hassan Taluk - 


| Contracgtor 


B: iW Electrical AE 
S!.No |Taluk G.P Name of the work Est Cost. rewe ಆctrica Civil Contractor Remarks il 
Contractor Contracor " 
- Sinking of Borewell of } 
Pi ahalli Village at D-Yogesh 
1084 Hassan HANUMANTHAPURA rumen ಶ್ರೀ ೩! 1.15  |M/s.Srinivasa Completed 
_ Hanumanthapura GP in Borewells - . 
- Hassan Taluk 
Sinking of Borewell of 
Chikkahonnenahalli Village D.Yogesh 
1085 [Hassan HARALAHALLI - _ 8 1.15 M/s.Srinivasa Completed 
at Haralahalli GP in Hassan B 
al orewells 
Sinking of Borewell of 
Doddahonnenahalli Village D-Yogesh 
1086 [Hassan HARALAHALLI . 0: ; | 8 1.15 M/s.Srinivasa Completed 
at Haralahalli GP in Hassan ‘8 
orewells 
Sinking of Borewell of 
Dasarakoppalu Badavane D.¥ogesh 
1087 Hassan HARALAHALLI Village at Haralahalli GP in 1.15 Mssrinvasa Completed 
orewells 
Hassan Taluk 
Sinking of Borewell of D¥ogesh 
HARALAHALLI adiyur Vilage a 1.15 |M/sSrinivasa Completed 
Haralahalli GP in Hassan Borewells 
Taluk 
Sinking of Borewell of DYogesh 
HARALAHALLI Haralahalli Vilage at 1.15  |MyfsSrinivasa Completed 
Haralahalli GP in Hassari Borewells 
Taluk 
Providing MWS.Scheme to 


HERAGU H.Byrapura Village at . H.A.Venugopal - Completed 
Heragu GP in Hassan Taluk - 


Sinking of Borewell of 


N.Rangaswamy, 


1091 [Hassan HERAGU H.Dyvalapura Village at 1.15 Shakthi Borewells Completed 
Heragu GP in Hassan Taluk 
Sinking of Borewell of N.Rangaswam 

1092 |Hassan HERAGU Hariharapura Village at 1.15 ತಿಗದತWaN, Completed 


K Shakthi Borewells 
Heragu GP in Hassan Taluk . 


Sinking of Borewel of 
1093 |Hassan HERAGU Kenchanahalli Village at 1.15 
Heragu GP in Hassan Taluk 


N.Rangaswamy, 
Shakthi Borewells 


Completed [ 


\ B f 
Cho Taluk G.P Name of the work Est Cost. orewell Electrical Civil Contractor Remarks 
Contractor Contracor 
Sinking of Borewell of 
Anugavaili Village at N.Rangaswamy, 
1094 |H. HONNAV 
assan ONNAVARA Hodavaia Gh in Hasan 1.20 Seki Boral Completed 
Sinking of Borewell of 
1095 [Hassan HONNAVARA. Chikkamenahalli Village at 1.20 N.Rangaswamy, Completed 
Honnavara GP in Hassan Shakthi Borewells 
Taluk 
Sinking of Borewell of 
1096 [Hassan HONNAVARA Hirekadalur Village at 1.20 N.Rangaswamy, Complcied 
Honnavara GP in Hassan -  |Shakthi Borewells 
Taluk ? 
Sinking of Borewell o 
1097 [Hassan HONNAVARA Honnavara Village a 1.20 N.Rangaswamy, Completed 
Honnavara GP in Hassan Shakthi Borewells 
Taluk 
Sinking of Borewell of 
1098 [Hassan HONNAVARA Poomagame Village at 1.20 | NRangaswamy, Completed 
Honnavara GP in Hassan Shakthi Borewells 
Taluk 
_ Sinking of Borewell of 
1099 [Hassan GADENAHALLI Gadenahalli Village at 1.20 N.Rangaswarny, Completed 
k Gadenahalli GP in Hassan Shakthi Borewells 
Taluk 
Sinking of Borewell and 
Providing OHT Repair of D.Yogesh 
1100 [Hassan HOOVANAHALLI KAVAL |Uddur Village at 5.00 My/s.Srinivasa Completed 
Hoovinahalli GP in Hassan Borewells 
Sinking of Borewell of 
Doddamandiganahalli ee 
1101 J|Hassan KANDALI R 8 ಸ A 1.15 M/s.Srinivasa Completed 
g Village at Kandali GP in Borewells 
Hassan Ta 
Sinking of Borewell of DYogesh 
1102 Hassan KANDALI Mallignahalli Village at 1.15 M/s.Srinivasa Completed 
Kandali GP in Hassan Taluk Borewells 
Sinking of Borewell of D.Yogesh 
Hassan KANOALI Uppahalli Village at Kandali | - 1.15 M/s.Srinivasa . Completed 


GP in Hassan Taluk 


— 


Borewells 


Electrical 


Est Cost. | Borewell 


Civil Contractor 


Remarks { 


. G.P N f th: k 
SLNo [Taluk ame ೦" ೬೧6 wor Contractor Contracor ~ 
Sinking of Borewell of D.Yogesh 
1104 |Hassan KANDALI A.Katihalli Village at 1.15 M/s.Srinivasa Completed 
Kandali GP in Hassan Taluk Borewells 
Sinking of Borewell of D.Yogesh 
1105 Hassan KANOALI Timmanahalli Village at 1.15 M/s.Srinivasa Completed 
Kandali GP in Hassan Taluk Borewells 
Sinking of Borewell of NRaneaswam 
1106 Hassan KATTAYA Bommenahalli Village at 1.15 ಡಗಡತತWರಿY, Completed 
ಮ Shakthi Borewells 
Kattaya GP in Hassan Taluk 
Sinking of Borewell of N.Rangaswarn 
A AN “Rangaswamy, 
1107 |Hassan Hulihalli Village at Kattaya 1.15 Shakthi Borewells Completed 
GP in Hassan Taluk 
Sinking of ‘Borewell of N.Raneaswam 
1108 Hassan KATTAYA Kallarekoppalu Village at 1.15 nang Me Completed 
N Shakthi Borewells 
Kattaya GP in Hassan Taluk 
Providing OHT Repair to pS 
1109 Hassan KOWSIKA Savanthanahalli Village at Virupaksha Completed 
Kowshika GP in Hassan 
Taluk 
Sinking of Borewell of 
1110 {Hassan KOWSIKA Kanchanahall Koppalu 1.15  |[N-Rangaswarny, Completed 
Village at Kowshika GP in Shakthi Borewells 
Hassan Taluk 
Sinking of Borewell of 
1111 [Hassan KOWSIKA Chigahalli Village at 1.15  |NRangaswamy, Completed 
Kowsika GP in Hassan Shakthi Borewells 
Taluk 
Sinking of Borewell of NRaneaswa 
1112 [Hassan KABBAL! Kabbali Village at Kabbali 1.20 ಡಗತತWತNY, Completed 
§ Shakthi Borewells 
GP in Hassan Taluk 
Sinking of Borewell of 
1113 [Hassan. KUDURAGUNDI Dyvalapura Village at 1.20 |W Rangaswamy, Completed 
Kuduragundi GP in Hassan Shakthi Borewells 


Taluk 


Taluk 


—————— 


G.P- 


1114 


1115 


Hassan 


KUDURAGUNDI 


Name of the work 


Est Cost. 


‘Borewell 
Contractor 


Sinking of Borewell of 
Bogarahalli Village at 
Kudurugundi GP in Hassan 


uk SN 


N.Rangaswamy, 
Shakthi Borewells 


Electrical 


Civil Contractor 
Contracor 


Remarks 


—_ 


Completed 


Hassan 


KUDURAGUNDI 


Taluk 


Providing MWS Scheme to 
Lingarasanahalli Village at 
Kuduragundi GP in Hassan 


+ 


1116 


Hassan 


MADENUR 


1117 


Hassan 


MADENUR 


1118 


Hassan 


MARKULI 


T.N.Punith 


Sinking of Borewell of 
Madenur Village at 
Madenur GP in Hassan 
Taluk 


1.15 


N.Rangaswamy, 
Shakthi Borewells 


Sinking of Borewell of 
Sannachakanahalli Village 
at Madenur GP in Hassan 
Taluk 


Providing MWS Scheme to 
Markuli Village at Markuli 
GP in Hassan Taluk 


Hassan 


Hassan 


MARKULI 


MARKULI 


Providing MWS Scheme to 
Narayanapura Village at 
Markuli GP ‘in Hassan Taluk 


1.15 


4.00 


N.Rangaswamy, 
Shakthi Borewells 


Mahesha, 
Malladevarapura 


Completed 


Completed 


Completed 


Completed 


Completed 


Providing MWS Scheme to 
H.Bandihalli Village at 
Markuli GP in Hassan Taluk 


Hassan 


Hassan 


MARKULI 


MARKULI 


Sinking of Borewell of 
Karigowdanakoppalu 
Village at Markuli GP in 
Hassan Taluk 


3.00 


Manjunath uluvare 


N.Rangaswamy, 
Shakthi Borewells 


——— 


Completed 


Sinking of Borewell of 
Uluvare Village at Markuli 
GP in Hassan Taluk 


MELAGODU 


1.15 


N.Rangaswamy, 
Shakthi Borewells 


Completed 


Completed 


Sinking of Borewell of 
Hampanahalli Village at 
Melagodu GP in Hassan 


N.Rangaswamy, 
Shakthi Borewells 


Completed 


Sl.No 


Taluk 


G.P 


1124 


Hassan 


MOSALEHOSAHALLI 


1125 


Sinking of Borewell of 
Mosale Village at 
Mosalehosahalli GP in 
Hassan Taluk 


Sinking of Borewell of 
Tirupathihalli Village at 
Nittur GP in Hassan Taluk 


p " Borewell Electrical A 
Name of the work Est Cost. Civil Contractor Remarks { 
Contractor Contracor ಣಿ 
N.Rangaswamy, 
್ಧ leted 
RE Shakthi Borewells Completa 
1.20 N-Rangaswamy; Completed 


Shakthi Borewells 


Sinking of Borewell of 
M.Devihalli Village at Nittur 
GP in Hassan Taluk 


1.15 


Sinking of Borewell of 


N.Rangaswamy, 
Shakthi Borewells 


D.Yogesh 


Compteted 


Kanakere Village at Nittur 1.15 M/s.Srinivasa Completed 
GP in Hassan Taluk Borewells 
Sinking of Borewell of 
Kakkihalli Village at Loe 

SALAGAME ಸ 8 1.15 M/s.Srinivasa Completed 
Salagame GP in Hassan Borewells : 
Taluk 
ಸ ಮ of DYogesh 

SALAGAME Salagame Village at 1.15  [M/sSrinivasa Completed 


Salagame GP in Hassan 
Taluk 


Borewells 


Sinking of Borewell of 
Vidhyanagar Village near 


h 


D.Yoges 


Sathyamangala GP in 
Hassan Taluk 


Borewells 


p M/s.Srini Completed 
SATHYAMANGALA MG Road at Sathyamangala 1.15 qk ‘omplete 
GP in Hassan Taluk | - 
Sinking of Borewell of D.Yogesh 
SATHYAMANGALA Dooravani Nagar Village 2 1.15 M/s.Srinivasa Completed 
Sathyamangala GP in Borewells 
Hassan Taluk 
Sinking of Borewell of Nase 
Yogesl 
SATHYAMANGALA Gundegowdana Koppalu 1.15 M/s.Srinivasa Completed 
Village at Sathyamangala Borewelis 
GP in Hassan Taluk 
Sinking of Borewell of DYogesh Fa 
1133 [Hassan SATHYAMANGALA Hoysalanagara Village at 1.15  |Ms.srinivasa « Completed © 


ಮ್ನ R 
€ho Taluk Name of the work Est Cost. Borewell Electrical Civil Contractor Remarks 
Contractor Contracor 
Sinking of Borewell of 
Gowri Koppalu Village at Dogesh 
1134 [Hassan SATHYAMANGALA PP ಕ 1.15  |Mfs.Srinivasa Completed 
Sathyamangala GP in Borewells 
Hassan Taluk 
Sinking of Borewell of 
Vivek Vill t D.Yogesh 
1135 Hassan SATHYAMANGALA Ivekanagar V1 ಷದ್ರೀ ಡಿ 1.15 M/s.Srinivasa Completed 
ವಡ ಯ್ರಯ್ನಾಯಾಿರ ೩ GP in Borewells 
assan 
ಕಂದಲಿ ಗ್ರಾಮದ ಗೂಬೆ ಕಲ್ಲಮ್ಮ D.Yogesh 
1136 [Hassan ದೇವಸ್ಥಾನದ ಹತ್ತಿರ ಕೊಳವೆ ಬಾವಿ 1.00 M/s. Srinivasa Completed 
ಕೊರೆಯುವ ಕಾಮಗಾರಿ Borewells 
ಕಂಡಲ ದೊಡ್ಡಮಂಡಿಗನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ 100 D.Yogesh 
1137 Hassan ಕೊಳವೆ ಬಾವಿ ಕೊರೆಯುವ ಕಾಮಗಾರಿ - M/s.Srinivasa 
- Borewells 
ಹನುಮಂತಪುರ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ D.Yogesh 
1138 [Hassan ಹನುಮಂತಪುರ ಬಾವಿ ನೂರೆಯುವ ಕಾಮಗಾರಿ 1.00 M/s.Srinivasa 
Borewells 
R ಕೊಂಡಜ್ಜಿಕೊಪ್ಪಲು ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ D.Yogesh 
1139 Hassan ಸೀಗೆ ಬಾವಿ ಕೊರೆಯುವ ಕಾಮಗಾರಿ 1.00 My/s.Srinivasa Completed 
> Borewells 
ಹೊನ್ನಮನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ 
ಅಟಾವರಹೊಸಹಳಿ pel ಶ್ಯ (1೮ ಹು N.Rangaswamy, 
1140 Hassan ಸಃ ಸಿರಾಳ್ಳ ಬಾವಿ ಕೊರೆಯುವ ಕಾಮಗಾರಿ Shakthi Borewells Completed 
ಬನವಾಸೆ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ .ಬಾವಿ 
1141 [Hassan ಮರ್ಕುಲಿ ನವಾಸೆ ಗ್ರಾ ದ N-Rangaswamy, Completed 
ಕೊರೆಯುವ ಕಾಮಗಾರಿ Shakthi Borewells 
ಹಿರೆಕಡಲೂರು ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ \ 
1142 |H ಹೊನಾವರ 1s ಸು N.Rangaswamy, 
935aಗಿ “ ಬಾವಿ ಕೊರೆಯುವ ಕಾಮಗಾರಿ Shakthi Borewells Completed 
1143 [Hassan ಹೋರವಂಗಲ ಚಿಕ್ಕಬೂವನಹಳ್ಳಿ ಗಾಮದಲ್ಲಿ ಕೊಳವೆ N.Rangaswamy, Completed 
ಬಾವಿ ಕೊರೆಯುವ ಕಾಮಗಾರಿ Shakthi Borewells 
ಶೆಟ್ಟಿಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ ಬಾವಿ D.Yogesh 
1144 Hassan ಶೆಟ್ಟಿಹಳ್ಳಿ ಕೊರೆಯುವ ಕಾಮಗಾರಿ M/s.Srinivasa Completed 
Borewells 
ಇ. 
Hassan ಕಟ್ಟಾಯ ದೋರನಹೊಸಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ N.Rangaswamy, 


ಬಾವಿ ಕೊರೆಯುವ ಕಾಮಗಾರಿ 


Shakthi Borewells 


B Wy Electrical km 
Name of the work Est Cost. kit le Civil Contractor Remarks (| 
Contractor Contracor f 
ಅಟ್ಟಾವರ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ ಬಾವಿ 1.00 N.Rangaswamy, Cacierdd 
ಕೊರೆಯುವ ಕಾಮಗಾರಿ Shakthi Borewells i 
ಗದೆಹೊಸಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ 
ಕೌಶಿಕ ಬ ಸ್ಭೃ ಲ ಜು 1.00 N.Rangaswamy, 
1147 Hassan ಬಾವಿ ಕೊರೆಯುವ ಕಾಮಗಾರಿ shakthi Borewells Completed 
ಹೆಗ್ಗಡಿಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ ಬಾವಿ 
ದೊಡಗೇಣೀಗೆರೆ [4 ಳ್‌ ka 1.00 N.Rangaswamy, 
1148 Hassan ಈ ಕೊರೆಯುವ ಕಾಮಗಾರಿ shakthi Borewells Completed 
ಕೌಶಿಕ ಗ್ರಾಮದ ಹಂದಿಜೋಗಿ 
1149 Hassan ಕೌಶಿಕ ಕಾಲೋನಿಯಲ್ಲಿ ಕೊಳವೆ ಬಾವಿ y 1.00 Ldn Completed 
ಕೊರೆಯುವ ಕಾಮಗಾರಿ 
ಅಣಚಿಹಳ್ಲಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ ಬಾವಿ DYogesh 
1150 {Hassan ಕಂದಲಿ ಕೊರೆಯುವ ಕಾಮಗಾರಿ 1.00 My/s.Srinivasa Completed 
- Borewells 
ವ ಪಿರುಮೇನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ D.Yogesh 
1151 [Hassan ಹನುಮಂತಪುರ ಬಾವಿ ಕೊರೆಯುವ ಕಾಮಗಾರಿ 1.00 M/s.Srinivasa Completed 
Borewells 
. ಈ ನಾಗತವಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ ಬಾವಿ D.Yogesh 
1152 Hassan ಹನುಮಂತಪುರ ಕೊರೆಯುವ ಕಾಮಗಾರಿ 1.00 My/s.Srinivasa Completed 
Borewells 
ಹೆಗ್ಗಡಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊಳವೆ ಬಾವಿ D.Yogesh 
1153 Hassan ಉಗನೆ ಕೊರೆಯುವ ಕಾಮಗಾರಿ My/s.Srinivasa Completed 
Borewells 
Construction of OHT & 
Distribution line (PWS) to 
Mavinakere badavane Village in 19:00 
HNPURA lHalekote GP In HN Pura Taluk HV Venkatesh Physically Completed 
MWS for Bittagowdanahalli 
Doddakunche Mallappana betta in Doddakunche 4.00 
GP In HN Pura Taluk 
HNPURA I Basappa LK ANANDA Completed 
Construction of OHT & 
Distribution line (PWS) to 
1156 Halekote Haradanahalty Village in 15.00 
Halekote GP In HN Pura Taluk 
HNPURA (1 Lakh Ltr OHT) H V Venkatesh Physically Completed 
providing PWSR to Billenahally 
1157 Doddabyagatahally Village in Doddabyagatahally Gp 2.00 
HNPURA in HNPura taluk Completed 


Ed 


© Taluk 


G.P 


Name of the work 


1158 


HNPURA 


1159 


HNPURA 


Mudalahippe 


Hariharapura 


Construction of OHT & 
Distribution line (PWS) to 
Mudalahippe Village in 
Mudalahippe GP In HN Pura 
Taluk 

Construction of OAT & 
Distribution line (PWS) to 
Chakenahally Village in 
Hariharapura GP In HN Pura 
Taluk 


Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


10.00 


10.00 


Civil Contractor 


Remarks 


H V Venkatesh 


H V Venkatesh 


Physically Completed 


Physically Completed 


HNPURA 


Hariharapura 


Construction of OHT & 
Distribution line (PWS) to 
Hariharapura Village in 
Hariharapura GP In HN Pura 
Taluk 


HNPURA 


Mudalahippe 


HNPURA 


Sankanahally 


providing PWSR at 
Mulekalenahally Village in 
Mudalahippe GP In HN Pura 
Taluk 


10.00 


2.00 


H V Venkatesh 


Completed 


Construction of OHT & 
Distribution line (PWS) to 
Sankanahally and Shivapura 
Village in Sankanahally GP In 
HN Pura Taluk 


10.00 


Paduvalahippe 


providing PWSR OHT Repair to 
Ankavallykoppalu in K 
Paduvalahippe GP In HN Pura 
Taluk 


2.00 


Construction of OHT & 
Distribution line (PWS) to 
Hadavanahally Village in 
Kodihally GP In HN Pura Taluk 


10.00 


R Banuprakesh 


H V Venkatesh 


- 


Completed 


Completed 


providing PWSR to uddur Village 
in Keragodu Gp in HNPura taluk 


Thatanahally 


HNPURA 


Ichanahally 


providing PWSR to Thatanahally 
Village in Thatanahally Gp in 
[HNPura taluk 


2.00 


2.00 


providing MWSR to Mallenahally 
Village in Ichanahally Gp in 
HNPura taluk 


1.00 


Completed 


H V Venkatesh 


Chadregowda 
(Cholenahally) 


Completed 


Completed 


Ranjithkumar 


Completed 


HA Shivanna 


Completed 


Sl.No |Taluk 


G.P 


Name of the work 


Electrical 
Contracor 


Borewell 
Contractor 


Est Cost. 


Civil Contractor 


Ichanahally 


providing MWSR to Near 
keremegalakopalu 
Chikkachagahally Village in 
Ichanahally Gp in HNPura taluk 


providing MWSR to High School 
and Badavane in Malali Village 
in Malali Gp in HNPura-taluk 


providing PWSR OHT Repair at 
Haradanahally Village in 
halekote GP In HN Pura Taluk 


Mudalahippe 


providing PWSR OHT Repair at 
Mudalahippe Harijana Calony 
in Mudalahippe GP In HN Pura 
Taluk 


1172 


HNPURA 


Mudalahippe 


1173 
HNPURA 


Kodihally 


1174 
HNPURA 


1175 


HNPURA 


Doddakunche 


providing PWSR OHT Repair at 
Adikekerehosur Village in 
Mudalahippe GP In HN Pura 
Taluk 


Srinivasa 


CS Gopal 


Pradeep C 


H V Venkatesh 


H V Venkatesh 


providing PWSR OHT Repair R 
at Kodihally Village in 
Kodihally GP In HN Pura Taluk 
providing MWSR at Sivapura 
Village in Doddakunche Gp in 
HNPura taluk 


H V Venkatesh 


Remarks 


Completed 


Completed 


Completed 


Completed 


Completed 


H V Venkatesh 


Completed 


F 
UL 


L K ANANDA 


1176 


HNPURA 


HNPURA 


Hariharapura 


Doddakadanur 


providing MWSR at Boranahally 
Badavane (Beri mane) in 
Bagivalu Gp in HNPura taluk 


B V Devarajegowda 


Completed 


Completed 


Providing Borewell for MWS at 
Mallenahally- Village in 
Doddakadanur GP In HN Pura 
Taluk 


Odanahally 


1178 


HNPURA 


ichanahally 


Providing HP Borewell at 
[Ramenahally Village in 
Odanahally GP In HN Pura Taluk 


Srinivasa 


Completed 


Providing Borewell for MWS at 
Gombekoppalu Village in 
Ichanahally GP In HN Pura Taluk 


Srinivasa 


Completed 


Srinivasa 


Completed 


Electrical 
Contracor 


Civil Contractor 


Remarks 


Taluk G.p Name of the work Est Cost. Borgel 
Contractor 
Construction of-OHT & 
Distribution line (PWS) at 
1179 Paduvalahippe Paduvalahippe Village in 15.00 
Paduvalahippe Gp in HNPura 
HNPURA taluk OHT | 


1180 Malali 


providing MWSR and BW 
Pipeline at Malali Lakshmipura 


Mudatahippe 
HNPURA 


H V Venkatesh Completed 


in Malali Gp in HNPura taluk Srinivasa M D Manjunath Completed 
Providing HP Borewell at 

Adikekere hosur Jayanagara 

oristien calony in Mudalahippe $ 

GP In HN Pura Taluk Srinivasa Completed 


HNPURA 


1183 Hallymysore 


HNPURA 


1184 Niduvani ” 
HNPURA 


1185 
. [HNPURA 


Bidarakka 


HNPURA 


Construction of OHT & 
Distribution line (PWS) to 
Guddenahally Village in 
Kyatanahally GP In HN Pura 
Taluk 
Construction of OHT & 
Distribution line (PWS) to 
Hallimysore Village in 
Hallimysore GP In HN Pura 
Taluk'(1 Lakh Ltr OHT) 


H V Venkatesh 


Completed 


HV Venkatesh 


providing PWSR OHT Repair at 
Jodigubbi Village in Niduvani 
GP In HN Pura Taluk 

providing MWSR at Kogilahally 
Village in Bidatakka Gp in 
HNPura taluk 

providing PWSR at Bediganahally 
Village in Bidatakka Gp in 
[HNPura taluk 


2.00 


HV Venkatesh 


Ranjithkumar 


G S Shekara 


1187 Nagaranahally 


HNPURA 


1188 Sravanur 


1186 }- Bidarakka 


HNPURA 


providing PWSR at 
Mudalamayagowdanahaliy 
Village in Nagaranahally Gp in 
HNPura taluk 


1.70 


R L Mahadeva 


Completed 


Completed 


Completed 


Completed 


Completed 


providing MWSR at Kadavina 
Bachanahally in Sravanur Gp in 
HNPura taluk 


L K ANANDA 


Completed 


Sl.No Taluk 


1189 


HNPURA 


Kyatanahally 


1190 


HNPURA 


Anekanambadi 


Borewell 
Contractor 


Electrica) 
Contracor 


.Name of the work Est Cost. 


Civil Contractor Remarks (_ 


providing MWSR at 
Badakyatanahally Badavane 
bailagunda kavalu Village in 


Kyatanahally Gp in HNPura taluk GS Shekara Completed 


Construction of OHT & 
Distribution line (PWS) at 
Mukkanahally Village in 
Anekanambadi Gp in HNPura 


taluk OHT H V Venkatesh Completed 


1191 


HNPURA 


HNPURA 


Bidarakka 


Doddahally 


providing PWSR OHT Repair at 
Somanahally Village in 
Bidarakka GP In HN Pura Taluk 


H V Venkatesh 


providing PWSR at Doddahally 
bare Sante Village in Doddahally 


GP In HN Pura Taluk 


Yathish 


{Completed 


HNPURA 


HNPURA 


HNPURA 


providing PWSR OHT Repair at 
Bediganahally koppalu Village in 


Bidarakka GP In HN Pura Taluk H V Venkatesh Completed 


Doddakadanur 


Doddakadanur 


1196 


HNPURA 


Doddakadanur 


Construction of OHT & 
Distribution line (PWS) at 
Menaganahally Village in 
Doddakadanur Gp in HNPura 


taluk OHT H V Venkatesh Physically Completed 
providing PWSR OHT Repair at 

Doddakadanur Village in 

Dodakadanur GP In HN Pura 

Taluk Dharmaraja Completed 


providing PWSR OHT Repair at 
Bachanahally Village in 
Dodakadanur GP In HN Pura 
Taluk 


C Honnnappa Completed 


1197 


HNPURA 


Niduvani 


providing PWSR at Niduvani 
Village in Niduvani GP InHN 
Pura Taluk 


K V Renuka Completed 


1198 


HNPURA 


Anekanambadi 


providing MWSR at 
Dasegowdanakoppalu Village in 
Anekanambadi GP In HN Pura 
Taluk 


G S Shekara "Completed 


Name of the work 


providing PWSR at Doddahally 
Village in Doddahally GP In HN 


Yadegowdanahally Village in 
Doddahally GP In HN Pura Taluk 


Bantarathalalu Village in 
Doddakadanur . GP In HN Pura 


Annechakanahally Village in 
Doddakadanur GP In HN Pura 


Chikkakadanur Village in 
Doddakadanur GP In HN Pura 


Taluk G.P 
1199 Doddahally 
HNPURA Pura Taluk 
providing PWSR at 
1200 Doddahally 
HNPURA 
providing MWSR at 
1201 Doddakadanuc 
HNPURA Taluk 
providing MWSR at 
1202 Doddakadanur 
HNPURA Taluk 
providing MWSR at 
1203 Doddakadanur 
HNPURA Taluk 


HNPURA 


HNPURA 


Doddakadanur 


providing MWSR at 
Bachanahallykoppalu Village in 
Doddakadanur GP In HN Pura 
Taluk ' 


Borewell Electrical ಮ 
Est Cost. Civil Contractor Remarks 
Contractor Contracor 
2.00 
Srinivasa D K Madegowda [Completed 
2.00 
Srinivasa Mallegowda Completed 
1.00 
Completed 
2.00 Completed 
Srinivasa C Honnnappa 
2.00 
C Honnnappa Completed 


2.00 


providing MWSR at 
Mudalakoppalu Village in 
lDoddakadanur GP In HN Pura 
Taluk 


Nagaranahally 


Nagaranahally 


providing PWSR at 
Mudalamayagowdanahaliy 
koppalu and Kotiganahosur 
Village in Nagaranahally r GP 
In HN Pura Taluk 


C Honnnappa 


providing PWSR at Neggalahally 
Village in Nagaranahally GP In 
HN Pura Taluk 


Nagaranahaily 


providing PWSR at Rangenahally 
Village in Nagaranahally GP In 
HN Pura Taluk 


1.50 
Completed 

2.00 
R L Mahadeva Completed 

1.50 
NM Kumara Completed 

2.00 


R L Mahadeva 


HNPURA 


G.P 


1210 


HNPURA 


HNPURA 


1211 


HNPURA 


Nagaranahally 


Keragodu 


Sravanur 


Name of the work 


Est Cost. 


providing PWSR at 
Maluganahally Village in 
Nagaranahally GP In HN Pura 
Taluk 


1212 


1213 


HNPURA 


Mallappanahally 


providing PWSR to Keragodu 
Village in Keragodu Gp in 
[HNPura taluk 
Construction of OHT & 
Distribution line (PWS) to Nagarti 


1.00 


Borewel Electrical RN 3 
Civil Contractor Remarks | 
Contractor Contracor 


|] 


R L Mahadeva Completed 


2.00 


RN Shanthamurthi 


Completed 


10.00 


Distribution line (PWS) to 
Gondimalenahally Village in 
Mallappanahally GP In HN Pura 
Taluk 


10.00 


HNPURA 


Keragoodu 


Providing Borewell for MWS at 
Uddur in Keragodu GP In HN 
Pura Taluk 


0.70 


H V Venkatesh 


Completed 


H V Venkatesh Completed 


Srinivasa 


Completed 


1214 


1215 


1216 


HNPURA 


HNPURA 


1217 


1218 


HNPURA 


HNPURA 


Sravanur- 


Thatanahally 


Niduvani 


Niduvani 


Kyatanahally 


1219 


HNPURA 


Doddakunche 


providing PWSR and OHT Repair 
at Devaramuddanahally Village 
in Sravanur Gp in HNPura taluk 


providing PWSR at 
Mahadeshwara Calony Village 
in Thatanahally Gp in HNPura 
taluk 

Construction of OHT & 
Distribution line (PWS) at Kuppe 
Village in Niduvani Gp in 
IHNPura taluk OHT 

providing PWSR at Goragundi 
Village in Niduvani GP In HN 
Pura Taluk 

providing PWSR at Jakanahally 
Village in Kyatanahally GP In 
IHN Pura Taluk 

providing PWSR OHT Repair 
to Doddakunche Village in 
Doddakunche GP In HN Pura 
Taluk 


2.50 


H V Venkatesh 


Completed 


1.50 


Ranjithkumar 


Completed 


10.00 


“1H V Venkatesh Completed 


2.00 


Ranjithkumar 
Completed 


2.00 


G S Shekara 


2.00 


Completed 


IH V Venkatesh ಮಿ 
Completed 


» 


1220 


HNPURA 


G.p 


Doddakunche 


Name of the work 


Est Cost. 


Electrical 
Contracor 


Borewell 
Contractor 


Providing Borewell for MWS at 
Doddakunche Anthoni nagara in 
Doddakunche GP In HN Pura 
Taluk 


1221 


1222 


HNPURA 


MA 


Odanahally 


providing MWSR at K 
Muddanahally village in 
Odanahally Gp in HNPura taluk 


Bidarakka 


providing PWSR OHT Repair at 
Bidarakka Village in Bidarakka 
GP In HN Pura Taluk 


0.70 


1.50. 


2.00 


Srinivasa 


Civil Contractor 


Completed 


1223 


1224 


1225 


HNPURA 


HNPURA 


Odanahally 


Doddabygatavally 


HNPURA 


Mudalahippe 


"1226 


1227 


1228 


HNPURA 


HNPURA 


Sakaleshpura 


Hariharapura 


ಉಚ್ಚಂಗಿ 


providing PWSR at 
Haragowdanahally Vitlage in 
Odanahally GP In HN Pura Taluk 


providing PWSR at 
Mundanahally Village in 
Doddabygatavally GP In HN 
Pura Taluk 

providing MWSR. at Singapura 
Village in Mudalahippe GP In 
HN Pura Taluk 


2.00 


2.00 


2.00 


RN Shanthamurthi 


H V Venkatesh 


—— 


Completed 


Completed 


HH 


Providing Water Supply to 
Chakenahaliy & Other 23 Villages of 
HN Pura taluk Taluk 

Providing Water Supply to 
Kodihally & Other 16 Villages of HN 
Pura taluk Taluk 

ಅದಾಲ್‌ಕೆರಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
ಕಾಮಗಾರಿ 


1794.00 


G S Shekara 


HV Venkatesh 
Completed 


HV Venkatesh 


Completed 


Completed 


FS 


Renuka Construction 
, Belagavi 


Physically Completed 


Sudeer Naid, 


B. Nagaraju 


Pendyala 


Physically Completed 


Completed 


1229 


Sakaleshpura 


ವಳಲಹಳ್ಳಿ 


[ಜಾತಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
ಕಾಮಗಾರಿ. 


1230 


Sakaleshpura 


ಹೆತ್ತೂರು 


1231 


1232 


3 


Sakaleshpura 


Sakaleshpura 


Sa kaleshpura 


ಹೆತ್ತೂರು ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
ಕಾಮಗಾರಿ. 


[ಹಳ್ಳಿಯೂರು ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
ಕಾಮಗಾರಿ. 


ಚಿಕ್ಕಸತ್ತಿಗಾಲ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
ಕಾಮಗಾರಿ. 

ದೊಡ್ಡಸತ್ತಿಗಾಲ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. 
ಕೊರೆಯುವ ಕಾಮಗಾರಿ. 


0.80 


0.80 


0.80 


0.80 


0.80 


B. Nagaraju 


B. Nagaraju 


B. Nagaraju 


B. Nagaraju 


B. Nagaraju 


Completed 
Completed 
Completed 


Completed 


Completed 


Borewel{ Electrical ' 
G.P Name of the work Est Cost. Civil Contractor Remarks l 
f Contractor Contracor id 
ಹೆಬ್ಬಸಾಲೆ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
1234 [Sakaleshpura ಹೆಬ್ಬಾಲೆ RE B. Nagaraju Completed 
ಮರಡಿಕೆರೆ 'ಗ್ರಾಮದಲ್ಲಿ ಸಿಸ್ಪನ್‌ ನಿರ್ಮಾಣ } 
1235 |Sakaleshpura ಯಸಳೂರು ಕಾಮಗಾರಿ. ಅ | Dropped 
ಕೃಷ್ಣಾಪುರ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
1236 |Sakafeshpura ಹೆಬ್ಬಾಲೆ ದ B. Nagaraju Completed 
೪ ಕರಡಿಗಾಲ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
1237 |Sakaleshpura ವಳಲಹಳ್ಳಿ ಧಾಮಗಾರಿ. . Nagaraju Completed 
ಕೋಗರಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
1238 |Sakaleshpura ದೇವಾಲದಕೆರೆ ಕಾರಿ, . Nagaraju _ Completed 
ಸುಳ್ಳಕ್ಕಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ g 
1233 {Sakaleshpura ಬ್ಯಾಕರವಳ್ಳಿ ಾಮಗಾರಿ. 0.80 B. Nagaraju Completed 
ಹುರಡಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ K 
1240 |Sakaleshpura ಹಾನುಬಾಳು ಹಗಲ » 0.80 B. Nagaraju Completed 
ಕರೋಡಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
1241 {Sakaleshpura ಯಸಳೂರು ಹಮಾರಿ: 0.80 B. Nagaraju Completed 
ಬಾಣಗೇರಿ ಗ್ರಾಮದಲ್ಲಿ ಕುಡಿಯುವ ನೀರಿನ 
ವಣಗೂರು , ಗಾರಿ 0.80 Krishnaprasad M.R. Completed 
4 ತಾರಿಕ್‌ಬೈಲು ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
Sakaleshpura ಯಸಳೂರು ಗ 0.80 B. Nagaraju Completed 
ಬ್ಯಾಕರವಲ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಪಂಪು ಮೋಟಾರ್‌ 
1244 leshpura ಬ್ಯಾಕರವಳ್ಳಿ ಅಳವಡಿಸುವ ಕಾಮಗಾರಿ. 0.80 B.S. Lingaraju Completed 
ವಳಲಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ತೆರೆದಬಾವಿ ನಿರ್ಮಾಣ 
1245 eshpura ಕಾಮಗಾರಿ. 1.00 B. Nagaraju Completed 
ಕುಪ್ಪಳ್ಳಿ ಗಾಮದಲ್ಲಿ ತೆರೆದಬಾವಿ ನಿರ್ಮಾಣ 
1.00 B.S. Lingaraju Completed 
ಯಸಳೂರು ಗಂಗಾಧರ ಬಡಾವಣೆ ಗ್ರಾಮದಲ್ಲಿ 
eshpura ಪೈಪ್‌ಲೈನ್‌ ಕಾಮಗಾರಿ. 1.00 Krishnaprasad M.R. Completed 
ಗೊಳಗೊಂಡೆ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ f 
1248 eshpura 0.80 B. Nagaraju Completed 
ಅರಸುನಗರ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
1249 0.80 B. Nagaraju Completed 
Sakaleshpura | ಕುನಿಗನಹಳ್ಳಿ ಕಾಮಗಾರಿ. £ 0.80 B. Nagaraju Completed 
ಮಾಗಡಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
1251 |Sakaleshpura | ಹಲಸುಲಿಗೆ ಕಾಮಗಾರಿ 0.80 B. Nagaraju » Completed 
Ka 


Fl 


Borewell Electrical PA 
G.p Name of the work Est Cost. Civil Contractor Remarks 
Contractor Contracor 
'ಮರಗುಂದ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
Sakaleshpura ದೇವಾಲದಕೆರೆ ಕಾಮಿಗಾರ: ಹ 0.80 B. Nagaraju Completed 
} ಕಬ್ಬಿನಗದ್ದೆ ಗ್ರಾಮದಲ್ಲಿ ಪಂಪು ಮೋಟಾರ್‌ 
Sakaleshpura ಮಳಲಿ ಅಳವಡಿಸುವ ಸ 0.80 B.S. Lingaraju EU Completed 
ಅಚ್ಚನಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಸಿಸ್ಪನ್‌ ನಿರ್ಮಾಣ 
1254 |Sakaleshpura ದೇವಾಲದಕೆರೆ ಧಮರ € ಈ 0.40 Dropped 
1255 [Sakaleshpura ಕ್ಯಾಮನಹಳ್ಳಿ ರಕ್ಷಿದಿ ಗ್ರಾಮದಲ್ಲಿ ಪೈಪ್‌ಲೈನ್‌ ದುರಸ್ಥಿ 1.00 Krishnaprasad M.R. Completed 
ಯರಗಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ತೆರೆದಬಾವಿ ನಿರ್ಮಾಣ 
1256 |Sakaleshpura ಹೊಂಗಡಹಳ್ಳ ಹಮ್‌ kj 1.00 Sujay Kumar Completed 
ಆಡ್ರಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
1257 J|Sakaleshpura ಉಚ್ಚಂಗಿ ER 0.80 8. Nagaraju Completed 
ಆಢಾಣಿಗುಡ್ಡ ಗ್ರಾಮದಲ್ಲಿ ಪೈಪ್‌ ಲೈನ್‌ 
1258 |Sakaleshpura ಆನೆಮಹಲ್‌ WE ಕಾಮಗಾರಿ. ಲ 0.80 Sujay Kumar Completed 
SC Providing MWSR Scheme at 
1259 |Sakaleshpura Anemahal Sattigala village of Anemahal GP in 4.00 Sujay Kumar Completed 
Sakaleshpura Taluk 
y Open we Es | 
SC Providing MWSR Scheme at § 
1260 |Sakaleshpura Devaladakere Magajihalli village of Devaladakere GP 200 G.K. Ningaiah Completed 
in Sakaleshpura Taluk (2019-20 £ 
SC Providing MWSR Scheme at 
1261 [Sakaleshpura Devaladakere Devaladakere village of Devaladakere 1.50 G.K. Ningaiah Completed 
GP in Sakaleshpura Taluk (2019 20 
SC Providing MWSR Scheme at Bellur Y 
1262 |Sakaleshpura Kurubhattur village of Kurubhattur GP in 3.00 G.K. Ningaiah Completed 
Sakaleshpura Taluk {2019 20 
SC Drilling Borewell at Maragalli village 
1263 |Sakaleshpura Changadahalli of Changadahalli GP in Sakaleshpura 1.00 B. Nagaraju Completed 
Taluk (2019 20 
SC Drilling Borewell at Herur village of ಸತ 
1264 |Sakaleshpura Changadihalli Changadihalli GP in Sakaleshpura Taluk. 1.00 Srikanth P Completed 
(2019 20} 
್ಕ SC Providing MWSR Scheme at 
1265 [Sakaleshpura Ballupete Ballupete village of Ballupete GP in 2.00 Krishnaprasad M.R Completed 
Sakaleshpura Taluk (2019 20} 
SC Drilling Borewell at Bage village of 
1266 jSakaleshpura Bage GP in Sakaleshpura Taluk. (2019 1.00 Krishnaprasad M.R Completed 
20 
SC Providing MWSR Scheme at 
1267 |Sakaleshpura Belagodu Belagodu village of Belagodu GP in Krishnaprasad M.R Completed 
Sakaleshpura Taluk (2019 20 
pp SC Providing MWSR Scheme at 
& Sakateshpura Halasulige ‘\Hatasulige village of Halasulige GP in Krishnaprasad M.R Completed 


RSs 


Sakaleshpura Taluk (2019 20) 


Sl.No 


Taluk 


1269 


Sakaleshpura 


1270 


Sakaleshpura 


Kuniganahalli 


Belagodu 


Name of the work 


Borewell 


Est Cost. 
Contractor 


Electrical 
Contracor 


Civil Contractor Remarks 


SC MWSR at Bandihalli village of 
Kuniganahalli GP in Sakaleshpura Faluk 


1.00 


Krishnaprasad M.R Completed 


SC Drilling Borewell at Erannana koppal 
village of Belagodu GP in Sakaleshpura 
Taluk (2019.20) 


1271 


1272 


1273 


1274 


Sakateshpura 


Sakaleshpura 


Sakateshpura 


Belagodu 


SC Providing MWSR Scheme at 
Hebbanahalli village of Belagodu GP in 
Sakaleshpura Taluk {2019.20 


Biradahalli 


Belagodu 


SC Providing MWSR Scheme at Jargatlu 
village of Biradahalli GP in - 
Sakaleshpura Taluk {2019 20 


Krishnaprasad M.R Completed 


Krishnaprasad M.R Completed 


Krishnaprasad M.R Completed 


SC/ST Drilling Borewell at Koodanahalli 
village of Belagodu GP in Sakaleshpura 
Taluk (2019 20 


Sakaleshpura 


Kurubhattur 


1275 


1276 


Sakaleshpura 


Sakal 


eshpura 


Byakaravalli 


Byakaravalli 


1277 


1278 


Sakal 


Sakal 


eshpura 


eshpura 


Devaladakere 


Devaladakere 


GEN Drilling Borewell at Bilitalu- 
Hadlahalli village of Kurubhattur GP in 
Sakaleshpura Taluk.2019 20 

GEN Drilling Borewell at Byakaravalli 
village of Byakaravalli GP in 
Sakaleshpura Taluk. 


" Krishnaprasad M.R 


Completed 


1.00 


V.C. Kumarswamy Completed 


2.00 


V.C. Kumarswamy Completed 


[GEN Providing MWSR Scheme at 
Arekere village of Byakaravalli GP in 
Sakaleshpura Taluk (2019 20) 


5.00 G.K. Ningaiah 


Completed 


Providing MWSR Scheme at Nelagahalli 
village of Devaladakere GP in 
Sakaleshpura Taluk 


2.00 V.C. Kumarswamy 


GEN Providing MWSR Scheme at 
Kogaravalli village of Devaladakere GP 
in Sakaleshpura Taluk (2019 20 


5.00 ವಿ.ಸಿ. ಕುಮಾರ್‌ಸ್ವಾಮಿ 


Completed 


Completed 


1279 


Sakal 


eshpura 


Devaladakere 


IGEN Providing MWSR Scheme at 
Kumarahalli-Bettamakki village of 
Devaladakere GP in Sakaleshpura Taluk 
2019 


5.00 ಏ.ಸಿ. ಕುಮಾರ್‌ಸ್ಟಾಮಿ 


Completed 


1280 


1281 


Saka 


eshpura 


Sakaleshpura 


Kyamanahalli 


GEN Providing MWSR Scheme at 

Mavinahalli-Dabbegadde village of 
Kyamanahalli GP in Sakaleshpura Taluk 
2019 20) 


2.00 ಬಿ.ಎಲ್‌. ದರ್ಶನ್‌ 


Completed 


Hebbasale 


1282 


Sakaleshpura 


Kyamanahalli 


(GEN Providing MWSR Scheme at 
Hennali village of Hebbasale GP in 
Sakaleshpura Taluk (2019 20) 


1.00 ಜಿಕೆ. ನಿಂಗಯ್ಯ 


Completed 


IGEN Providing MWSR Scheme at 
Agalahatti village of Kyamanahalli GP in 
Sakaleshpura Taluk (2019 20} 


2.00 ಬಿ.ಎಲ್‌. ದರ್ಶನ್‌ 


1283 


Sakaleshpura 


Kurubhattur 


1284 


Sakaleshpura 


Anemahal 


IGEN Providing MWSR Scheme at 
Kurubhattur village of Kurubhattur GP 
in Sakaleshpura Taluk (2019 20) 


2.00 ಬಿ.ಎಲ್‌. ದರ್ಶನ್‌ 


Completed 


Completed 


IGEN Providing MWSR Scheme at 
\Anemahal-Adanaigudda village of 
Anemahal GF in Sakaleshpura Taluk 
2019 20} 


3.00 ಸುಜಯ್‌ ಕುಮಾರ್‌ 


Completed 


Taluk 


G.P 


1285 


1286 


1287 


Sakaleshpura 


Name of the work 


Est Cost. 


Electrical 
Contracor 


Borewell 
Contractor 


Civil Contractor 


| 


Devaladakere 


GEN Providing MWSR Scheme at 
Maragunda village of Devaladakere GP 
in Sakaleshpura Taluk (2019 20) 


Sakaleshpura 


Hanubal 


GEN Drilling Borewell at Hanubal 
village of Hanubal GP in Sakaleshpura 
Taluk (2019 20) 


Sakaleshpura 


Hebbasale 


IGEN Providing MWSR Scheme at 
[Kumbaradi village of Hebbasale GP in 


1288 


Sakaleshpura 


Hanubal 


1289 


1290 


Sakaleshpura 


Yeslur 


Sakaleshpura 


Hettur 


Sakaleshpura Taluk {2019 20} 


2.50 


Remarks 


Completed 


ಬ 
ps 
ಈ 
t 
[8 
ಫಿ 
p 


Completed 


ಬಿ.ಎಲ್‌. ದರ್ಶನ್‌ 


Completed 


(GEN Providing MWSR Scheme at Agni- 

Malladeene village of Hanuab} GP in 
Sakaleshpura Taluk (2019 20 

GEN Construction of GLSR Tank at 
Kerodi village of Yeslur GP in 
Sakaleshpura Taluk (2019 20 

IGEN Providing MWSR Scheme at 

Kelaginahadya village of Hettur GP in 
Sakaleshpura Taluk (2019 20 

GEN Drilling Borewell at Hettur village 

lof Hettur GP in Sakaleshpura Taluk. 
2019 20} 


1.00 


' 5.00 


5.00 


ಜಿ.ಕೆ. ನಿಂಗಯ್ಯ 


ಸುಜಯ್‌ ಕುಮಾರ್‌ 


Completed 


Completed 


ನಾಗೇಶ್‌ 


ನಾಗೇಶ್‌ 


IGEN Providing MWSR Scheme at 
[Hettur -Devarabana village of Hettur GP 
in Sakaleshpura Taluk. (2019 20 

IGEN Providing MWSR Scheme at 
Hettur -Gundigere village of Hettur GP 
in Sakaleshpura Taluk. (2019 20) 


Vanagoor 


IGEN Providing MWSR Scheme at 
Hijjanahalli village of Vanagoor GP in 
Sakaleshpura Taluk (2019 20) 


Vanagoor 


Sakaleshpura 


Changadihaili 


Yeslur 


Sakaleshpura 


Yeslur 


Sakaleshpura 


Valalahalli 


Sakaleshpura 


Hettur 


Sakaleshpura 


Vanagoor 


3.00 


3.00 


3.00 


ಜಿ.ಕೆ. ನಿಂಗಯ್ಯ 


ನಾಗೇಶ್‌ 


Completed 


Completed 


Completed 


Completed 


ಶ್ರೀಕಾಂತ್‌. ಪಿ 


IGEN Drilling Borewell at Tambalageri 

village of Vanagoor GP in Sakaleshpura 

Taluk. (2019 20 

GEN Providing MWSR Scheme at _ 

Nandahalli village of Charigadaahalli GP 

in Sakaleshpura Taluk {2019 20° 

GEN Drilling Borewell at Yeslur village 

lof Yeslur GP in Sakaleshpura Taluk. 
2019 20 _ 

IGEN Drilling Borewell at maradikere 

village of Yeslur GP in Sakaleshpura 

Taluk (2019 20) 

IGEN Providing MWSR Scheme at 

Hosahalli village of Valalahalli GP in 
Sakaleshpura Taluk (2019 20} 


1.00 


1.50 


1.00 


1.00 


2.00 


ಶ್ರೀಕಾಂತ್‌. ಪಿ 


Completed 


Compteted 


ಬಿ.ಇ. ಯೂಸೂಫ್‌ 


ಶ್ರೀಕಾಂತ್‌. ಪಿ 


ಶ್ರೀಕಾಂತ್‌. ಪಿ 


ನಾಗೇಶ್‌ 


Completed 


Completed 


Completed 


Completed 


IGEN Drilling Borewell at Hallibailu 
colony village of Hettur GP in 
Sakaleshpura Taluk. (2019 20) 


1.00 


ಶ್ರೀಕಾಂತ್‌. ಪಿ 


IGEN Providing MWSR Scheme at 
Vanagoor Kuduraste village of Vanagoor 
GP in Sakaleshpura Taluk (2019 20) 


2.00 


ನಾಗೇಶ್‌ 


Completed 


Completed 


Sl.No 


1302 


Taluk 


G.P 


Name of the work 


Est Cost. 


Borewell 
Contractor 


Electrical 
Contracor 


Civil Contractor 


Remarks 


Sakaleshpura 


1303 


Sakaleshpura 


Uchangi 


Uchangi 


1304 


Sakaleshpura 


Uchangi 


{2019 20 


1305. 


Sakaleshpura 


Yeslur 


1306 


Sakaleshpura 


Igoor 


GEN Drilling borewell at Uchangi 
village of Uchangi GP in Sakaleshpura 
Taluk (2019 20 

IGEN MWSR at Lakunda village of 
Uchangi GP in Sakaleshpura Taluk. 


1.00 


2.00 


ವಿ.ಡಿ. ವಿವೇಕಾನಂದ 


Completed 


ವಏ.ಡಿ. ವಿವೇಕಾನಂದ 


GEN Providing MWSR Scheme at 
Kuppalli village of Uchangi GP in 
Sakaleshpura Taluk (2019 20 

GEN Drilling Borewell at Magalu 
village of Yeslur GP in Sakaleshpura 


Taluk. (2019 20 


GEN Providing MWSR Scheme at 
Yadakeri village of Igoor GP in 
Sakaleshpura Taluk (2019 20 


1307 


Sakaleshpura 


Hongadahalia 


1308 


1309 


1310 


Sakaleshpura 


Sakaleshpura 


Vanagoor 


Hongadahalla 


Sakaleshpura 


1311 


1312 


Sakaleshpura 


Sakaleshpura 


Valalahalli 


Valalahalli 


Vanagoor 


GEN Providing MWSR Scheme at 
Mayanoor village of Hongadahalla GP 
in Sakaleshpura Taluk (2019 20) 


2.50 


1.00 


3.00 


2.50 


ವಿ.ಡಿ. ವಿವೇಕಾನಂದ 


Completed 


Completed 


ಶ್ರೀಕಾಂತ್‌. ಪಿ 


ಪ 


- ಜಿಕೆ. ನಿಂಗಯ್ಯ 


ಹೆಚ್‌.ಡಿ. ಅಶೋಕ 


Completed 


Completed 


Completed 


IGEN Providing MWSR Scheme at 
Matadalu- village of Vanagoor GP in 
Sakaleshpura Taluk (2019 20 

[GEN Providing MWSR Scheme at 
Yaragalli village of Hongadahalla GP in 
Sakaleshpura Taluk (2019 20 


2.50 


ಹೆಚ್‌.ಡಿ. ಸತೀಶ್‌ 


1.50 


ವಿ.ಡಿ. ವಿವೇಕಾನಂದ 


IGEN Providing MWSR Scheme at 
Jathahalli village of Valahalli GP in 
Sakaleshpura Taluk (2019 20 


GEN Providing MWSR Scheme at: 
[Nadanahalli village of Valahalli GP in 
Sakaleshpura Taluk (2019 20 


2.00 


ಜಿ.ಕೆ. ನಿಂಗಯ್ಯ 


ಸುಜಯ್‌ ಕುಮಾರ್‌ 


GEN Providing MWSR Scheme at 
Udayanagara village of Vanagoor GP in 
Sakaleshpura Taluk (2019 20) 


3.00 


Completed 
Completed 


| Completed 


| Completed 


Completed 


1313 


Sakaleshpura 


1314 


Sakaleshpura 


Valalahalli 


Halasulige 


GEN Drilling Borewell at Markanahalli 
village of Valalahalli GP in Sakaleshpura 
Taluk. {2019 20) 


1.00 


GEN Providing MWSR Scheme at 
Basavanahalli village of Halasulige GP 
in Sakaieshpura Taluk (2019 20° 


1315 


Sakaleshpura 


Bage 


1316 


Sakaleshpura 


ಕುರುಭತ್ತೂರು 


GEN Providing MWSR Scheme at 
Gulagalale village of Bage GP in 
Sakaleshpura Taluk (2019 20) 


Completed 


Completed 


ಕೆನಾಗನಹಳ್ಳಿ ಗ್ರಾಮಕ್ಕೆ ಕೊಳವೆ ಬಾವಿ 
ಕೊರೆಯುವ ಕಾಮಗಾರಿ 


B. Nagaraju 


Completed 


Completed 


1317 


1319 


Sakaleshpura 


Sakaleshpura 


ಕುರುಭತ್ಲೂರು 


Sakaleshpura ಮಳಲಿ, 


ದೊಡ್ಡನಹಳ್ಳಿ ಗ್ರಾಮಕ್ಕೆ ಕೊಳವೆ ಬಾವಿ 
ಕೊರೆಯುವ ಕಾಮಗಾರಿ 
ಮಠಸಾಗರ ಗ್ರಾಮಕ್ಕೆ ಕೊಳವೆ ಬಾವಿ 
ಕೊರೆಯುವ ಕಾಮಗಾರಿ 


B. Nagaraju 


B. Nagaraju 


Completed 


ಜಿಮ್ಮನಹಳ್ಳಿ ಗ್ರಾಮಕ್ಕೆ ಕೊಳವೆ ಬಾವಿ 
ಕೊರೆಯುವ ಕಾಮಗಾರಿ 


0.90 


B. Nagaraju 


Completed 


Completed 


Co Taluk Name of the work Est Cost. olka Electrol Civil Contractor Remarks 
1320 |Sakaleshpura ಹೊಂಗಡಹಳ್ಳ ತಾಗನೇರಿ ಗ್ರಾಮಕ್ಕೆ ಪೂಳವ ಬಾವಿ 1.00 B. Nagaraju Completed 
1321 {Sakaleshpura ಬ್ಯಾಕರವಳ್ಳಿ ಅಲೆಕರೆ ಗ್ರಾಮಕ್ಕೆ ಕೊಳವೆ ಬಾವಿ 0.90 B. Nagaraju Completed 

Sakaleshpura ಬ್ಯಾಕರವಳ್ಳಿ ಹರಗರಹಳ್ಳಿ ಮಕ್ಕೆ ಹೊಳವ ಬಾವಿ 0.90 B. Nagaraju Completed 
Sakaleshpura ಹಲಸುಲಿಗೆ ಮಾಗಡಿ ಗ್ರಾಮಕ್ಕೆ ಕೊಳವೆ ಬಾವಿ 0.90 B. Nagaraju Completed 
Sakaleshpura 'ವಳಲಹಳ್ಳಿ ತೂಸಳ್ಳಿ ಗ್ರಾಮಕ್ಕೆ ಕೊಳವ ಬಾವಿ 0.90 B. Nagaraju Completed 

1325 [Sakaleshpura ವಳಲಹಳ್ಳಿ ಹಿರಿಯೂರು ಗ್ರಾಮದಲ್ವಿ ಕೊಳವೆ ಬಾವಿ 0.90 B. Nagaraju Completed 

1326 |Sakaleshpura ಬಾಗೆ ಬಾಗ ಅಶ್ರಯ ತಾಲೋನಿಗೆ ಗಾಮ 0.90 B. Nagaraju Completed 
Sakaleshpura ಕ್ಯಾಮನಹಳ್ಳಿ ರಕ್ಷಿದಿ ಗ್ರಾಮಕ್ಕ ಕೂಳವೆಬಾವಿ ಕಾಮಗಾರಿ. 0.90 “B. Nagaraju Completed 

1328 [Sakaleshpura ಹೊಂಗಡಹಳ್ಳ ಮಾಬಿನೂರು ಗ್ರಾಮಕ್ಕೆ ಪೈಪ್‌ ಲೈನ್‌ 1.00 Sujay Kumar Completed 

1329 |Sakaleshpura ಉಚ್ಚಂಗಿ ಅಡ್ರಹಳ್ಳಿ ಗ್ರಾಮಕ್ಕೆ ಪಂಪು ಮೋಟಾರ್‌ 0.90 B.S. Lingaraju Completed 
Sakaleshpura ಉಚ್ಚಂಗಿ ಳ್ಳಿಯೊರು ಮಕ್ಕೆ ಕೊಳವೆ ಬಾವಿ 0.90 B. Nagaraju Completed 
Sakaleshpura 'ವಳಲಹಳ್ಳಿ ಮರ್ಶನಡಳ್ಳಿ ಗ್ರಾಮಕ್ಕೆ ಪಂಪು ಮೋಟಾರ್‌ 0.95 B.S. Lingaraju Completed 

ಹೆತ್ತೂರು ಕೂಣಬನಹಳ್ಳಿ ಗ್ರಾಮಕ್ಕ ಪಂಪು ಮೋಟಾರ್‌ 0.80 B.S. Lingaraju Completed 
Sakaleshpura ಮಳಲಿ ತಾಲಿಚೆಲೂರು ಗ್ರಾಮಕ್ಕೆ ಕೊಳವೆ ಬಾವಿ 0.90 B. Nagaraju Completed 
Sakaleshpura ಶಾಂತಿನಗರ ಗ್ರಾಮತ್ವ ಪಂಪು ಮೋಟಾರ್‌ 0.90 B.L. Darshan Completed 
Sakaleshpura ಮರಧಿತರ ಗಾಮುಕ್ಕೆ ಪಂಪು ಮೋಟಾರ್‌ 0.90 B.S. Lingaraju Completed 

1336 [Sakaleshpura ಚಂಗಡಿಹಳ್ಳಿ ' ಮುರಗ್ಳ ಗ್ರಾಮಕ್ಕೆ ಕೊಳವೆ ಬಾವಿ | 0.35 B. Nagaraju Completed 
Sakaleshpura ಕುರುಭತ್ತೂರು ದೊಡ್ಡನಹಳ್ಳ ಗ್ರಾಮಕ್ಕೆ ಕುಡಿಯುವ ನೀರಿನ 1.50 Srikanth P Completed 
Sakaleshpura ಹಲಸುಲಿಗೆ ಅಚಂಗಿ ಗಣೇಶ್‌ ನಗರ ಗಾಮದಲ್ಲಿ ಕೊ.ಬಾ. 0.85 B. Nagaraju Completed 
Sakaleshpura [ಪಣಗೂರು Me ಗಾನದಲ್ಲಿ ಕೃಪಲ್ಯನ್‌ ಅಳವಡಿಸುವ 100 Srikanth P Completed 
Sakaleshpura ವಣಗೂರು ಗೊದ್ದು ಟ್ಯಾಂಕ್‌ ದುರಸ್ಥಿ. 1.00 Akash Completed 
Sakaleshpura ಹೊಂಗಡಹಳ್ಳ ಹೂಂಗಡಹಳ್ಳ ಕಾಲೋನಿಗೆ ಸಿಸ್ತನ್‌ ನಿರ್ಮಾಣ 0.50 Chidan Completed 


S1.No [Taluk 


G.p 


Name of the work 


Est Cost. 


Borewell 
Contractor 


ಹುಲ್ಲೇಮನೆ ಅಂಬೇಡ್ಕರ್‌ ಭವನದ ಹತ್ತಿರದ 


Electrical 
Contracor 


I Contractor 


Remarks LL 


1342 |Sakaleshpura ಕ್ಯಮನಹಳ್ಳಿ ಸಿಸ್ಟನ್‌ ನಿರ್ಮಾಣ ಕಾಮಗಾರಿ. “Tippeswamy Completed 
ಅರೆಕೆರೆ ಕರಡಿಕುರಾವು ಕಿ.ನೀ.ಸ. ಪುನಶ್ನೇತನ 
1343 [Sakaleshpura ಬ್ಯಾಕರವಳ್ಳಿ ಕಾಮಗಾರಿ Srikanth P Completed 
ಕೊಣಬನಹಳ್ಳಿ ಗ್ರಾಮಕ್ಕೆ ಪಂಪು ಮೋಟಾರ್‌ 
1344 [Sakaleshpura ಹೆತ್ತೂರು ಅಳವಡಿಸುವ 'ಕಾಮಗ್ಗರಿ. Completed 
ಸುಂಡುವಳ್ಳಿ ಗ್ರಾಮಕ್ಕೆ ಕೊ.ಬಾ.ಕೊರೆಯುವ 
Sakaleshpura ಹೊಸೂರು ಕಾಮಗಾರಿ” ರ್‌ . Nagaraju Completed 
ಇಡ್ಸಳ್ಳಿ ಗ್ರಾಮಕ್ಕೆ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
eshpura ವಣಗೂರು ಇಡಿ % B. Nagaraju Completed 
ಶೆಟಿಹಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಕುಡಿಯುವ ನೀರಿನ \ 
eshpura ಕುರುಭತ್ತೂರು ಕಾಮಗಾರಿ NW 1.00 B. Nagaraju Completed 
ಹಲಸುಲಿಗೆ ಕಾಲೋನಿಗೆ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
Sakaleshpura ಹಲಸುಲಿಗೆ ಕಾಮಗಾರಿ. 0.85 B. Nagaraju Completed 
ಹಳ್ಳಿಬೈಲು ಕಾಲೋನಿಗೆ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
Sakateshpura ವಣಗೂರು ಧಾರಿ. -B. Nagaraju Completed 
ಸುಂಡೇಕೆರೆ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
Sakaleshpura ಬಿರಡಹಳ್ಳಿ ಕಾಮಗಾರಿ. . Nagaraju Completed 
Sakaleshpura ಬೆಳಗೋಡು ಶಿಡಿಗಳಲೆ ಗ್ರಾಮದಲ್ಲಿ ಪೈಪ್‌ಲೈನ್‌ ಕಾಮಗಾರಿ. Srikanth P Completed 
ಸರಗಳ್ಳಿ ಗ್ರಾಮದಲ್ಲಿ ಸಿಸನ್‌ ನಿರ್ಮಾಣ 
Sakaleshpura ಐಗೂರು ಕಾಮಗಾರಿ. id Srikanth P Completed 
ದೇಖ್ದಾ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
Sakaleshpura ಹೆಬ್ಬಸಾಲೆ ಕಾಮಗಾರಿ. 0.85 B. Nagaraju Completed 
ಕನ್ನಾಡ್ಸು ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
Sakaleshpura ಮಳಲಿ ಕಾಮಗಾರಿ. 0.85 B. Nagaraju Completed 
ಕೆಲಗಳಲೆ ಗ್ರಾಮದಲ್ಲಿ ಕೊ.ಬಾ. ಕೊರೆಯುವ 
Sakaleshpura ಬಿರಡಹಳ್ಳಿ ಕಾಮಗಾರಿ ಕ 0.85 B. Nagaraju Completed 
ಕರಗೂರು ಕೂಡಿಗೆ ಗ್ರಾಮದಲ್ಲಿ ಪೈಪ್‌ಲೈನ್‌ 
Sakaleshpura ಉಚ್ಚಂಗಿ ಕಾಮಗಾರಿ. ಆ 0.50 G.K. Ningaih Completed 
CEO240420 Deepining Borewell at 
Sakaleshpura Hanubal Hanubal village of Hanubal GP in 0.30 B. Nagaraju Completed 
Sakaleshpura Taluk ' 
ing Borewell at 
Sakaleshpura Devaladakere Nelagalli colony of Devaladakere GP 0.90 B. Nagaraju “Completed 
in Sakaleshpura Taluk 


Taluk 


G.p 


Name of the work 


1359 |Sakaleshpura 


Sakaleshpura 


Kyamanaha 


CEO0240420 Erection of Pump motor 
at Kyamanahalli Vanibeedu village of 
Kyamanahalli Gp in Sakaleshpura 

Taluk 


Kurubattur 


CEO240420 Erection of Pump motor 
at Barlikere village of Kurubattur Gp 
in Sakaleshpura Taluk 


CEO0240420 Providing Pipeline at 


Est Cost. 


Contractor 


Electrical 
Contracor 


Borewell A 
Civil Contractor 


K.S. Ranganath 


K.S. Ranganath 


G.K. Ningaiah 


1361 Sakaleshpura Uchangi Hulagalale village of Uchangi GP in 
Sakaleshpura Taluk 
CE0240420 Providing Water supply 
Sakaleshpura Valalahalli 


at Jathahalli village of Vatalahalli GP 
in Sakaleshpura taluk 


Sakateshpura 


Sakaleshpura 


Sakaleshpura 


CEO0240420 Construction of Cistren 


Uchangi 


at Vanagoor Estate villagge of 0.50 V.D. Vivekananda 
Vanagoor GP in Sakaleshpura Taluk | 

CEO240420 Providing Pipeline at 

Karagoor koppal of Uchangi GP in 0.90 Om prakash 


Sakaleshpura taluk 


Hongadahalla 


CEO240420 Providing Water supply 
at Kaginere village of Hongadahalla 
GP in Sakaleshpura taluk 


Chidan 


Sakaleshpura 


1367 |Sakaleshpura 


Sakaleshpura 


CEO240420 Providing Pipeline at 
Bykere Village of Biradahalli GP in 
Sakaleshpura Taluk. 

CEO0240420 D ig Borewell at 
Masuvalli village of Halasulige GP in 


ig Borewell at 
Valalahalli village of Valalahalli GP in 


Sakateshpura 


Sakaleshpura 


ig Borewell at 
Gulagalale Ashraya colony of Bage 


g Borewell at 


Halasulige 
Sakaleshpura Taluk 
CE0240420 0 
Valalahalli 
Sakaleshpura Taluk 
CEO240420 D 
Bage 
GP in Sakaleshpura Taluk 
CEO0240420 D 
Kurubattur Kenaganahalli v. 


ge of Kurubattur 
GP in Sakaleshpura Taluk 


Remarks 


Completed 


Completed 


Completed 


Completed 


Completed 


Completed 


Completed 


B. Nagaraju 


Competed 


B. Nagaraju 


Completed 


Completed 


B. Nagaraju 
0.90 B. Nagaraju 
0.90 B. Nagaraju 


Completed 


Completed 


Borewelil Electrical 
Contractor Contracor 


0.90 B. Nagaraju Completed 


0.50 ' Srikanth p . Completed 


Sl.No [Taluk G.P Name of the work Est Cost. Civil Contractor Remarks 


ing Borewell at 
Kirehalli village of Biradahalli GP in 
Sakaleshpura Taluk 


1371 |Sakaleshpura Biradaha 


CEO240420 Construction of Cistren 
at Lakunda Fathimapura village of 
Belagodu GP in Sakaleshpura Taluk 


1372 |Sakateshpura Belagodu 


CE0240420 Providing Pipeline at 
Moogli village of Belagodu GFP in 
Sakaleshpura Taluk 


0.90 Srikanth p. Completed 


1373 |Sakaleshpura . |Belagodu 


CEO240420 Providing Water supply 
at Idkalli village of Vanagoor GP in 
Sakaleshpura Taluk 


0.90 . B. Nagaraju 


1374 |Sakaleshpura Vanagoor 


Physically Completed 


3293488 


Taluk 


G.P 


Name of the work 


2020-21 


1 Arsikere 


Bagivalu 


2 Arsikere 


Geejihall 


3 Arsikere 


4 Arsikere 


Kenkere 


Lalanakere 


6 Arsikere 


7 Arsikere 


Provding FHTC 45 no and Construction of OHT at 
Bandihalli Village in Bagivalu GP Under MVS Scheme in 


Arsikere Taluk (MVS to 530 Habitations in Arsikere ‘Faluk} 


Est Cost. 


Name of the Contractor 


Remarks 


12.19 


Provding FHTC 228 no and Construction of OHT at 


Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk) 


Provding FHTC 270 no and Construction of OHT at 
Narammanahalli and Narammanahalli Koppalu 
Habitations in Narammanahalli Village in Kenkere GP 
Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


Provding FHTC182 no and Construction of OHT at 


in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk) 


Provding FHTC 85 no and Construction of OHT at 


Lalanakere 


Provding FHTC 155 no and Construction of OHT at 


Channapura Village in Lalanakere GP Under MVS Scheme 


in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk) 


Chagachagere 


8 | Arsikere 


Chagachagere 


Narayanaghattahalli and Narayanaghattahalli Vaddarahatti 
Habitations in Narayanaghattahalli Village in Geejihalli GP 


Jakkanahalli Village in Lalanakere GP Under MVS Scheme 


Halagenahalli Village in Mududi GP Under MVS Scheme in 
Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) 


54.41 


Shiggavi 


76.77 


Harshith K” 


Harshith K 


Harshith K 


Provding FHTC 326 no and Construction of OHT at 
Kudukundi and CHOWDI KOPPALU and GUDDADA 
KOPPALU Habitations in Kudukundi Village in 
Chagachagere GP Under MVS Scheme in Arsikere Taluk 
(MVS to 530 Habitations in Arsikere Taluk} 

Provding FHTC 335 no and Construction of OHT at 
Chagachagere and Shetti Koppalu Habitations in 
Chagachagere Village in Chagachagere GP Under MVS 
Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Taluk} 


M N Ramesh 


EE 


Pipe line work Completed 


OHT side wall completed 


Pipe line work completed 
and HH meter connection 
work under progress 


OHT foundation work 
under progress 


Pipe line work completed 


Material Procurement 
under progress 


Pipe line work completed 


Pipe line work completed 


Sl.No 


Taluk 


G.P 


Name of the work 


Arsikere 


Chagachagere 


Provding FHTC 62 no and Construction of OHT at 
Basavanapura and Basavanapura Colony Habitations in 
Basavanapura Village in Chagachagere GP Under MVS 
Scheme in Arsikere Taluk {MVS to 530 Habitations in 
Arsikere Taluk) 


25.34 


Est Cost. 


Name of the Contractor 


Remarks 


10 


11 


12 


13 


Arsikere 


Arsikere 


Arsikere 


Arsikere 


Heggatta 


Provding FHTC 40 no and Construction of OHT at 
Bagooranahalli Village in Heggatta GP Under MVS Scheme 
in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk) 


Kondenalu 


Bagivalu 


14 


15 


16 


Arsikere 


Arsikere 


Heggatta 


Heggatta 


Provding FHTC 65 no and Construction of OHT at 
Uggaranahalli and Uggaranahalli Hosuru and 
Uggaranahalli Vaddarahatti in Uggaranahalli Village in 
Kondenalu GP Under MVS Scheme in Arsikere Taluk (MVS 
to 530 Habitations in Arsikere Taluk} 


Provding FHTC 157 no and Construction of OHT at 
Aladahalli Village in Bagivalu GP Under MVS Scheme in 
Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} 


23.91 


30.50 


53.80 


Pipe line work completed 


Material Procurement 
under progress 


Harshith K 


Provding FHTC 153 no and Construction of OHT at 
Bachenahalli and Bachenahalli JHC in Bachenahalli 
Village in Heggatta GP Under MVS Scheme in Arsikere 
Taluk (MVS to 530 Habitations in Arsikere Taluk} 


50.24 


HV Venkatesh 


Provding FHTC 140 no and Construction of OHT at 
Gundakanahalli Village in Heggatta GP Under MVS 
Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Taluk} 


43.80 


Provding FHTC 231 no and Construction of OHT at 
Chikkagandasi and Chowdenahalli Habitations in 
Chikkagandasi Village in Heggatta GP Under MVS Scheme 
in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk} 


90.92 


Arsikere 


Gandasi 


Provding FHTC 140 no and Construction of OHT at 
Dasenahalli Village in Gandasi GP Under MVS Scheme in 
Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} . 


36.11 


Arsikere 


Heggatta 


Provding FHTC 193 no and Construction of OHT at 
Urugilavadi and Buttikatte Habitations in Urugilavadi 
Village in Heggatta GP Under MVS Scheme in Arsikere 
Taluk (MVS to 530 Habitations in Arsikere Taluk} 


60.76 


OHT and pipeline work 
under progress 


Pipe line work under 
progress 


Pipe line work under 
progress and OHT work 
under progress 


Pipe line work under 
progress and OHT work 
started 


Shiggavi 


HH connection work 
under progress and 1 
OHT completed and 1 
OHT umder progress 


H V Venkatesh 


Pipeline work under 
rogress 


Ec 


Pipe line work completed, | 


Sl.No 


fe Taluk G.P Name of the work Est Cost. |Name of the Contractor Remarks 
Provding FHTC 291 no and Construction of OHT at 
K K BAGIVALU and BAGIVALU Koppalu habitations in Pipe line work completed 
18 [Arsikere Bagivalu Bagivalu Village in BAGIVALU GP Under MVS Scheme in 103.40 and 1 OHT completed 
Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) 
— 
Provding FHTC 182 no and Construction of OHT at 
19 JArsiker CHAGACHAGE |CHIKKA YARAGANALU Village in CHAGACHAGERE GP 68.55 Pipe line work under 
rsi«ere RE Under MVS Scheme in Arsikere Taluk (MVS to 530 } progress 
Habitations in Arsikere Taluk} 
- Provding FHTC 90 no and Construction of OHT at 
20 . [Arsike CHAGACHAGE [|HIRESAMUDRA Village in CHAGACHAGERE GP Under 36.94 MN RAMESH Pipe line work leted 
rsikere RE MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in } Ipe ‘Ine work comp'ete 
Arsikere Taluk} 
_ Provding FHTC 52 no and Construction of OHT at 
K ; BOMMACHI HALLI Village in LALANAKERE GP Under Material Procurement 
21 JArsikere LALANAKERE [ys scheme in Arsikere Taluk (MVS to 530 Habitations in under progress 
Arsikere Taluk) 
Provding FHTC 267 no and Construction of OHT at 
RK K NAGARA HALLI Village in LALANAKERE GP Under MVS Material Procurement 
22 JArsikere LALANAKERE [scheme in Arsikere Taluk (MVS to 530 Habitations in under progress 
Arsikere Taluk} 
Provding FHTC 197 no and Construction of OHT at 
23 [arsik HABBANAGAT {|BELAVATHAHALLI Village in HABBANAGATTA GP Under 60:45 Material Procurement 
rsikere TA MVS Scheme in Arsikeré Talik (MVS to 530 Habitations in » under progress 
K Arsikere Taluk) 
Provding FHTC 66 no and Construction of OHT at HH connection work 
24 JArsik DUMMENAHA |CHANDALAPURA Village in DUMMENAHALLI GP Under 27.90 d d sit 
rsikere LLI MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in * Under progress and site 
Arsikere Taluk) 1 problem 
Provding FHTC 180 no and Construction of OHT at 
. Honnenahalli and Honnenahalli Janatha Colony Pipeline work under 
25 JArsikere HEGGATTA HONNENAHALLI Village in HEGGATTA GP Under MVS progress and OHT work 
Scheme in Arsikere Taluk (MVS to 530 Habitations in under progress 
Arsikere Taluk} 
Provding FHTC 502. no and Construction of OHT at Keerthi Jain HH tion work 
26 JArsikere MUDUDI MUDUDI Village in MUDUDI GP Under MVS Scheme in Ke 10 
Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) under progress 
Provding FHTC 249 no and Construction of OHT at HH connection work 
ik KONDENALU KONDENALU Village in KONDENALU GP Under MVS 4 dOHT 
IKere Scheme in Arsikere Taluk (MVS to 530 Habitations in Under progress an 
Arsikere Taluk) work under progress 


HH 


G.P Name of the work Est Cost. |Name of the Contractor Remarks 
Provding FHTC 128 no and Construction of OHT at 
K MALLAPURA Village in KENKERE GP Under MVS Scheme 
28 |Arsikere KENKERE in Arsikere Taluk (MVS to 530 Habitations in Arsikere 52.5 OHT work under progress 
Taluk) 
Provding FHTC 93 no and Construction of OHT at Pipe line work completed 
. MANGALAPURA Village in KONDENALU GP Under MVS 
29 Arsikere KONDENALU Scheme in Arsikere Taluk {MVS to 530 Habitations in 38.21 and OHT work under 
Arsikere Taluk) progress 
Provding FHTC 81 no and Construction of OHT at HH connection work 
30 JArsik ADAVANAHALL |SANNENA HALLI Village in YADAVANAHALLI GP Under 40.49 Chandrashekar GN Jeted and Tnterlock 
rsikere | MVS Scheme in Arsikere Taluk {MVS to 530 Habitations in - andras hear completed and Interloc 
Arsikere Taluk} pending 
Provding FHTC 234 no and Construction of OHT at 
ANNENAHALLI and KAVALIGARAHATTI Habitatiojns in HH connection work 
31 JArsikere BELAGUMBA _ |Annenahalli Village in BELAGUMBA GP Under MVS 41.26 Chandrashekar G N completed and Interlock 
Scheme in Arsikere Taluk (MVS to 530 Habitations in ' pending 
| Arsikere Taluk} 
Provding FHTC 90 no and Construction of OHT at Pipe line work under 
. KARIMARANA HALLI Village in BAGIVALU GP Under MVS KR 
32 JArsikere BAGIVALU Scheme in Arsikere Taluk {MVS to 530 Habitations in 43.72 Shivakumar N completed and OHT work 
Arsikere Taluk} upto Brace level 
Provding FHTC 57 no and Construction of OHT at CHIKKAIMKATTE HALLI Material P 
33 JArsikere ARAKERE Village in Arakere GP Under MVS Scheme in Arsikere Taluk (MVS to 530 26.50 atena! Procurement 
ಮ E - under progress 
Habitations in Arsikere Taluk) 
೪ Provding FHTC 127 no and Construction of OHT at MARAGONDANA 
| HALLI and MARAGONDANA HALLI THANDYA Habitations of Material Procurement 
34 JArsikere ARAKERE MARAGONDANA HALLI Village in Arakere GP Under MVS Scheme in 52.00 under progress 
Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} 
Provding FHTC 47 no and Construction of OHT at TAVARAHALLI HALLI Material P. 
35 Arsikere ARAKERE Village in Arakere GP Under MVS Scheme in Arsikere Taluk (MVS to 530 22.50 a ಗ rocurement 
Habitations in Arsikere Taluk} under progress 
Keerthi Jain 
Provding FHTC 120 no and Construction of OHT at GUDDENAHALLI Material P 
36 JArsikere NERALIGE Village in Neralige GP Under MVS Scheme in Arsikere Taluk (MVS to 34.50 a ನ rocurement 
530 Habitations in Arsikere Taluk} under progress 
Provding FHTC 142 no and Construction of OHT at MALLADEVIHALLI Material P 
37 NERALIGE Village in Neralige GP Under MVS Scheme in Arsikere Taluk (MVS to 52.00 atertal Procurement 
530 Habitations in Arsikere Taluk} under progress 
Provding FHTC 72 no and Construction of OHT at Byaladakere Village in Material P 
38 KARAGUNDA |Karagunda GP Under MVS Scheme in Arsikere Tatuk (MVS to 530 23.00 aterial Procurement 
RON R under progress 
Habitations in Arsikere Taluk} 


Sl.No Taluk G.P 4] Name of the work Est Cost. |Name of the Contractor Remarks 


Provding FHTC 243 no and Construction of OHT at MOSALE Village in f 
Material Procurement 


39 KOLAGUNDA [Kolagunda GP Under MVS Scheme in Arsikere Taluk (MVS to 530 78.50 
Habitations in Arsikere Taluk} under progress 
Provding FHTC 60 no and Construction of OHT at B Hosahalli Village in ine li ) 
40 BAGESHAPURA Bageshpura GP Under MVS Scheme in Arsikere Taluk {MVS to 530 29.73: Pipe CN 
Provding FHTC 560 no and Construction of OHT at BAGESHAPURA p Pipe lie work under 
41 BAGESHAPURA [village in Bageshpura GP Under MVS Scheme in Arsikere Taluk (MVS to 131.50 
530 Habitations in Arsikere Tatuk) completed 
Provding FHTC SS no and Construction of OHT at Nagathihalli Village in Dipe lids Woe onder 
42 RANGAPURA jRangapura GP Under MVS Scheme in Arsikere Taluk (MVS to 530 27.73 M N Ramesh i 
Habitations in Arsikere Taluk) complete 
Provding FHTC 174 no and Construction of OHT at Neeragunda Village SEA 
43 RANGAPURA [in Rangapura GP Under MVS Scheme in Arsikere Taluk (MVS to 530 56.00 
Habitations in Arsikere Taluk) completed 
Provding FHTC 175 no and Construction of OHT at RAMIIHALL! and 3 ಸ 
44 JArsikere RANGAPURA  [|RAMUIHALLI KOPPALU Habitations of RAMIIHALLI Village in Rangapura 56.00 Pipe line work under 


GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in completed 


Provding FHTC 36 no and Construction of OHT at Thimmalapura Village 
45 i BAGIVALU in Bagivalu GP Under MVS Scheme in Arsikere Taluk {MVS to 530 
Habitations in Arsikere Taluk} 


Pipe line work under 
completed 


CHAGACHAGE Provding FHTC 280 no and Construction of OHT at Doddayaraganalu 


Pipe li d 
46 Village in Chagachaegere GP Under MVS Scheme in Arsikere Taluk ipe line work under 


RE (MVS to 530 Habitations in Arsikere Taluk} completed 
Provding FHTC 236 no and Construction of OHT at Bidarekavalu and 
| FES F OHT work under progress 
47 Arsikere KONDENALU Bidarekavalu Hosuru.Habitations in Bidarekavalu Village in Kondenalu 72.01 Sadnipelinc work Under 
GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in " / Pip 
Arsikere Taluk} progress 
Provding FHTC 99 no and Construction of OHT at Guddenahalli and ಫಿ M N Ramesh 
Jaipura Habitations in Guddenahalli Village in Kondenalu GP Under Pipe line work under 
48 Kondenalu f Kae pS 32.56 p 
MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere completed 
4 Taluk} 
Provding FHTC 265 no and Construction of OHT at Mahadevaraha Material P At 
49 JArsikere LALANAKERE [Village in Lalanakere GP Under MVS Scheme in Arsikere Taluk (MVS to 84.34 ky JOC 
530 Habitations in Arsikere Taluk) Under propress 
Provding FHTC 324 no and Construction of OHT at HULLEKERE and 
A ಫಿ KADAYYANAKOPPALU and GOWRAMMANAKATTE and EDIGARAHATTI Pipe line work under 
50 Arsikere KONDENALU Habitations of HULLEKERE Village in Kondenalu GP Under MVS Scheme 77.93 completed 
in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} 
Provding FHTC 112 no and Construction of OHT at Saruparahalli Village Material P t 
51 Arsikere +“ |BELAGUMBA in Belagumba GP Under MVS Scheme in Arsikere Taluk {MVS to 530 17.00 5 eure 


Sl.No 


52 


53 


54 


Taluk 


Arsikere 


Arsikere 


Arsikere 


G.P Name of the work 


Provding FHTC 213 no and Construction of OHT at Thippanahal 
in Belagumba GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


age 


BELAGUMBA 


Est Cost. 


Provding FHTC 121 no and Construction of OHT at Ajjanahalli and 
Ajjanahalli Gollarahatti Habitations of Ajjanahalli Village in Belagumba 


BELAGUMBA - 


Provding FHTC 158 no and Construction of OHT at Pannasamudra 
Village in Belagumba GP Under MVS Scheme in Arsikere Tatuk (MVS to 
530 Habitations in Arsikere Taluk) 


BELAGUMBA 


GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 


54,54 


61.42 


55 


Arsikere 


Provding FHTC 106 no and Construction of OHT at Thimmalapura and 
Thimmalapura Vaddarahatti and Thunderahatti Habitations of 
Thimmalapura Village in Belagumba GP Under MVS Scheme in Arsikere 
Taluk {MVS to 530 Habitations in Arsikere Taluk} 


BELAGUMBA 


56 


Arsikere 


Provding FHTC 283 no and Construction of OHT at SANKALAPURA and 
DEVIHALLI and A K COLONY Habitations of SANKALAPURA Village in 
Belagumba GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


BELAGUMBA 


57 


Arsikere 


Provding FHTC 50 no and Construction of OHT at Channayakanahalli 
Village in Yadavanahalli GP Under MVS Scheme in Arsikere Tatuk (MVS 
to 530 Habitations in Arsikere Taluk} 


YADAVANAHAL 
Ll 


50.41 


57.73 


21.96 


58 


59 


Arsikere 


Arsikere 


—— 


YADAVANAHAL 
tl 


Provding FHTC 214 no and Construction of OHT at Shivapura and - 
Shivapura Gollarahatti Habitations in Shivapura Village in Yadavanah, 
GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Taluk) 


80.66 


Provding FHTC 400 no and Construction of OHT at Belagumba and 
Nagenahalli and Nagenahalli Gollarahatti Habitations of Belagumba 
Village in Belagumba GP Under MVS Scheme in Arsikere Taluk {MVS to 
530 Habitations in Arsikere Taluk} y 
Provding FHTC 48 no and Construction of OHT at JALAGARANA HALL! 
GP Under MVS Scheme in Arsikere Taluk {MVS 


BELAGUMBA 


YADAVANAHAL 


Village in Dummenaha 


60 Village in Yadavanah. 

Ll to 530 Habitations in Arsikere Taluk) 

DUMMENAHA Provding FHTC 245 ne at Oungmenal ie, I 
61 Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 


LL Arsikere Taluk) 


Provding FHTC 99 no and Construction of OHT at Lakshmidevarah 
Village in Dummenahalli GP Under MVS Schemeé in Arsikere Taluk {MVS 
[to 530 Habitations in Arsikere Taluk} 


DUMMENAHA 
LLI 


71.02 


Name of the Contractor 


Remarks 


Siddappa 


Pipeline work under 
progress 


Pipeline work under 
progress 


Material Procurement 
under progress 


Material Procurement 
under progress 


Material Procurement 
under progress 


Material Procurement 
under progress 


Material Procurement 
under progress 


Material Procurement 
under progress 


Material Procurement 
under progress 


37.57 


Material Procurement 
under progress 


HH connection work 
under progress and OHT 
Foundation work started 


Name of the Work Est Cost. |Name of the Contractor Remarks 
Provding FHTC 240 no and Construction of OHT at Hosabandihalli and Fi connectioi work 
8 Arsiker DUMMENAHA Habitations in 8andihalli Village in Dummenahalli GP 85.84 de d OHT 
€ LLI Under MVS Scheme in Arsikere Taluk (MVS to 530 Ha § Heer po ಭು 
K Foundation work started 
Arsikere Taluk) 
Provding FHTC 303 no and Construction of OHT at CHALLAPURA and 
CHALLAPURA GOLLARAHATTI and EDIGARAHATTI Habitations of Material Procurement 
64 THALALURU CHALLAPURA Village in Thalaluru GP Under MVS Scheme in Arsikere 80.00 under progress 
Tatuk {MVS to-530 Habitations in Arsikere Taluk) vijay kumar HR 
Provding FHTC 49 no and Construction of OHT at Karlahalli Village in ; 
DUMMENAHA Mat: t 
65 Dummenahalli GP Under MVS Scheme in Arsikere Taluk {MVS to 530 23.60 Kt 4 oe en 
LL Habitations in Arsikere Taluk} E URC EEPIOETYSS 
Provding FHTC 112 no and Construction of OHT at MAGENAHALLI Pipe li k und 
pe line work under 
66 KANAKATTE Village in Kankatte GP Under MVS Scheme in Arsikere Taluk (MVS to 34.00 progress 
Provding FHTC 95 no and Construction of OHT at Yachagondanahalli Bibeliae worlcander 
67 MADALU Village in Madalu GP Under MVS Scheme in Arsikere Taluk (MVS to 530 39.00 P 
Habitations in Arsikere Taluk) Progress 
Provding FHTC 48 no and Construction ‘of OHT at Chikkametikurke Piceline work dnder 
RAMPURA ge in Rampura GP Under MVS Scheme in Arsikere Taluk (MVS to 26.50 4 
| 530 Habitations in Arsikere Taluk) progress 
Provding FHTC 296 no and Construction of OHT at Holalkere Village in Pipe line work under 
RAMPURA Rampura GP Under MVS Scheme in Arsikere Taluk (MVS to 530 80.50 P 
| Habitations in Arsikere Taluk) Progress 
Provding FHTC 53 no and Construction of OHT at Hebbaranahalli Village ಸ 
HABBANAGAG Material P 
in Habbanaghatta GP Under MVS Scheme in Arsikere Taluk (MVS to 24.88 ESR 


ATTA 530 Habitations in Arsikere Taluk) 


Arsikere 


Arsikere 


HABBANAGHA Provding FHTC 80 no and Construction of OH KN S Makanaha lage 

£ in Habbanaghatta GP Under MVS Scheme in Arsikere Tatuk (MVS to 
TTA 530 Habitations in Arsikere Taluk) 

HABBANAGHA. Provding FHTC 238 no and Const of CHT at Guttinakere Village in 
TA Habbanagatta GP Under MVS Scheme in Arsikere Taluk (MVS to 530 


—— 


73 


74 


Arsikere 


Arsikere 


Habitations in Arsikere Taluk} 
HABBANAGHA Provding FHTC 190 no and Construction of OHT at Jadagatta Village in 
Habbanagatta GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk) 


30.46 


Provding FHTC 250 no and Construction of OHT at Cheelanahalli Village 
in Mududi GP Under MVS Scheme in Arsikere Taluk (MVS to 530 


75 


LN 


Provding FHTC 258 no and Construction of OHT at Mududi Gollaraha 
lage in Mududi GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk) 


M N Ramesh 


under progress 


Material Procurement 
under progress 


Material Procurement 
under progress 


Pipe line work under 
progress 


HH connection work 
under progress 


HH connection work 
under progress 


76 


Name of the work Est Cost. 


Name of the Contractor 


Remarks 


Provding FHTC 48 no and Construction of OHT at Kunighattanahal 
Village in Thalaluru GP Under MVS Scheme in Arsikere Taluk {MVS to 
530 Habitations in Arsikere Taluk) 


THALALURU 25,94 


77 


78 


79 


Arsikere 


Provding FHTC 105 no and Construction of OHT at Vitalapura Village in 
Thalaluru GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


THALALURU 42.23 


Provding FHTC 146 no and Construction of OHT at THIRUPTIHALLI 
Village in Geejihalli GP Under MVS Scheme in Arsikere Taluk (MVS to 
530 Habitations in Arsikere Taluk} 

, |Provding FHTC 80 no and Construction of OHT at Sunkadahalli Village in 
KURUVANKA |Kuruvanka GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk) 


GINIHALLI 52.28 


33.50 


Provding FHTC 80 no and Construction of OHT at Yarehalli Village in 
Kuruvanka GP Under MVS Scheme in Arsikere Tatuk {MVS to 530 


KURUVANKA 


L 


Pipe line work under 
Progress 


Pipe line work Completed 


Pipe line work Completed 


Pipeline work under 
progress 


Pipeline work under 
progress and OHT work 


Habitations in Arsikere Taluk} under progress 
Provding FHTC 237 no and Construction of OHT at Harathanah; OHT work completed and 
PURALEHALLI |Village in Puralehalli GP Under MVS Scheme in Arsikere Taluk (MVS to 61.00 pipeline work under 
530 Habitations in Arsikere Taluk} M N Ramesh y progress 
Provding FHTC 276 no and Construction of OHT at BYADARAHALL! and 
BYADARAHALLI GOLLARAHATTI Habitations of BYADARAHALLI Village in ೨ 
82 PURALEHALLI Puralehalli GP Under MVS Scheme in Arsikere Taluk (MVS to 530 77.00 OHT work under progress 
Habitations in Arsikere Taluk) 
Provding FHTC 166 no and Construction of OHT at OHT work completed and 
83 JArsikere PURALEHALLI |CHIKKAMMANAHALLI Village in Puralehalli GP Under MVS Scheme in 60.50 pipeline work under 
Arsikere Taluk {MVS to 530 Habitations in Arsikere Taluk} progress 
R Provding FHTC 115 no and Construction of OHT at Kamalapura Village 
84 Arsikere KARAGUNDA Karagunda GP Under MVS Scheme in Arsikere Taluk {MVS to 530 41:00 Rangappa OHiT-work completed 
Habitations in Arsikere Taluk) 
5 Jarsik YADAVANAHAL|provding FHTC 103 no and Construction of OHT at Jobigenahalli Village 4179 OKEHME HH connection work and 
rsikere Ll in Yadavanahalli GP Under MVS Scheme in Arsikere Taluk (MVS to 530 ” OHT work under progress 
Habitations in Arsikere Taluk) 
_ DUMMENAHA |Provding FHTC 170 no and Construction of OHT at Haralakatta Village HH connection work 
86 JArsikere 8 gp K R 8 48.85 | C Nagarathna y 
LL Dummenahalli GP Under MVS Scheme in Arsikere Taluk (MVS to 530 ಸ under progress 
Habitations in Arsikere Taluk) 
87 Arsik THALALURU Provding FHTC 62 no and Construction of OHT at HONNENAHALLI 29.19 Rares eM Wa | 
fsiKere Village in Thalaluru GP Under MVS Scheme in Arsikere Taluk (MVS to ನಿ gape an WOLK.UN “ಮ್ರ 
530 Habitations in Arsikere Taluk} progress f 


Taluk 


G.P Name of the work 


Est Cost. 


Name of the Contractor 


Remarks 


Arsikere 


DUMMENAHA Provding FHTC 150 no and Construction of OHT at Honnashettyhalli and 


HH connection work 


Honnashettyhalli Bhovi Colony Habitations of Honnashettyhalli Village 48.07 LOKESH MG under progress and OHT 
LL in Dummenahalli GP Under MVS Scheme in Arsikere Taluk (MVS to 530 - work completed 
Habitations in Arsikere Taluk} 
BH connecti k 
Arsik YADAVANAHAL [proving FHTC 100 no and Construction of OHT at Mallenaha age 38.34 LOKESH M G und K re Jon dOHT 
sikere Ul in Yadavanahalli GP Under MVS Scheme in Arsikere Taluk (MVS to 530 - er E $s Mk M 
Habitations in Arsikere Taluk} Work compteie 
_ KN HH connection work 
K Provding FHTC 94 no and Construction of OHT at Appenahalli Village in under vroeress and OHT 
Arsikere RANGAPURA [Rangapura GP Under MVS Scheme in Arsikere Taluk (MVS to 530 37.57 Shivakumar N Progr 
ON K bottom slab work under 
Habitations in Arsikere Taluk) 
progress 
HH connection work 
Provding FHTC 125 no and Construction of OHT at Billenahalli Village in under Wh and OHT 
Arsikere RANGAPURA {Rangapura GP Under MVS Scheme in Arsikere Taluk {MVS to 530 41.34 Shivakumar N prog 
ಮ R bottom slab work under 
Habitations in Arsikere Taluk) 
progress 
Provding FHTC 169 no and Construction of OHT at Annapura and HH connection work 
R Kelagina Annapura Habitations in Annapura Village in Thalaluru GP _ under progress and OHT 
NS Shivak N 
Arsikere THALALURU Under MVS Scheme in Arsikere Taluk (MVS to S30 Habita 36.59 'aKumar work st brace work under 
Arsikere Taluk) R TOgress 
Provding FHTC 332 no and Construction of OHT at Handralu and 
Handralu Thandya Habitations of Handralu Village in Handralu GP Material Procurement 
Arsikere Handralu Under MVS Scheme in Arsikere Taluk {MVS to 530 Habitations in 102.50 under progress 
Arsikere Taluk) 
Provding FHTC 210 no and Construction of OHT at Madanahalli and 
R Madanahalli A K C Habitations of Madanahalli Village in Kolagunda GP Pipe line work Under 
Arsikere Kolagunda ರಡ } 8 8 61.00 Pp 


Under-MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Taluk) 


Arsikere 


Provding FHTC 151 no and Construction of OHT at Thirupati Halli and 
Megala Nayakara Hatti and Rooplanaikana Hatti and Vaddara Hatti 
Habitations of Thirupati Halli Village in Banduru GP Under MVS Scheme 
in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) 


Banduru 


61.00 


96 


Arsikere 


Provding FHTC 202 no and Construction of OHT at Belavalli and Belaval 
A K Colony and Belavaili Thandya Habitations of Belavalli Village in 
Arakere GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


61.00 


Keerthi Jain 


Progress 


Pipe line work Completed 


Pipeline work 


completed, OHT pillar 
work completed 


97 


©. 


Provding FHTC 206 no at Thirupathi Village in Aggunda GP Under MVS 
Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} 


62.00 


HH connection work 


under progress 


Sl.No Taluk G.P Name of the work Name of the Contractor 
Provding FHTC 333 no and Construction of OHT at Bommenahalli and # 
RN d Bommenahalli Vaddarahatti Habitations of Bommenahalli Village in HH connection work 
98 [Arsikere Aggunda JAggunda GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Under progress 
Habitations in Arsikere Taluk) 
Provding FHTC 331 no and Construction of OHT at Padavana Halli and 
p Padavana Halli Vaddarahatti Habitations of Padavana Halli Village in pp 
f 99 Arsikere Kamasamudra Kamasamudra GP Under MVS Scheme in Arsikere Taluk (MVS to 530 114.50 Keerthl Jain OHT work under progress 
Habitations in Arsikere Taluk) 
Provding FHTC 148 no and Construction of OHT at Thumbapura Village 
100 JArsikere Kamasamudra |in Xamasamudra GP Under MVS Scheme in Arsikere Taluk (MVS to 530 58.50 OHT work under progress 
Habitations in Arsikere Taluk) 
Provding FHTC 235 no and Construction of OHT at Adthalli and Adihalli 
101 |Arsikere Belagumba Gollarahatti Habitations of Adihalli Village in Belagumba GP Under MVS Material Procurement 
Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) under progress 
Provding FHTC 544 no and Construction of OHT at Rampura and | 
; K f HH connection work 
Rampura Gollarahatti and Rampura Lambani Hatti and Rampura Tandya d 42 
102 JArsikere Rampura and Boranakere Habitations of Rampura Village in Rampura GP Under Unger progressian 
MVS Scheme in Arsikere Taluk {MVS to 530 Habitations in Arsikere OHT works under 
Taluk) progress 
7] Pipe line work 
. _ Provding FHTC 905 no at J C Pura Village in JC Pura GP Under MVS completed, OHT work 
103 [Arsikere JC Pura Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) A nearly completed, HH 
Keerthi Jain connection work under 
progress 
© Provding FHTC 233 no and Construction of OHT at Honakatta and 
ik Honakatta Gollarahatti Habitations of Honakatta Village.in Narasipura Pipe line work Under 
104 JArsikere Narasipura GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Progress 
Arsikere Taluk) 
Provding FHTC 308 no and Construction of OHT at Hiresadarahal p 4 
105 |Arsikere Narasipura Village in Narasipura GP Under MVS Scheme in Arsikere Taluk (MVS to Pipe line-work Under 
530 Habitations in Arsikere Taluk) Progress 
Provding FHTC 727 no and Construction of OHT at DM Kurke and DM 
2 Kurke Gollarahatti Habitations of OM Kurke Village in DM Kurke GP Pipeline work under 
106 Arsikere DM Kurke Under MVS Schem: Arsikere Taluk (MVS to 530 Habitations in progress 
, |Arsikere Taluk) 2 
§ ಎ Keerthi Jain 
Provding FHTC 819 no and Construction of OHT at Madalu and Madalu 
107 JArsikere Madalu Gollarahatti and Kolakarmehatt and Seethapura and Seethapura 207.30 HH connection work 
Koppalu Habitations of Madalu Village in Madalu GP Under MVS under progress 
Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) fy M 
108 lArsikere EE AN SB EE fa], Fipeling work under 


Sl.No 


Taluk 


G.P 


TT 


Name of the work Est Cost. |Name of the Contractor Remarks Ww 
K Provding FHTC 202 no and Construction of OHT at Kittanakere Village Pipe line work Under 
109 JArsikere Shankaranahalllin K Shankaranahalli GP Under MVS Scheme in Arsikere Taluk (MVS to 71.50 Progress and OHT work 
j 530 Habitations in Arsikere Taluk} under progress 
K Provding FHTC 209 no and Construction of OHT at Kaddala Magge HH connection work 
110 JArsikere Shankaranahall ge in K Shankaranahalli GP Under MVS Scheme in Arsikere Taluk” 71.50 under progress OHT work 
(MVS to 530 Habitations in Arsikere Taluk) Keerthi Jain under progress 
K Provding FHTC 221 no and Construction of OHT at Donanakatte and DG HH connecticri work 
111 |A ik Shankaranahall Hatti and Gidubudukana Hatti Habitations of Donanakatte Village in K 87.50 under progress OHT work 
rgixEre ka qe Shankaranahalli GP Under MVS Scheme in Arsikere Taluk (MVS to 530 % P A 
Habitations in Arsikere Taluk) under progress 
K Provding FHTC 231 no and Construction of OHT at Maddarahalli and HH connection work 
112 [Arsikere Shankaranahall|Ambinakere of Maddarahalli Village in K Shankaranahalli GP Under MVS 92.00 under progress and site 
Kk ; Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} problem 
Provding FHTC 190 no and Construction of OHT at Nagathihalli Village in 
113 JArsikere Jajur Jajur GP Under MVS Scheme in Arsikere Taluk {MVS to 530 Habitations 75.00 Pipeline work Completed 
in Arsikere Taluk} 
Provding FHTC 710 no and Construction of OHT at Bendekere and Keerthi Jain 
Bendekere Thandya and Bendekere Gollarahatti and Devagondanahalli Pipeline work partial 
114 Bendekere ಮ My fi ಭ 237.50 § Dey 
Habitations of Bendekere Village in Bendekere GP Under MVS Scheme completed 
in Arsikere Taluk {MVS to 530 Habitations in Arsikere Taluk) 
Provding FHTC 470 no and Construction of OHT at Thondigana Halli and ar 7 
SRE f Pipeline work partially 
115 Shaneee Kengurubara Hatti and Hengurabara Hatti Habitations of Thondigana 124.50 completed and OHT work 
೩ಗೀಡ್ರೀe Halli Village in Shanegere GP Under MVS Scheme in Arsikere Taluk (MVS k p 4 
to 530 Habitations in Arsikere Taluk} unger-progress 
Keerthi Jain 
Provding FHTC 305 no and Construction of OHT at Nagasamudra and ಸ p 
Ranganayakana Koppalu and Nagasamudra Gollarahatti Habitations of Pipeline work partially 
116 Shanegere Nagasamudra Village in Shanegere GP.Under MVS Scheme in Arsikere 78.00 and OHT work 
Taluk {MVS to 530 Habitations in Arsikere Taluk} unger. progress 
Provding FHTC 310 no and Construction of OHT at Marashettyhalli and 
¥ Boregowdana Koppalu Habitations ‘of Marashettyhalli Village in RR Pipe line work completed 
- K J 
117 JArsikere Kondenalu Kondenalu GP Under MVS Scheme in Arsikere Taluk (MVS to 530 74.50 eetthldaln and 1 OHT completed 
Habitations in Arsikere Taluk) 
Provding FHTC 128 no at Kalgundi Gollarahalli Village in Kalgundi GP 
118 JArsikere Kalgundi MANJUNATHA 1K HH 


Arsikere Taluk} 


Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 37.50 


work under progress 


rl 


[ಆ Taluk G.P Name of the work Est Cost. |Name of the Contractor Remarks 
Provding FHTC 61 no and Construction of OHT at Singenahalli Village in OHT work under progress 
119 JArsikere Kamasamudra |Kamasamudra GP Under MVS Scheme in Arsikere Taluk {MVS to 530 28.50 MANJUNATHA J K amnd HH work under 
Habitations in Arsikere Taluk} progress 
Provding FHTC 147 no and Construction of OHT at Malladevihalli Village 
120 JArsikere Habbanagatta in Habbanagatta GP Under MVS Scheme in Arsikere Taluk (MVS to $30 42.50 MANJUNATHA J K Pipe line work Completed 
Habitations in Arsikere Taluk} I 
Provding FHTC 23 no and Construction of OHT at Malienaha lage in 
121 JArsikere Kamasamudra’ |Kamasamudra GP Under MVS Scheme in Arsikere Taluk (MVS to 530 15.00 MANIUNATHA JK Pipe line work Completed 
Habitations in Arsikere Taluk) 
Provding FHTC 207 no and Construction of OHT at Manakatturu Village » Pipeline work under 
122 JArsikere Shanegere in-Shanegere GP Under MVS Scheme in Arsikere Taluk {MVS to 530 43.50 Chandrashekar GN 
Habitations in Arsikere Taluk) progress 
Provding FHTC 91 no and Construction of OHT at Chikkabanavara Material Procurement 
123 JArsikere Kuruvanka Village in Kuruvanka GP Under MVS Scheme in Arsikere Taluk (MVS to 36.50 GIRIPRAKASH 
| 530 Habitations in Arsikere Taluk) - under progress 
Provding FHTC 84 no and Construction of OHT at Lingatapura and 
K Lingalapura Siddarahatti Habitations of Lingalapura Village in Banduru Material Procurement 
124 Arsikere Banduru GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 28.00 NAGARAJA B - under progress 
Arsikere Taluk} 
Provding FHTC 128 no and Construction of OHT at Salapur Village in Material Procurement 
125 JArsikere Hiriyur Hiriyur GP Under MVS Scheme in Arsikere Taluk {MVS to 530 36.00 NAGARAJA B 
Habitations in Arsikere Taluk) I under progress 
Provding FHTC 35 no and Construction of OHT at Doddenahalli Village Pipe line work Under 
126 JArsikere Shanegere in Shanegere GP Under MVS Scheme in Arsikere Taluk (MVS to 530 THIMMAPPAT : 
Habitations in Arsikere Taluk) Progress 
. Provding FATC 73 no and Construction of OHT at Ganjigere Pura Village OHT work completed and 
127 JArsikere Shanegere in Shanegere GP Under MVS Scheme in Arsikere Tatuk (MVS to 530 27.50 THIMMAPPAT 
MN K HH work under progress 
| f Habitations in Arsikere Taluk} 
Provding FHTC 74 no and Construction of OHT at Saidarahalli Village in 
128 JArsikere Bendekere Bendekere GP Under MVS Scheme in Arsikere Taluk {MVS to 530 27.00 LOKESH MG Re Tender 
Habitations in Arsikere Taluk) 
Provding FHTC 61 no and Construction of OHT at Rampura Gollaraha - Pipe line work Under 
129 JArsikere Rampura Village in Rampura GP Under MVS Scheme in Arsikere Taluk (MVS to 25.50 Rangappa Progress and OHT upto 
530 Habitations in Arsikere Taluk) 1st brace level 
Provding FHTC 104 no and Construction of OHT at Kasavanahalli Village HH connection work 
130 JArsikere Kankatte in Kankatte GP Under MVS Scheme in Arsikere Taluk (MVS to 530 29.50 IC NAGARATHNA 
Habitations in Arsikere Taluk) under progress 
Provding FHTC 55 no and Construction of OHT at Giribommanhalli K K 
| K - oR K Pipe line work Under 
131 |Arsikere Kalgundi Village in Kalgundi GP Under MVS Scheme in Arsikere Taluk (MVS to THIMMAPPA T 
530 Habitations in Arsikere Taluk} Progress 
Provding FHTC 39 no and Construction of OHT at Kanihalli Village in 
132 JArsikere Hiriyur Hirlyur GP Under MVS Scheme’in Arsikere Taluk (MVS to 530 16.00 MANJUNATHA K OHT work under progress 


Sl.No Taluk G.P Name of the work Est Cost. |Name of the Contractor Remarks 
Provding FHTC 169 no at T Kodihalli Village in Talalur GP Under MVS Material Procurement 
Arsikere Talalur Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) 50.50 GIRIPRAKASH under progress 
- Provding FHTC 119 no and Construction of OHT at Nandihalli Village in 
Arsikere Bageshapura Bageshapura GP Under MVS Scheme in Arsikere Taluk (MVS to 530 48.50 BHANUPRATHAP BL Not started 
Provding FHTC 102 no and Construction of OHT at Mathihalli Koppalu i 
Arsikere Rangapura Village in Rangapura GP Under MVS Scheme in Arsikere Taluk (MVS to 38.00 NAGARAIA B ಟಗ 
Provding FHTC 94 no and Construction of OHT at Uppenahalli and ‘ 
K Manjunethan Koppalu Habitations of Uppenaha Ks lage in HH connection work 
Arsikere Kacheegatta .  |Kacheegatta GP Under MVS Scheme in Arsikere Taluk (MVS to 530 45.20 Rangappa under progress and OHT 
Habitations in Arsikere Tatuk) work under progress 
Provding FHTC 104 no and Construction of OHT at Basavanaha _ 
137 ' JArsikere Shanegere in Shanegere GP Under MVS Scheme in Arsikere Taluk (MVS to 530 34.00 NAGARAJA B Not started 
Habitations in Arsikere Taluk} 
Provding FHTC 44 no and Construction of OHT at Thudkenah age OHT work under progress 
Arsikere Kamasamudra [in Kamasamudra GP Under MVS Scheme in Arsikere Taluk (MVS to 530 22.00 Rangappa and pipeline work under 
Habitations in Arsikere Taluk) progress 
Provding FHTC 137 no and Construction of OHT at Ramenahalli Village OHT work upto bottom 
Arsikere Kamasamudra in Kamasamudra GP Under MVS Scheme in Arsikere Taluk (MVS to 530 42.50 Rangappa lab 
Habitations in Arsikere Taluk} 51a 
Provding FHTC 111 no and Construction of OHT at Chikkara Halli Village 
140 JArsikere Kacheegatta in Kacheegatta GP Under MVS Scheme in Arsikere Taluk {MVS to 530 36.00 Rangappa OHT work column up 
Habitations in Arsikere Taluk} - 
Provding FHTC 40 no and Construction of OHT at Somenahalli Palya Pipeline work under 
141 JArsikere Dummenahalli |Village in Dummenahalli GP Under MVS Scheme in Arsikere Taluk (MVS 21.00 Ganganaika 
to 530 Habitations in Arsikere Taluk} Progress 
Provding FHTC 130 no and Construction of OHT at S Kallaha Material Procurement 
142 JArsikere S Katlahalli Neralige GP Under MVS Scheme in Arsikere Taluk (MVS to 530 37.00 GIRIPRAKASH 
MN K - under progress 
Habitations in Arsikere Taluk} 
Provding FHTC 163 no and Construction of OHT at P Hosahalli Village in HH connection work 
143 JArsikere Madalu Madatu GP Under MVS Scheme in Arsikere Taluk (MVS to 530 38.00 Chandrashekar G N 
Habitations in Arsikere Taluk) - under progress 
Provding FHTC 105 no and Construction-of OHT at Arehalli Vilage in - OHT work completed and 
144 |Arsikere Shanegere Shanegere GP Under MVS Scheme in Arsikere Taluk (MVS to 530 36.50 GOVINDASWAMY M N HH connection work 
Habitations in Arsikere Taluk} under progress 
Provding FHTC 90 no and Construction of OHT at Chikkondifialll lage Pipe li k Und 
145 JArsikere Kankatte in Kankatte GP Under MVS Scheme in A 38.00 Ie line work Under 


Habitations in Arsikere Taluk) 


NAGARAJA B 


Progress 


Habitations in Arsikere Taluk) 


Sl.No Taluk | G.P Name of the work Est Cost. |Name of the Contractor Remarks 
- Provding FHTC 635 no and Construction of OHT at Agrahara and ರಾ 
Agrahara AKC and Chikkanna Koppalu and Joisara Koppalu Habitations Material Procurement 
146 JArsikere Kacheegatta of Agrahara and Chikkanna Koppatu and Joisara Koppalu Village in 
- Kacheegatta GP Under MVS Scheme in Arsikere Taluk (MVS to 530 under progress 
Habitations in Arsikere Taluk) 
Provding FHTC 246 no at A Mallapura, B Mallapura Habitations of M N Ramesh Pipe line work Under 
147 JArsikere Shanegere Mallapura Village in Shanegere GP Under MVS Scheme in Arsikere Taluk Progress and HH work 
{MVS to 530 Habitations in Arsikere Taluk} under progress 
Provding FHTC 258 no and Construction of OHT at Shanegere and ON 
K SRN R K Pipe line work Under 
KR Thimmanahalli Habitations of Shanegere Village in Shanegere GP Under 
148 |Arsikere Shanegere MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Progress and HH work 
“ [ratuk) under progress 
Provding FHTC 2768 no and Construction of OHT at Banavara and 
K Doddenahalli and Sarvekoppalu Habitations of Banavara Village in 
149 JArsikere Banavara Banavara GP Under MVS Scheme in Arsikere Taluk (MVS to 530 367.00 MN Ramesh Not started 
” Habitations in Arsikere Taluk) 
Provding FHTC 427 no and Construction of OHT at Puralehalli and 
KR K Girigowdana Koppalu and Shanthaveri Habitations of Puralehalli Village ANN 
150 |Arsikere Puralehalli in Puralehalli GP Under MVS Scheme in Arsikere Taluk {MVS to 530 Pipeline work completed 
_ Habitations in Arsikere Taluk) 
Provding FHTC 195 no and Construction of OHT at Ganijigere and Giroji Pipeline work under 
151 JArsikere Shanegere Koppalu Habitations of Ganjigere Village in Shanegere GP Under MVS progress and OHT work 
Scheme in Arsikere Taluk {MVS to 530 Habitations in Arsikere Taluk} under progress 
Provding FHTC 266 no and Construction of OHT at Kondabagilu Village Pipeline work completed 
152 JArsikere Puralehalli in Puralehalli GP Under MVS Scheme in Arsikere Taluk {MVS to 530 and OHT work under 


rogress 


MN 
Provding FHTC 401 no and Construction of OHT at Kuruvanka, Ramesh 


Kuruvanka Vaddarahatti, Kodihalli, & Nanjanayakana Koppalu 
Habitations of Kuruvanka Village in Kuruvanka GP Under MVS Scheme 
in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} 


. Pipeline work under 


153 JArsikere Kuruvanka 
progress 


Pipeline work completed 
| and No site clearence for 
OHT 


} Provding FHTC 217 no and Construction of OHT at Kempusagara Village 
154 JArsikere Puratehalli in Puralehalli GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
' ” JHabitations in Arsikere Taluk} 
Provding FHTC 144 no and Construction of OHT at K G Agrahara and 

K Boochana Koppalu Habitations of K G Agrahara Village in Kuruvanaka 
155 JArsikere Kuruvanaka GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
[ Arsikere Taluk} 


Pipeline work under 
progress 


Provding FHTC 353 no at Ahmedapura Village in Kalgundi GP Under 
Igundi MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk) ) 


156 JArsikere 


Bi 


Pipeline work ಉಂ 


Sl.No Taluk Name of the work Est Cost. |Name of the Contractor Remarks 
Provding FHTC 222 no and Construction of OHT at Garudanagiri Village Material Procurement - 
157 JArsikere in Shanegere GP Under MVS Scheme in Arsikere Taluk {MVS to 530 59,50 ; d y 
Habitations in Arsikere Taluk} Under progress 
Provding FHTC 261 no and Construction of OHT at Nagavedhi Village in J 
158 JArsikere J.C Pura C Furs GR Under MVS Scheme in Arsikere Taluk (MVS to 530 vijay kumar HR Pipeline work completed 
Habitations in Arsikere Taluk) 
? y Provding FHTC 295 no at Kalgundi Village in Kalgundi GP Under MVS Pipeline work under 
159 JArsikere Kalgundi Scheme in Arsikere Taluk {MVS to 530 Habitations in Arsikere Taluk) 78.00 progress 
Provding FHTC 308 no and Construction of OHT at Kardihalli and 
¥ p Kardihalli Bhovi Colony Habitations of Kardihalli Village in Kalgundi GP Pipe line work Under 
J60. JArsikere Kaigundl Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 0 Progress 
Arsikere Taluk} 
Provding FHTC 274 no and Construction of OHT at Adhihalli and 
- A Adhihalli Colony Habitations of Adhihalli Village in Bageshapura GP Material Procurement 
161 jArsikere Bageshapura Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 105.00 under progress 
Arsikere Taluk} 
Provding FHTC 285 no and Construction of OHT at Bisalehalli and 
§ Shankarapura and Siddapura Habitations of Bisalehalli Village in Mududi Material Procurement 
162 JArsikere J re Fea 113.50 p 
GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in under progress 
Arsikere Taluk) 1 
Provding FHTC 398 no and Construction of OHT at Honnakumaranahaili vyay kumar HR 
§ and Gandasi Santhe Maidana Habitations of Honnakumaranahalli Material Procurement 
163 JArsikere Lalanakere Village in Lalanakere GP Under MVS Scheme in Arsikere Taluk (MVS to 111.50 under progress 
530 Habitations in Arsikere Taluk} 
Provding FHTC 133 no and Construction of OHT at Kadehalli and 
164 ‘Arsike RARE DUES Kadehalli Koppalu and Doddahatti Habitations of Kadehalli Vitlage in Pipe line work Under 
[sikere ೩ಗ್ರಷp Rangapura GP Under MVS Scheme in Arsikere Taluk {MVS to 530 Progress 
Habitations in Arsikere Taluk) 
Provding FHTC 691 no and Construction of OHT at Kolagunda and K 
R Ajjanahalli and K Gollarahatti Habitations of Kolagunda Village in 
OH 
165 JArsikere Kolagunda Kolagudna GP Under MVS Scheme in Arsikere Taluk {MVS to 530 T work under progress 
Habitations in Arsikere Taluk} 
Provding FHTC 149 no and Construction of OHT at Thimlapura Village in OHT and nipeline je 
166 |Arsikere Kolagunda Kolagunda GP Under MVS Scheme in Arsikere Taluk (MVS to 530 PIpS Ine wor 
Habitations in Arsikere Taluk) UNGEL.PrOBIESS 
Provding FHTC 253 no at S Diggenahalli Village in Neralige GP Under Harshith K PSN 
; _ K § RS: R Pipeline work under 
167 JArsikere Neralige MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
_ Taluk) progress 


S!.No 


Taluk 


G.p | 


Name of the work 


168 


Arsikere 


Undiganalu 


169 


Arsikere 


Kamasamudra 


Provding FHTC 646 no and Construction of OHT at Undiganalu and 
Undiganalu A Thandya and Undiganalu B Thandya Habitations of 
Undiganalu Village in Undiganalu GP Under MVS Scheme in Arsikere 
Taluk (MVS to 530 Habitations in Arsikere Taluk} 


Provding FHTC 429 no and Construction of OHT at Kamasamudra Village 
in Kamasamudra GP Under MVS Scheme in Arsikere Taluk {MVS to-530 
Habitations in Arsikere Taluk) 


170 


Arsikere 


Dummenahalli 


Provding FHTC 245 no and Construction of OHT at G Shankaranahalli 
and S Banjara Thandya and $S Koppalu Habitations of G Shankaranahaili 
Village in Dummenahalli GP Under MVS Scheme in Arsikere Tatuk (MVS 
‘to 530 Habitations in Arsikere Taluk} 


Est Cost. 


91.50 


Arsikere 


Aggunda 


Provding FHTC 296 no and Construction of OHT at Karehalli and 
Karehalli Lambani Thandya Habitations of Karehalli Village in Aggunda 
GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Taluk) 


Kamasamudra 


Provding FHTC 135 no and Construction of OHT at Kasavanahalli and 
Katlur Habitations of Kasavanahalli Village in Kamasamudra GP Under 
MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 

Taluk} 


Name of the Contractor Remarks 


OHT work under progress 


Kamasamudra 


Provding FHTC 220 no and Construction of OHT at Melenahalli Village in 
Kamasamudra GP Under MVS Scheme in Arsikere Taluk (MVS to 530 


Material Procurement 
under progress 


Material Procurement 
under progress 


HH connection work 


vijay kumar HR under progress 


Material Procurement 
under progress 


Material Procurement 
under progress 


Habitations in Arsikere Taluk) 
” [Provding FHTC 319 no at Shashivala Village in Rampura GP Under MVS Pipe li k 
Rampura E - ge in Rampura G 95.00 ipe line work Under 
Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} Progress 
Provding FHTC 111 no and Construction of OHT at Karadihalli Village in Material P 
Kuruvanaka Kuruvanaka GP Under MVS Scheme in Arsikere Taluk {MVS to 530 26.50 Nagaraja B a ದ rocurement 
Habitations in Arsikere Taluk) under progress 
Provding FHTC 290 no at Dhananjayapura and Kodihalli Habitations of HH ti k 
Banduru Dhananjayapura Village in Banduru GP Under MVS Scheme in Arsikere "39.50 IC Nagarathna connection wor’ 
[Taluk (MVS to 530 Habitations in Arsikere Taluk) under progress 
Provding FHTC 26 no at Upparakatenahalli Village in Kolagunda GP fH connection work 
Kolagunda Under MVS Scheme in Arsikere Taluk {MVS to 530 Habitations in 8.50 MANJUNATHA K Under progress an 
larsikere Tatuk) Cistern work Under 
progress 
R Provding FHTC 205 no at Valehalli Village in Kalgundi GP Under MVS 
Kalgundi 6 N 6 31.50 MANJUNATHA J K Not started 


Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) 


Name of the work \ | Est Cost. |Name ofthe Contractor Remarks 


Sl.No Taluk G.P 
Provding FHTC 103 no and Construction of OHT at Venkatapura Village 
Arsikere Mududi in Mududi GP Under MVS Scheme in Arsikere Taluk {MVS to 530 28.00 Geetha PH OHT work under progress 
Habitations in Arsikere Taluk} 
Provding FHTC 143 no and Construction of OHT at Savanthanahalli Pipeline work completed 
180 JArsikere Arakere Village in Arakere GP Under MVS Scheme in Arsikere Taluk (MVS to 530 35.50 T KRISHNAIAH and OHT work under 
Habitations in Arsikere Tatuk} propress 
Provding FHTC 124 no and Construction of OHT at Thimmanahalli Material Brocuremerit 
Neralige Village in Neralige GP Under MVS Scheme in Arsikere Taluk {MVS to 530 35.50 PUTTASWAMY 
Habitations in Arsikere Taluk) under progress 
Provding FHTC 76 no and Construction of OHT at Melina Hosahalli ್ಸ 
182 IArsikere Araker Village in Arakere GP Under MVS Scheme in Arsikere Taluk (MVS to 530 33.00 I K RAMACHANDRA OHT work under progress 
Habitations in Arsikere Taluk} 
| Provding FHTC 104 no and Construction of OHT at N Hosahalli Village in Material Brocuremérit 
183 JArsikere Rangapura Rangapura GP Under MVS Scheme in Arsikere Taluk (MVS to 530 31.50 Subramani M 
FARA § under progress 
2 Habitations in Arsikere Taluk} 
Provding FHTC 177 no and Construction of OHT at Mavathanahalli 
184 JArsikere Kolagunda Village in Kolagunda GP Under MVS Scheme in Arsikere Taluk {MVS to 41.50 IK RAMACHANDRA Dismantling work done 
530 Habitations in Arsikere Taluk} 
Provding FHTC 85 no and Construction of OHT at Lingegodanahalli H 
185 JArsikere Kuruvanaka [village in Kuruvanaka GP Under MVS Scheme ia Arsikere Taluk (MVSto | 33.50 Geetha PH Material Procurement 
530 Habitations in Arsikere Taluk} under progress 
Provding FHTC 38 no and Construction of OHT at Jinkerehalli Village in 
186 Arsikere Bageshapura . |Bageshapura GP Under MVS Schere in Arsikere Taluk (MVS to 530 18.00 IC Nagarathna OHT work under progress 
- Habitations in Arsikere Taluk) 3 é 
- Provding FHTC 244 no and Construction of OHT at Mududi B Thandya K 
187 JArsikere Mududi Village in Mududi GP Under MVS Scheme in Arsikere Taluk {MVS to 530 50.50 1 K RAMACHANDRA - Not started 
Habitations in Arsikere Taluk) 
Provding FHTC 86 no and Construction of OHT at Kengenahalli Village in Material Proc erie 
188 JArsikere Banduru Banduru GP Under MVS Scheme in Arsikere Taluk (MVS to 530 18.50 SHEKAR NAIK 
FE ್ಸ under progress 
Habitations in Arsikere Taluk) 
Provding FHTC 82 no and Construction of OHT at Kamenahalli Village in A 
189 JArsikere Neralige Neralige GP Under MVS Scheme in Arsikere Taluk {MVS to 530 PUTTASWAMY Material Procureient 
Habitations in Arsikere Taluk} under progress 
Provding FHTC 130 no and Construction of OHT at Kambaragatta Village 
190 fArsikere Rangapura in Rangapura GP Under MVS Scheme in Arsikere Taluk (MVS to 530 43.00 IK RAMACHANDRA OHT work upto column 
Habitations in Arsikere Taluk} 
Provding FHTC 213 no and Construction of OHT at Kurubarahalli and 
191 [Arsikere Kuruvanaks Kurubarahalli Thandya Habitations of Kurubarahalli Village in 67.00 Material Procurement 


Kuruvanaka GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


under progress 


F 


Sl.No 


Taluk 


Name of the work 


192 


Arsikere 


R 


Provding FHTC 383 no and Construction of OHT at Maratagere and 
Maratagere Bhovi Colony and Hunasekatte and T Thimmanahalli and 
Chandanayakanahatti Habitations of Maratagere Village in Puralehalli 
GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Tatuk) 


193 


Arsikere 


G.P 
Puralehalli 
Bendekere 


Provding FHTC 190 no and Construction of OHT at Chikkuru Gollarahatti 
and Chikkuru Nayakarahatti Habitations of Chikkuru Village in 
Bendekere GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


194 


Arsikere 


Narasipura 


Provding FHTC 404 no and Construction of OHT at Narasipura and 
Narasipura A K Colony and Narasipura Banjara Thandya and Narasipura 
Gollarahatti and Narasipura Vaddarahatti and Giddegowdanakoppalu 
Habitations of Narasipura Village in Narasipura GP Under MVS Scheme 
in Arsikere Taluk {MVS to 530 Habitations in Arsikere Taluk) 


195 


Arsikere 


Provding FHTC 251 no at Kyathanahalli Village in Narasipura GP Under 
MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk) 


196 


Arsikere 


Narasipura 


Kankatte 


Provding FHTC 582 no and Construction of OHT at Kankatte and 
Kankatte Puttanakatte Habitations of Kankatte Village in Kankatte GP 
Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Taluk} 


197 


Arsikere 


Kankatte 


Provding FHTC 213 no at Sathanakere Village in Kankatte GP Under 
MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk) 


198 


Arsikere 


Kamasamudra 


Provding FHTC 146 no and Construction of OHT at Yargenahalli Village 
in Kamasamudra GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


199 


Arsikere 


Madalu 


Provding FHTC 275 no and Construction of OHT at Yarehalli and 
Yarehalli Palya Habitations of Yarehalli Village in Madalu GP Under MVS 
Scheme in Arsikere Taluk {MVS to 530 Habitations in Arsikere Taluk) 


200 


Arsikere 


K Shankaranahalli 


Provding FHTC 232 no and Construction of OHT at Bennigundihalli and 
K Palya Habitations of Bennigundihalli Village in K Shankaranahalli GP 
Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
lArsikere Taluk) / 


201 


Arsikere 


K Shankaranahalli 


pS 


Est Cost. 


114.50 


52.00 


121.50 


72.50 
116.50 


63.00 


57.00 


58.50 


93.00 


Provding FHTC 282 no and Construction of OHT at K Shankaranahalli 
and K Shankaranahalli Lambani Thandya Habitations of K 
Shankaranahalli Village in K Shankaranahalli GP Under MVS Scheme in 
Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) 


| 


115.00 


Name of the Contractor 


Harshith K 


vijay kumar HR 


vijay kumar HR 


Remarks 


Pipe line work Under 
Progress 


Material Procurement 
under progress 


Pipe line work Under 
Progress 


Pipe line work Under 
Progress 


Pipe line work Under 
Progress 


Pipe line work Under 
Progress 


Material Procurement 
under progress 


Material Procurement 
under progress 


Pipe line work Under 
Progress 


Pipe line work Under 


Progress Pp 


sino | 


Name of the work 


Est Cost. 


Name of the Contractor 


Provding FHTC 243 no and Construction of OHT at Sulekere and 
Thubinakerehatti Habitations of Sulekere Village in Dummenahalli GP 
Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Taluk) 

Provding FHTC 210 no and Construction of OHT at Vadagarahalli and V 
Gandhigrama and L Honnenahalli Habitations of Vadagarahalli Village in 
Bagivalu GP Under MVS Scheme in Arsikere Taluk {MVS to 530 
Habitations in Arsikere Taluk) 

Provding FHTC 1626 no and Construction of OHT at Kenkere and 
Kenkere Hosuru and Brahmadevarahalli and Chindenahalli and 
Chindenahalli Gate and Huliyappanapalya and Mavinakere and 
Ramenahalli Habitations of Narasipura Village in Narasipura GP Under 
MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk} 

Provding FHTC 278 no‘at Somenahalli and Giddegowdana Koppalu and 
Kengina Koppalu Habitations of Somenahalli Village in Yadavanahalli GP 
Under MVS Scheme in Arsikere Taluk {MVS to 530 Habitations in 
Arsikere Taluk) 


202 J[Arsikere Dummenahalli 


203 Bagivalu 


204 jArsikere Narasipura 


205: JArsikere Yadavanahalli 


. : Provding FHTC 212 no at Yadavanahalli and Somenahalli Colony 
206 i Yadavanahalli |Habitations.of Yadavanahalli Village in Yadavanahalli GP Under MVS 
- Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) 


Provding FHTC 203 no and Construction of OHT at Chittanahalli and 
Chittanahalli Koppalu and Chittanahalli Hosuru Habitations of » 
Chittanahalli Village in Rangapura GP Under MVS Scheme in Arsikere 
Taluk (MVS to 530 Habitations in Arsikere Taluk} 


207 jArsikere Rangapura 


Provding FHTC 476 no and Construction of OHT at Megala 
Habbanagatta and Kelagina Habbanagatta and Hullenahalli and 
208 JArsikere Habbanagatta |Balenahalli and Balenahalli Bavi and Lakkenhalli and Somenahalli 
Habitations of Habbanagatta Village in Habbanagatta GP Under MVS 
Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} 


K Provding FHTC 140 no and Construction of OHT at Borehalli and 
. . Basavanpurahatti and Basavanpura Thandya Habitations of Borehalli 
Mududi . 
209 Arsikere udu Village in Mududi GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk) 


71.00 


74.50 


403.50 


95.50 


62.50 


90.00 


Remarks 


CD Manjegowda 


Material Procurement 
under progress 


Siddappa 


Harshith K 


CD Manjegowda 


173.50 


62.50 


Keerthi Jain 


Not started 


Not started 


Not started 


Not started 


Not started 


1 OHT work started 


 ISKL OHT started 


Provding FHTC 1821 no and Construction of OHT at Haranahalli and 
Haranahalli 8 Thandya and Kanakanchenahalli and Kodikoppalu and 

210 JArsikere Haranahalli |Yarehalli Habitations of Haranahalli Village in Haranahalli GP Under 
MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk) 


297.00 


Keerthi Jain 


Not started 


1 


A 
SI.No 


Arsikere 


Arakere 


Banduru 


Banduru 


216 


Arsikere 


Kolagunda 


Habitations of Bevinahalli Village in Kacheegatta GP Under MVS Scheme 
in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} 


Provding FHTC 650 no and Repair of OHT at Arakere Village in Arakere 
GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Tatuk} 


155.50 


Taluk G.P Name of the work Est Cost. [Name ofthe Contractor Remarks 

Provding FHTC 153 no and Construction of OHT at Bagilagatta Village in Material Procurement NK 

211 JArsikere Kacheegatta |Kacheegatta GP Under MVS Scheme in Arsikere Taluk (MVS to 530 53.50 
MN K under progress 

Habitations in Arsikere Taluk) 

Provding FHTC 256 no and Construction of OHT at Bevinahalli and 

Bevinahalli Gollarahalli and YC Colony.and Banavara RLY Station AN Material Procurement 
212 Kacheegatta Y 63.50 Harshith K 


under progress 


Not started 


Provding FHTC 209 no at Neelgiri Kavalu and Neelgiri Kavalu Hosuru and 
Neelgiri Kavalu Vaddarahatti and Khoracharahatti Habitaions of Neelgiri 
Kavalu Village in Banduru GP Under MVS Scheme in Arsikere Taluk 
{MVS to 530 Habitations in Arsikere Taluk) 


54.50 


Not started 


Provding FHTC 522 no at Banduru and Katana Koppalu and Banduru 
Vaddarahatti and Bakappana Koppalu Habitaions of Banduru Village in 
Banduru GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk) 

Provding FHTC 258 no and Construction of OHT at Sankihalli Village in 
Kolagunda GP Under MVS Scheme in Arsikere Tatuk (MVS to 530 
Habitations in Arsikere Taluk) 


217 


218 


Arsikere 


Arsikere 


Neralige 


Javagal 


219 


Arsikere 


Kacheegatta 


220 


221 


Arsikere 


Arsikere 


Puralehalli 


Shanegere 


Provding FHTC 601 no at Neralige and Bachenahalli Kavalu Habitaions 
of Neralige Village in Neralige GP Under MVS Scheme in Arsikere Taluk 
{MVS to 530 Habitations in Arsikere Taluk) 


142.50 


92.50 


Not started 


vijay kumar HR 


Not started 


Pipeline work under 
progress 


Provding FHTC 169 no and Construction of OHT at Doddagatta Village in 
Javagal GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


41.00 


MANJUNATHA J K Not started 


Provding FHTC 81 no and Construction of OHT at Doddenahalli Village 
in Kacheegatta GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk) 


34.00 


MANJUNATHA J K Not started 


Provding FHTC 26 no and Construction of OHT at Siddapura Village in 
Puralehalli GP Under MVS Scheme in Arsikere Taluk {MVS to 530 
Habitations in Arsikere Taluk} 


Provding FHTC 76 no and Constuction of OHT at Byrapura and Byrapura 
Thandya Habitations of Byrapura Village in Shanegere GP Under MVS 
Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk) 


222 


Arsikere 


Shanegere 


Provding FHTC 12 no and Construction of OHT at Hanumanahalli Village 
in Shanegere GP Under MVS Scheme in Arsikere Taluk {MVS to 530 
Habitations in Arsikere Taluk} 


13.00 


40.50 


Shivakumar N OHT work under progress 


IC Nagarathna 


OHT work under progress 


7.50 


. Pipeline work under ಈ - 
HA™T 


progress OHT and 


Work nnder nraore<s 


Kumara NM 


Est Cost. Name of the Contractor 


Remarks 


Sl.No Taluk G.P Name of the work 
Provding FHTC 128 no and Construction of OHT at Tyapegowdanahatti 
. A and Sannegowdanahatti and Gandhinagara and Rampura Habitations of Material Procurement 
223 Hiriyur 41.50 R a 
Arsikere y Cheluvanahalli Village in Hiriyur GP Under MVS Scheme in Arsikere ೩೧೩: under progress 
Taluk (MVS to 530 Habitations in Arsikere Taluk} 
Provding FHTC 93 no and Construction of OHT at Chikkalinganahatti and 
K Dombidasarahatti and Nayakarahatti Habitations of Chikkalinganahatti 
rakere > 42.50 MANJUNATHA JK rted 
224 JArsikere Arake Village in Arakere GP Under MVS Scheme in Arsikere Taluk {MVS to 530 Not starte 
Habitations in Arsikere Taluk} 
Provding FHTC 22 no and Construction of OHT at Singenahalli Village in Material Procurement 
225 [Arsikere Gandasi Gandasi GP Under MVS Scheme in Arsikere Taluk (MVS to 530 15.00 Prasanna M K 
- under progress 
Habitations in Arsikere Taluk} 
Provding FHTC 28 no and Construction.of OHT at Shanthanahalli Village OHT work under progress 
226 Bendekere in Bendekere GP Under MVS Scheme in Arsikere Taluk {MVS to 530 10.50 Prasanna M K and pipeline work 
‘ Pp’ 
Habitations in Arsikere Taluk} underprogress 
Provding FHTC 50 no and Construction of OHT at Linglapura Village in OHT work under oroeress 
Arsikere Bagivalu Bagivalu GP Under MVS Scheme in Arsikere Taluk (MVS to 530 22.00 Prasanna MK _ Progr 
ROR K HH work under progress 
Habitations in Arsikere Taluk} 
Provding FHTC 84 no and Construction of OHT at Habbanagatta Kavalu 
R and Habbanagatta Kavalu Hosuru and Greenland Habitations of Material Procurement 
banagatt 39.50 1 C Nagarathna 
228 JArsikere Habbanagatta Habbanagatta Kavalu Village in Habbanagatta GP Under MVS Scheme in 9 k under progress 
Arsikere Taluk {MVS to 530 Habitations in Arsikere Taluk} 
Provding FHTC 129 no and Construction of OHT at Suladimmanahalli Material Procurement 
229 JArsikere Kacheegatta iVillage in Kacheegatta GP Under MVS Scheme in Arsikere Taluk (MVS to 39.50 MANJUNATHA JK 


230 JArsikere 


Karagunda 


530 Habitations in Arsikere Taluk} 


Provding FHTC'228 no and Construction of OHT at Gollarahalli Village in 
Karagunda GP Under MVS Scheme in Arsikere Taluk {MVS to 530 
Habitations in Arsikere Tatuk) 


231 jArsikere 


JC Pura 


Provding FHTC 87 no and Construction of OHT at Doddagatta Village in J 
C Pura GP Under MVS Scheme in Arsikere Taluk {MVS to 530 
Habitations in Arsikere Taluk} 


232 JArsikere 


- ಈ 


233 


Belagumb 


Bageshapura 


Provding FHTC 103 no and Construction of OHT at Kalkere and 
Basavanahatti Habitations of Kalkere Village in Belagumba GP Under 
MVS Scheme in Arsikere Taluk {MVS to 530 Habitations in Arsikere 
Taluk) 

Provding FHTC 56 no and Construction of OHT at Joganahalli Village in 
Bageshapura GP Under MVS Scheme in Arsikere Taluk (Mvs to 530 
Habitations in Arsikere Taluk) 


48.50 


under progress 


IC Nagarathna 


T KRISHNAIAH 


OHT work under progress 


OHT work upto bottom 
slab coloumn and Brace 
beam work completed 


43.00 


Kumara KS 


17.50 


Arun Kumar 


Material Procurement 
under progress 


Pipeline work under 
progress 


234 


Taluk 


Arsikere 


G.P 


K 
Shankaranahalli 


Nk 


Name of the work Est Cost. 


Name of the Contractor 


Provding FHTC 160 no and Construction of OHT at Kumbaragatta Village 
in K Shankaranahalli GP Under MVS Scheme in Arsikere Taluk (MVS to 
530 Habitations in Arsikere Taluk) 


33.00 


235 


236 


Arsikere 


Arsikere 


Aggunda 


Provding FHTC 955 no and Construction of OHT at Aggunda and 
Aggunda Thandya and Aggunda Gollarahatti and Siddarahalli and 
Siddarahalli Thandya Habitations of Aggunda Village in Aggunda GP 
Under MVS Scheme in Arsikere Tatuk {MVS to 530 Habitations in 
Arsikere Taluk} p 


253.00 


Dummenahalli 


Provding FHTC 377 no and Construction of OHT at Dashihalli and D 
Kelaginahatti and D Ammanahatti Habitations of Dashihalli Village in 
Dummenahalli GP Under MVS Scheme in.Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


237 


Arsikere 


J C Pura 


Provding FHTC 384 no and Construction of OHT at Chikkalkuru and 
Chikkalkuru Gollarahatti Habitations of Chikkalkuru Village in } C Pura 
GP Under MVS Scheme in Arsikere Tatuk (MVS to 530 Habitations in 
Arsikere Taluk} 


238 


Arsikere 


DM Kurke 


Providing FHTC 436 no and Construction of OHT at Haralakatta and 
Chape Vaddarahatti and Manna Vaddarahatti and Haralakatta 
Gollarahatti and Habitations of DM Kurke Village in DM Kurke GP Under 
MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk} 


121.00 


239 


Arsikere 


Kankatte 


240 


Arsikere 


Kalgund 


Providing FHTC 323 no and Construction of OHT at Dibburu and Dibburu 
Koppalu Habitations in Dibburu Village in Kankatte GP Under MVS 
Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} 
SS 
Provding FHTC 336 no and Construction of OHT at Kallusadarahalli and 
Kallusadarahalli Gollarahatti and Kardihalli Jogi Colony Habitations of 
Kallusadarahalli Village in Kalgundi GP Under MVS Scheme in Arsikere 
Taluk (MVS to 530 Habitations in Arsikere Taluk) 


105.00 


115.00 


241 


Arsikere 


K Shankaranahalli 


Provding FHTC 124 no and Construction of OHT at Bommasamudra 
Village in K Shankaranahalli GP Under MVS Scheme in Arsikere Taluk 
(MVS to 530 Habitations in Arsikere Taluk) 


55.50 


242 


Arsikere 


Thalalur 


MANJUNATHA JK 


Remarks 


Not started 


Vijay kumar HR 


Pipeline work under 
progress 


Material Procurement 
under progress 


Pipeline work under 
progress 


vijay kumar HR 


Pipeline work under 
progress 


Pipeline work under 
progress 


Material Procurement 
under progress 


Pipeline work under 
progress 


Provding FHTC 411 no and Construction of OHT at Thalalur Gollarahatti 
and Thalalur and Rudranahalli Habitations of Thalalur Village in Thalalur 
GP Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Taluk} 


109.50 


Material Procurement 
under progress 


Sl.No 


243 


244 


245 


246 


247 


248 


249 


250 


Taluk is 


Arsikere 


G.P Name of the work 


Provding FHTC 530 no and Construction of OHT at Talalthore and 
Ranganathapura and Katenahallihatti and Veerapura Habitations of 
Talalthore Village in Thalalur GP Under MVS Scheme in Arsikere Taluk 
(MVS to.530 Habitations in Arsikere Taluk) 


Thalalur 


Arsikere 


Provding FHTC 505 no and Construction of OHT at Kellangere and 
Thalalur Vaddarahatti and Thatalur Vishnupura Habitations of 
Kellangere Village in Thalalur GP Under MVS Scheme in Arsikere Taluk 
{MVS to 530 Habitations in Arsikere Taluk) 


Thatalur 


Arsikere 


Arsikere 


Arsikere 
Arsikere 


Arsikere 


Provding FHTC 157 no and Construction of OHT at lyothimallapura and 
GOLLARAHATTI and Kalegowdanakoppalu Habitations of 
Jyothimallapura Village in Thalaluru GP Under MVS Scheme in Arsikere 
Taluk {MVS to 530 Habitations in Arsikere Taluk) 


k Providing FHTC 532 no and Construction of OHT at Byranayanakahalli 
Jajur and Jajuru and Ganga Nagara Habitations in Jajuru Village in Jajur GP 
Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 
Arsikere Taluk} 
Provding FHTC 359 no and Construction of OHT at Byragondanahalli 
and Byragondanahalli Bhovi Colony Habitations of Byragondanahalli 
Kuruvanaka K R |; ಸ 
Village in Kuruvanaka GP Under MVS Scheme in Arsikere Taluk (MVS to 
| 530 Habitations in Arsikere Taluk) 


Provding FHTC 171 no and Construction of OHT at Kommaragatta 
Village in Kuruvanka GP Under MVS Scheme in Arsikere Taluk (MVS to 
530 Habitations in Arsikere Taluk) 


Thalalur 


Kuruvanaka 


Provding FHTC 211 no and Construction of OHT at Thippagatta and 
Thippagatta Vaddarahatti Habitations of Thippagatta Village in 
Kuruvanaka GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk) 

Providing FHTC 262 no and Construction of OHT at 
Hosakalnayakanahalli and Jajur Hosahalli Habitations of 
Kalnayakanahalli Village in Jajur GP Under MVS Scheme in Arsikere 
Taluk (MVS to 530 Habitations in Arsikere Taluk} 


Kuruvanaka 


Jajur 


251 


252 


Arsikere 


kere 


Providing FHTC 190 no and Construction of OHT at G Hosahalli Village in 
Shanegere GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk) 


Shanegere 


Providing FHTC 132 no and Construction of OHT at Annayanakanahalli 
Megalahatti and Kelagina Vaddarahatti and KabburaHalli Habitations in 
Annayanakanahalli Village in Geejihalli GP Under MVS Scheme in 
Arsikere Taluk (MVS to 530 Habitations in Arsikere Taluk} 


Geejihalli 


Est Cost. |Name of the Contractor Remarks 
141.50 Material Procurement 
under progress 
“vijay kumar HR 
137.00 ? Material Procurement 
under progress 
67.00 Material Procurement | 
under progress 
119.00 Pipeline work under 
progress 
92.00 Pipeline work under 
progress 
Pipeline work under 
2000 progress and OHT bottom 
KVR CONSTRUCTION slab work completed 
76.50 Pipeline work under 
progress 
86.00 Pipeline work under 
progress 


69.50 


Pipeline work completed 
and OHT completed 


66.50 


Material Procurement 
under progress 


Sl.No Taluk G.P Name of the work Est Cost. |Name of the Contractor Remarks 


Providing FHTC 277 no and Repair of Exsiting OHT at Doddenahalli Harshith K 
253 JArsikere HABBANAGATTA Village in HABBANAGATTA GP Under MVS Scheme in Arsikere Taluk 86.50 
{MVS to 530 Habitations in Arsikere Taluk) 


Material Procurement 
under progress 


Providing FHTC 202 no and Construction of OHT at Nagenahalli Village 
254 JArsikere Karagunda in Karagunda GP Under MVS Scheme in Arsikere Taluk (MVS to 530 62.00 
Habitations in Arsikere Taluk} 

Providing FHTC 308 no and Construction of OHT at Heggatta and 
Gattadakere and Thimmanathittu Habitations in Heggatta Village in 65.50 Pipeline work under 
Heggatta GP Under MVS Scheme in Arsikere Taluk (MVS to 530 progress 
Habitations in Arsikere Taluk) ಇ 


Material Procurement 
under progress 


255 JArsikere Heggatta 


Provding FHTC 467 no and Construction of OHT at Rangapura and K Harshith K 
Rangenahalli and Shanthamallapura and Bannimaradahatti and 

256 JArsikere Rangapura Devihalli and Jenukal Siddapura Habitations of Rangapura Village in 167.50 
Rangapura GP Under MVS Scheme in Arsikere Taluk {MVS to 530 
Habitations in Arsikere Taluk) 

Providing FHTC 164 no and Construction of OHT at Hunasekatte and 
Ramasagara Habitations of Hunasekatte Village in Belagumba GP Under 
MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Taluk} 

Provding FHTC 232 no and Construction of OHFT at Dyamenahalli and 
Ramakrishnapura Habitations in Javagal Village in Javagal GP Under 
MVS Scheme in Arsikere Taluk {MVS to 530 Habitations in Arsikere 
Taluk) 


Material Procurement 
under progress 


257 JArsikere Belagumba 67.00 Harshith K Not started 


258 |Arsikere Javagal 67.00 Harshith K Not started 


Provding FHTC 91 no and Construction of OHT at Byrapura Village in JC 


pura GP Under MVS Scheme in Arsikere Taluk {MVS to 530 Habitations 27.50 Jayaramaiah Material Procurement 


Arsikere JC Pura 


in Arsikere Taluk} under progress 
Provding FHTC 152 no and Construction of OHT at Jannavara Village in 


Narasipura GP Under MVS Scheme in Arsikere Taluk {MVS to 530 39.50 Manjunath L Bovi Not started 
Habitations in Arsikere Taluk) 


Arsikere Narasipura 


. |Provding FHTC 47 no at Adihalli Navagrama Habitations of Adihalli 
Dummenahalli [Village in Dummenahalli GP Under MVS Scheme in Arsikere Taluk (MVS 10.00 ARUNKUMAR B J 
to 530 Habitations in Arsikere Taluk} 


Material Procurement 
under progress 


261 JArsikere 


Provding FHTC 102 no at Somashettyhalli Village in Kankatte GP Under 
MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 26.50 LAKSHMIPATHI G Site problem 
Taluk) 


262 Kankatte 


Arsikere 


Provding FHTC 62 no and Construction of OHT at Anandanahalli Village OHT foundation and 


263 JArsikere Puralehalli in Puralehalli GP Under MVS Scheme in Arsikere Taluk (MVS to 530 28.00 K R Gangadharaiah pipeline work under 
Habitations in Arsikere Taluk} progress 
Providing FHTC 137 no and Construction of OHT at Holalkere Thandya 
. and DRG Koppalu Habitations in Holalkere Village in Rampura GP Under ಸ - A 
264 jArsikere Rampura PP; 8 p 51.00 Jayaramaiah Tender Details not givi 


MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in Arsikere 
Talrik\ 


Sl.No 


Taluk 


265 


Arsikere Bendekere 


266 


Arsikere Puralehalli 


Name of the work 


Est Cost. 


Name of the Contractor 


Providing FHTC 122 no and Construction of OHT at Layalapura Village in 
Bendekere GP Under MVS Scheme in Arsikere Taluk {MVS to 530 
Habitations in Arsikere Taluk} 


38.50 


Providing FHTC 123 no and Construction of OHT at Mylanahalli Village 
in Puralehalli GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk} 


267 


268 


Arsikere Rangapura 


Thalaluru 


Arsikere Taluk} 


270 


Providing FHTC 93 no and Construction of OHT at Mootikere Village in 
Rangapura GP Under MVS Scheme in Arsikere Taluk {MVS to 530 
Habitations in Arsikere Taluk) 


24.00 


Providing FHTC 88 no and Construction of OHT at Kere Kodihalli and 
Handijogi Colony Habitations in Kere Kodihalli Village in Thalaluru GP 
Under MVS Scheme in Arsikere Taluk (MVS to 530 Habitations in 


Jayaramaiah 


Manjunath L Bovi 


LAKSHMIPATHI G 


LAKSHMIPATHI G 


Remarks 


OHT work under progress 


— 


Not started 


Not started 


Tender Details not given 


 Kacheegatta 


Bagivalu 


Provding FHTC 66 no and Construction of OHT at Byrapura Village in 
Kacheegatta GP Under MVS Scheme in Arsikere Taluk (MVS to 530 
Habitations in Arsikere Taluk) 


Provding FHTC 175 no and Construction of OHT at Hiriyalu Village in 
Bagivalu GP Under MVS Scheme in Arsikeré Taluk and Hassan through 
MVS Multi Village Water Supply Scheme to 530 Habitations in 

BANAVARA and GANDASI Blocks of Arsikere Taluk in Hassan 


271 


272 


Arsikere CHAGACHAGERE 


Provding FHTC 147 no and Construction of OHT at Manjenahalli and 
Manjenahalli Kavalu and Srirampura Habitations in Manjenahalli Village 
in Chagachagere GP Under MVS Scheme in Arsikere Taluk and Hassan 
through MVS Scheme to 530 Habitations in Arsikere 


lalanakere 


273 


274 


Provding FHTC 228 no and Construction of OHT at Lalanakere and Kodi 
Koppalu Habitations of Lalanakere Village in Lalanakere GP Under MVS 
Scheme in Arsikere Taluk through MVS Scheme to 530 Habitations in 

BANAVARA and GANDASI Blocks of Arsikere Taluk 


112.50 


Yadavanahalli 


Provding FHTC 143 no at Jeekanahalli and Jeekanahalli Hosuru and 
Handijogi Colony Habitations of Jeekanahalli Village in Yadavanahalli GP 
Under MVS Scheme in Arsikere Taluk and Hassan District through MVS 
Scheme to 530 Habitations in Arsikere Taluk 


Arsikere Gandasi 


Provding FHTC 1788 no and Construction of OHT at Gandasi Village in 
Gandasi GP Under MVS Scheme in Arsikere Taluk-and Hassan District 
through MVS Scheme to 530 Habitations in BANAVARA and GANDASI 
Blocks of Arsikere Taluk in Hassan District 


Jayaramaiah 


Material Procurement 
under progress 


Shivaprakash.P 


To Be Start 


Tender Underevaluation. 


Sl.No Taluk 


275 JArsikere 


G.P Name of the work Est Cost. 


Provding FHTC 119 no and Construction of OHT at Goliarahalli and G 
Gollarahatti and Basaveshwara Nagara and B L Koppalu Habitations of 


276 J|Arsikere 


97.00 
belagumba Gollarahalli Village in Belagumba GP Under MVS Scheme in Arsikere and 
Hassan through ‘MVS Scheme to 530 Habitations 
Provding FHTC 273 no and Construction of OHT at Mylanahalli and M 
Koppalu and Ontekallahatti Habitations of.Mylanahalli Village in 
belagumba pp; Y 6 109.00 


Belagumba GP Under MVS Scheme in-Arsikere and Hassan through MVS 
Mutti Village Water Supply Scheme to 530 Habitations 


277 J|Arsikere 


278 JArsikere 


Provding FHTC 215 no and Construction of OHT at Megalahatti and 
Kelaginhatti Habitations of Kacheegatta Village in Kacheegatta GP 
Under MVS Scheme in Arsikere Taluk and Hassan through MVS Scheme 
to 530 Habitations in Arsikere Taluk in Hassan District 


Kacheegatta 71.00 


. [Provding FHTC 168 no and Construction of OHT at Narasipura and 
Narasipura Gollarahatti Habitations of Narasipura Village in Kolagunda 
GP Under MVS Scheme in Arsikere Taluk and Hassan District through 
MVS Scheme to 530 Habitations in Arsikere Taluk 


Kolagunda 


279 J|Arsikere 


280 jArsikere 


. |Provding FHTC 120 no and Construction of OHT at Deshani Gollarahatti 
Village in Undiganalu GP Under MVS Scheme in Arsikere Taluk and 
Hassan District through MVS Scheme to 530 Habitations in BANAVARA 
and GANDASI Blocks of Arsikere Taluk in Hassan 


Undiganalu 


Provding FHTC 117 no and Construction of OHT at G Mangalapura 
Village in Gandasi GP Under MVS Scheme in Arsikere Taluk and Hassan 
District through MVS Scheme to 530 Habitations in BANAVARA and 

GANDAS!I Blocks of Arsikere Taluk-in Hassan District 


— 


281 JArsikere 


Provding FHTC 110 no and Construction of OHT at Basavarajapura 
Village in Bendekere GP Under MVS Scheme in Arsikere Taluk and 


Bendekere 


Name of the Contractor 


Remarks 


Manjunath. J,K 


To Be start 


Manjunath. J,K 


Ravi Kumar 


282 JArsikere 


ee A Ravi Kumar 
Hassan District through MVS Scheme to 530 Habitations in BANAVARA 
and GANDASI Blocks of Arsikere Taluk in Hassan District 
Provding FHTC 28 no and Construction of OHT at Kenchanahalli Village 
in DUMMENAHALLI GP Under MVS Scheme in Arsikere Taluk and _ 
Ravi Kumar 


Dummenahalli Hassan District through MVS Scheme to 530 Habitations in BANAVARA 


and GANDASI Blocks of Arsikere Taluk in Hassan District 


To Be start 


‘To Be start 


Name of the work 


—— 


Est Cost. 


Name of the Contractor Remarks 


4 


Provding FHTC 35 no and Construction of OHT at VENKATAPURA Village 
in Jajur GP Under MVS Scheme in Arsikere Taluk and Hassan District 
through MVS Scheme to 530 Habitations in BANAVARA and GANDAS! 
Blocks of Arsikere Taluk in Hassan District 


21.50 


Provding FHTC 111 no and Construction of OHT at Karagunda B 
Thandya and Thimmappana Koppalu and Siddarahalli Habitations of 
Karagunda Village in Karagunda GP Under MVS Scheme in Arsikere and 
Hassan through MVS Scheme to 530 Habitations in Arsikere 


. Karagunda 


27.50 


Ravi Kumar To Be start 


Basavaraj To Be start 


Provding FHTC 50 no and Construction of OHT at Byragondanahalli 
Village in KENKERE GP Under MVS Scheme in Arsikere Taluk and Hassan 
District through MVS Scheme to 530 Habitations in BANAVARA and 
GANDASI Blocks of Arsikere Taluk in Hassan District 


Kenkere 


22.50 


Basavaraj 


Provding FHTC 85 no and Construction of OHT at Bevinahalli Village in 
Rangapura GP Under MVS Scheme in Arsikere Taluk and Hassan District 
through MVS Scheme to 530 Habitations in BANAVARA and GANDASI 
Blocks of Arsikere Taluk in Hassan District 


Rangapura 


20.00 


Providing FHTC's to 186 households in Bellavara 
Habitation of Bellavara village in Anughatta GP in Belur 
taluk. 


Anughatta 


58.00 


Basavaraj 


Pipeline Work Under 
Progress 


KS SHEKAR 


——————— 


Providing FHTC's to 184 households and Construction 
Bantenahalli |of storage tank in Rayapura Habitation of Rayapura 
village in Bantenahalli GP in Belur taluk. 


Providing FHTC's to 230 households, PWST retrofitting 
and augmentation in Kesagodu : Habitaton of Kesagodu 
village in Kesagowu GP in Belur taluk. 


Kesagodu 


58.00 


76.00 


Pipes arrived to site. 
Waiting for CIPET Test 
report. 


KS SHEKAR 


material procurement under. 
progress 


YVS Ramakrishna 


i 
1 
i 
l 
f 
t 
} 
1 
l 
1 
1 
[ 
1 
i 
[| 


Sl.No Taluk G.P 
290 Kadegarje 
291 Narayanapura 


292 


293 


Bantenahalli 


Kumbenahalli 


Name of the work ” Est Cost. |Name of the Contractor Remarks 
Providing FHTC's to 250 households, PWST retrofitting | 
and augmentation in Kadegarje Habitaton of Kadegarje 63.00 YVS Ramakrishna mae ಗಗಂರಟemet under 
village in Kadegarje GP in Belur taluk. 
Providing FHTC's to 210 households, PWST retrofitting ಭಳ 
and augmentation in Narayanapura Habitaton of 58.00 B M Prakash Pipeline Work Under 


Narayanapura village in Narayanapura GP in Belur 
taluk. 


Progress 


Providing FHTC's to 635 households, in Bantenahalli 
village in Bantenahalli G.P in Belur taluk. 


Providing Retrofitting with Construction of 1 No. 50000 litre OHTand 
456 No's FHTC in Agrahara Koppalu & Agrahara & Jayanagara Village 
of Kumbenahalli GP Under MVS Scheme in Channarayapatna Taluk 


147.00 


Noranakki 


Noranakki 


Providing Retrofitting with Construction of 1 No.50000 litre OHT and 


296 


CR Patna 


Kumbenahalli 


297 


CR Patna 


Nafluru 


305 No's FHTC in Manchiganahalli & Alponsnagara Village of. 74.43 
Noranakki GP Under MVS Scheme in Channarayapatna Taluk 

Providing Retrofitting and 208 No's FHTC in Nadanahalli Village of 52.34 
Noranakki GP Under MVS Scheme in Channarayapatna Taluk - 
Providing Retrofitting and 143 No's FHTC in Pothanahalli Village of 25.59 


Kumbenahalli GP Under MVS Scheme in Channarayapatna Taluk 


Providing Retrofitting and 584 No's FHTC in Nalluru and 
Shrinivasapura Village of Nalluru GP Under MVS Scheme in 
Channarayapatna Taluk 


98.20 


Pipeline work under 
progress.OHT raft 
reinforcement work under 
progress 


Suchendra BN 


Srinivasa Rao Karumanchi 
2 Nos Of 25000 kr Capacity 
OHT s Are at Bottom Salb 
level .19500,mtr Disribution 
network laying completed . 


Sl.No Taluk G.P Name of the work Est Cost. |Name of the Contractor Remarks 
ds 
A Providing Retrofitting and 212 No's FHTC in Nambihalli Village of 
298 |CR Patna Noranakki [Noranakki GP Under MVS Scheme in Channarayapatna Taluk 37.75 
_ Providing Retrofitting and 315 No's FHTC in Noranakki and Noranakki Srinivasa Rao Karumanchi 
299 |CRPatna Noranakki Gate Village of Noranakki GP Under MVS Scheme in Channarayapatna 79.28 ಇ 
Taluk 1 No Of 25000 ltr Capacity 
OHT at Bottom Salb level 
Providing Retrofitting and augmenting PWS wirh 156 No's FHTC in [And 1 no 10000 Itr Capacity 
300 {CR Patna Kumbenahalli |A.Cholenahalli Village of Kumbenahalli GP Under MVS Scheme in 49.64 isiat 2nd bracelevel3 
Channarayapatna Taluk 15600mtr Disribution 
network laying completed . 
: [Providing Retrofitting and 106 No's FHTC in Thejigere Village of 
-301 [CR Patna Kumbenehall Kumbenahalli GP Under MVS Scheme in Channarayapatna Taluk 26.97 
: |Providing Retrofitting and 196 No's FHTC in A.Kalenahalli Village of 
Kumbenahalli Kumbenahalli GP Under MVS Scheme in Channarayapatna Taluk 44.31 
: |Providing Retrofitting and 173 No's FHTC in Honnashettihalli Village of 
Kumbenahalli |, benahalli GP Under MVS Scheme in Channarayapatna Taluk 49.10 
eh Providing Retrofitting and 291 No's FHTC in Bindenahalli Village of 
Noranakki Noranakki GP Under MVS Scheme in Channarayapatna Taluk 93.14 1 No Of 25000 ltr 
Capacity OHT at Bottom 
inf i Salb level And 1 no 
Providing Retrofitting with Construction of 1 No. 50000 litre OHTand Srinivasa Rao Karumanchi 0 WE SAR 
305 [CR Patna Kumbenahalli |172 No's FHTC in Kumbenahalli Village of Kumbenahalli GP Under 71.12 Sat P (st 
MVS Scheme in Channarayapatna Taluk nd orace (EVE 
R 15600mtr Disribution 
network laying completed 
m Providing Retrofitting and 157 No's FHTC in Paduvanahalli Village of 
406 CR Patna Noranakki Noranakki GP Under MVS Scheme in Channarayapatna Taluk 27.97 
P: idi Retrofitti id 135 No's FHTC in Chittanahosahalli Vill pom Dunbntion 
. [Providing Retrofitting an: o's in Chittanahosahalli Village p leted 
307 |CR Patna Kumbenahalli of Kumbenahalli GP Under MVS Scheme in Channarayapatna Taluk 36.32 Chandrashekar G N network laying complete: 
Providing Retrofitting and 188 No's FHTC in Kachenahalli Village of 38llmir Disribution 
. [Providing Retrofitting an: o's in Kachenahalli Village 0 p leted 
308 atna Ns Kumbenahalli Kumbenahalli GP Under MVS Scheme in Channarayapama Taluk 52.85 Chandrashekar G N network laying complete 


Sl.No Taluk 


309 |CRPatna 


Noranakk 


310 Hassan 


311 |HN Pura 


| 


312 HN Pura 


Gorur 


Ichanahally 


Ichanahally 


Thathanahatli 


Name of the work 


Providing Retrofitting and 169 No's FHTC in K.Singenahalli Village of 
Noranakki GP Under MVS Scheme in Channarayapatna Taluk 


PROVIDING FHTC 713 No And Construction of OHT at GORUR 
Habitations in Gorur VILLAGE in Gorur GP Under Surface 
Water(Backwater} IN HASSAN TALUKA OF HASSAN DISTRICT 
Provding FHTC 496 no and PWSR retrofitting at 
Chittanahalli Village in Ichanahally GP Under MVS 
Scheme in HNPura Taluk 

Provding FHTC 158 no and PWSR retrofitting at 
Honnavara Village in ichanahally GP Under MVS Scheme 
in HNPura Taluk 


Est Cost. |Name of the Contractor 


Remarks 


41.50 Manjunath JK 


164.00 K Srinivasa Rao 


4350mtr Disribution 
network laying completed 
Pipeline Work 
completed FHTC'S 
Works progressed 


114.24 


22.62 


Provding FHTC 413 no and PWSR retrofitting at 
Thathanahalli Village in Thathanahalli GP Under MVS 


Scheme in HNPura Taluk (Hallimysoreand other 16 Villages) 


Thatanahally 


315 HN Pura 


316 |HN Pura 


tchanahally 


Thathanahalli 


Provding FHTC 220 no and retrofitting Construction OHT 
at Lakkur and Menaganahally Village in Thatanahally GP 
Under MVS Scheme in HNPura Taluk (Hallimysoreand 
other 16 Villages} 


Provding FHTC 315 no and PWSR retrofitting at 


-|Chikkachagahalli Village in Ichanahally GP Under MVS 


Scheme in HNPura Taluk (Hallimysoreand other 16 Villages) 


71.97 
H V Venkatesh 


30.12 


68.17 


Pipeline Work Compteted 


Pipeline Work Completed 


Pipeline Work Completed 


Pipeline Work Completed 


Pipeline Work Completed 


Provding FHTC 177 no and PWSR retrofitting at Tejur 
Village in Thathanahalli GP Under MVS Scheme in 
HNPura Taluk (Hallymysore and other 16 Villages) 


27.18 


317 |HN Pura 


HalliMlysore 


318 J|HN Pura 


319 |HN Pura 


Thathanahalli 


Provding FHTC 481 no and PWSR retrofitting at Kallahally 
Village in HalliMysore GP Under MVS Scheme in HNPura 
Taluk (Hallimysoreand other 16 Villages} 


84.69 


Provding FHTC 294 no and PWSR retrofitting at T 
Mayigowdanahally Village in Thathanahalli GP Under 
MVS Scheme in HNPura Taluk {Hailimysoreand other 16 
Villages) 


Mallappanahal 
ly 


320 HN Pura 


Hally Mysore 


Provding FHTC 68 no and PWSR retrofitting at 
Thirumalapura Village in Mallappanahally GP Under MVS 
Scheme in HNPura Taluk (Mudalahippe and other 9 
Villages) K 


Provding FHTC 842 no and PWSR retrofitting at Hally 
Mysore Village in Hally Mysore GP Under MVS Scheme in 
HNPura Taluk (Hally Mysore and other 16 Villazes) 


31.26 Shiggavi 


148.84 


Pipeline Work Completed 


Pipeline Work Completed 


Pipcline Work Completed 


Pipeline Work Completed 


ಬಿ 


ಸಿಖ್‌ 


Name of the work Est Cost. |Name of the Contractor 


321 |HN Pura 


Sravanur 


Remarks 


Provding FHTC 89 no and PWSR retrofitting at Arehaliy 
Village in Sravanur GP Under MVS Scheme in HNPura 
Taluk (Gulaganjihalli other 7 Villages} 


32.98 


322 |HN Pura 


Sravanur 


. at Gulaganjihally Village in Sravanur GP Under MVS 


Provding FHTC 352 no’ and retrofitting Construction OHT 


61.51 
Scheme in HNPura Taluk (Gulaganjihalli other 7 Villages) 


323 J|HN Pura 


Provding FHTC 228 no and PWSR retrofitting at Nagarthi 


Sravanur 


| 324 |HN Pura 


328 |HN Pura 


327 Mudalahippe 


Sravanur 


Sravanur 


Mudalahippe 


329 [HN Pura 


330 |HN Pura 


Mudalahippe 


Mudalahippe 


[Villages in HNPura Taluk Hassan district (55 LPCD) 


Village in Sravanur GP Under MVS Scheme in HNPura 
Taluk (Gulaganjihalli other 7 Villages) 


55.71 


Provding FHTC 299 no and PWSR retrofitting at 
Devaramudanahally Village in Sravanur GP Under MVS 
Scheme in HNPura Taluk (Gulaganjihalli other 7 Villages) 


68.98 Shiggavi 


Provding FHTC 217 no and PWSR retrofitting at 
Maranayakanahally Village in Sravanur GP Under MVS 
Scheme in HNPura Taluk (Mudalahippe and other 9 
Villages} - 


38.72 


Provding FHTC 121 no and PWSR retrofitting at 
Ediganahosur Village in Sravanur GP Under MVS Scheme 
in HNPura Taluk (Mudalahippe and other 9 Villages} 


2155 


Provding FHTC 58 no and MWSR retrofitting at 
Gaddehosur Village in Mudalahippe GP Under MVS 
Scheme in HNPura Taluk (Mudalahippe and other 9 
Villages) 

Provding FHTC 328 no and PWSR retrofitting at 
Mudalahippe Village in Mudalahippe GP Under MVS 
Scheme in HNPura Taluk (Mudalahippe and other 9 
Villages) 


25.82 


77.89 


Provding FHTC 243 Households in Thattekere Village of 
Mudalahippe GP in HNPura taluk Hassan district through 


retrofitting from MVS to WSS for Mudalahippe other 9 68.27 


Provding FHTC 209 no and retrofitting Construction OHT 


at Valambige Village in Mudalahippe GP Under MVS 
Scheme in HNPura Taluk (Valambige and other 8 Villages} 


45.87 


pa 


Pipeline Work Completed 


Pipeline Work under Progress 


Pipeline Work under Progress 


Pipeline Work under Progress OHT 


[completed 


Pipeline Work under Progress 


Pipeline Work under Progress 


Pipeline Work under Progress OHT 


Completed 


Pipeline Work under Progress 


Pipeline Work and OHT completed 


Pipeline Work and OHT completed 


Sl.No 


Taluk G.P 


Name of the work 


331 


332 


HN Pura 


HN Pura 


ly 


Matlappanahal [Mangalapura Village in Mallappanahally GP Under MVS 


Provding FHTC 118 no and PWSR retrofitting at 


Scheme in HNPura Taluk (Mudalahippe and other 9 
Villages} 

Provding FHTC 128 no and PWSR retrofitting at 
krishnapura Village & krishnapura Koppalu in 


Est Cost. 


in HNPura Taluk Kallikoppalu other 10 Villages) 


Sankanahall Sankanahalli GP Under MVS Scheme in HNPura Taluk 10 
Kallikoppalu other 10 Villages) 
. Provding FHTC 186 no and PWSR retrofitting at 
Sankanahalli ‘|Sankanahalli Village in Sankanahalli GP Under MVS 32.82 
Scheme in HNPura Taluk Kallikoppalu other 10 Villages) 
Provding FHTC 103 no and PWSR retrofittingat 
paduvalippe JAnkanahalli Village in paduvalippe GP Under MVS Scheme 17.96 | 


335 


HN Pura 


Hariharapura 


kattebelaguli 


337 


HN Pura 


kattebelaguli 


Provding FHTC 99 no and PWSR retrofitting at 
Beeranahally Village in Hariharapura GP Under MVS 
“ {Scheme in HNPura Taluk (Chakenahalli other 23 Villages) 


20.97 


Name of the Contractor 


H V Venkatesh 


Remarks 


Pipeline Work Completed 


|| 


Pipeline Work Completed 


Pipeline Work Completed 


Pipeline Work Completed 


[Pipeline Work Completed and OHT 
under Progress 


Provding FHTC 162 no and PWSR retrofitting at 
Yalleshapura Village in kattebelaguli GP Under MVS 
Scheme in HNPura Taluk (Yalleshpura other 11 Villages) 


26.99 


Provding FHTC 296 no and PWSR retrofitting at 
Hirebelaguli Village in kattebelaguli GP Under MVS 
Scheme in HNPura Taluk (Yalleshpura other 11 Villages) 


338 


HN Pura 


Halekote 


339 


HN Pura 


Halekote 


Provding FHTC 268 no and PWSR retrofitting at Halekote 
Village in Halekote GP Under Haradanahally MVS Scheme 
in HNPura Taluk 
Provding FHTC 118 no and PWSR retrofitting at 
Mavinakere Village in Halekote GP Under Haradanahally 
MVS Scheme in HNPura Taluk 


45.95 


340 


HN Pura 


341 


HN Pura 


Hariharapura 


Kattebelaguli 


Provding FHTC 236 no and PWSR retrofitting at 
Kamasamudra Village in Kattebelaguli GP Under 
Haradanahally MVS Scheme in HNPura Taluk 


Provding FHTC 323 no and retrofitting Construction OHT 
at Sigaranahally Village in Hariharapura GP Under MVS 
Scheme in HNPura Taluk {(Chakenahalli other 23 Villages} 


70.30 


Shiggavi 


Pipetine Work under Progress 


Pipeline Work under Progress 


Pipeline Work and OHT Completed 


Pipeline Work under Progress 


Pipeline Work under Progress 


Sl.No 


342 


G.P 


Name of the work 


Hariharapura 


Provding FHTC 129 no and PWSR retrofitting at 
Arekalluhosahally Villiage in Hariharapura GP Under MVS 
Scheme in HNPura Taluk (Chakenahalli other 23 Villages) 


Provding FHTC 36 no and PWSR retrofitting at 
Ontiguddakavalu Village in Kodihally GP Under MVS 
Scheme in HNPura Taluk {Kodihalli other 16 Villages) 


Provding FHTC 223 no and PWSR retrofitting at 
Kumkumadha Hosur Village in Kodihally GP Under MVS 
Scheme in HNPura Taluk (Kodihalli other 16 Villages) 


Provding FHTC 273 no and PWSR retrofittingat 
Doddakunche Village in Doddakunche GP Under MVS 
Scheme in HNPura Taluk (Kodihalli other 16 Villages) 


Est Cost. 


30.62 


Name of the Contractor 


Remarks 


Pipeline Work Completed 


20.93 


51.11 


Provding FHTC 81 no and PWSR retrofitting at 
Kunchehosahally Village in Kodihally GP Under MVS 
in HNP Kadih i athe i Oe 


Provding FHTC 120 no and PWSR retrofitting at 
Hadavanahally, Hadavanahally Hantha & Agrahara Gate 
Village in Kodihally GP Under MVS Scheme in HNPura 


Provding FHTC 71 no and PWSR retrofitting at 
Halekunche Village in Kodihally GP Under MVS Scheme in 
. 16 Sl 


31.79 


9.25 


Provding FHTC 278 no and PWSR retrofitting at 
Athichowdenahally Village in Doddakunche GP Under 
MVS Scheme in HNPura Taluk (Kodihalli other 16 Villages) 


Provding FHTC 152 no and PWSR retrofitting at 
Banakuppe Village in Doddakunche GP Under MVS 
Scheme in HNPura Taluk (Chakenahalli other 23 Villages) 


Provding FHTC 83 no and PWSR retrofitting at Barehosur 
Village in Doddakunche GP Under MVS Scheme in 
HNPura Taluk {(Chakenahalli other 23 Villages) 


343 |HN Pura Kodihally 
344 |HN Pura Kodihaily 

345 IHN Pura Doddakunche 
346 |HN Pura Kodihally 
347 |HN Pura Kodihally 

Taluk (Kodihalli other 16 Villages) 

JKodihally 

Doddakunche 

Doddakunche 

Doddakunche 


Hariharapura 


Provding FHTC 237 no and PWSR retrofitting at 
Hariharapura Village in Hariharapura GP Under MVS 
Scheme in HNPura Taluk (Chakenahalli other 23 Villages) 


46.06 


34.39 


23.40 


55.15 


Shiggavi 


Pipeline Work under Progress 


Pipeline Work under Progress 


Pipeline Work under Progress 


Pipeline Work under Progress 


Pipeline Work under Progress 


Pipeline Work under Progress | 


Pipeline Work under Progress 
[RR 


Pipeline Work under Progress OHT completed 


Pipeine Work under Progress OHT completed 


Pipeline Work under Progress Under Progress 


355 


Malali 


Hariharapura 


Name of the work 


Est Cost. 


— 


Name of the Contractor 


Remarks 


Provding FHTC 173 no and PWSR retrofitting at 
Chakenahally Village in Hariharapura GP Under MVS 
Scheme in HNPura Taluk {(Chakenahalli other 23 Villages) 


.|Provding FHTC 516 no and PWSR retrofittingat Malalli 
Village in Malali GP Under MVS Scheme in HNPura Taluk 
(Chakenahalli other 23 Villages) 


Malali 


356 


HN Pura 


Malali 


357 


HN Pura 


Matali 
RS 


Provding FHTC 341 no and PWSR retrofitting at Mavanoor 
Village in Malali GP Under MVS Scheme in HNPura Taluk 
(Chakenahaili other 23 Villages) 


74.95 


75.54 


Provding FHTC 303 no and PWSR retrofitting at Theranya 
Village in Malali GP Under MVS Scheme in HNPura Taluk 
(Chakenahalli other 23 Villages) 


Provding FHTC 60 no and PWSR retrofitting at 
Gavisomanahally Village in Malali GP Under MVS Scheme 
in HNPura Taluk (Chakenahalli other 23 Villages) 


HN Pura 


Halekote 


Provding FHTC 108 no and PWSR retrofitting at 
Kinnarahally Village in Halekote GP Under MVS Scheme in 
HNPura Taluk (Chakenahalli other 23 Villages} 


HN Pura 


360 


361 


HN Pura 


HN Pura 


Hariharapura 


Mudalahippe 


Paduvalahippe 


Provding FHTC 148 no and PWSR retrofitting at 
Boranahally Village in Hariharapura GP Under MVS 
Scheme in HNPura Taluk (Chakenahalli other 23 Villages) 


Provding FHTC 128 no and PWSR retrofitting at 
Adikekerehosur Village in Mudalahippe GP Under MVS 
Scheme in HNPura Taluk 


Provding FHTC 140 no and PWSR retrofitting at Kattahally 
Village in Paduvalahippe GP Under MVS Scheme in 
HNPura Taluk {Paduvalahippe other 5 Villages) 


Shiggavi 


|— 
Pipeline Work under Progress 


Pipeline Work under Progress 


Pipetine Work Completed 


Pipeline Work under Progress 


Pipeline Work under Progress 


Pipeline Work under Progress 


Pipeline Work under Progress 


Banuprathap BL 


362 


HN Pura 


Hariharapura 


Provding FHTC 174 no and PWSR retrofitting at Tavanandi 
Village in Hariharapura GP Under MVS Scheme in HNPura 
Taluk (Chakenahalli other 23 Villages} 


363 


HN Pura 


Kodihaily 


Provding FHTC 128 no and retrofitting Construction OHT 
at Gulisatenahally Village in Kodihally GP Under MVS 
Scheme in HNPura Taluk (Kodihalli other 16 Villages) 


. 364 


HN Pura 


Hangarahalli 


Prasanna 


Pipeline Work under Progress 1 


Pipeline Work and OHT Completed 


Banuprathap BL 


pe 


Pipeline Work Completed 


Banuprathap BL 


Pipeline Work under Progress 


Provding FHTC 192 no and PWSR retrofitting at 
Nymanahally Village in Hangarahalli GP Under 
Hangarahally MVS Scheme in HNPura Taluk 


Banuprathap BL 


ಮ್ನ | 7 
bu 


Y] 
Pipeline Work Completed 


Taluk G.P 


365 |HN Pura |] 


Name of the work Est Cost. |Name of the Contractor 


Provding FHTC 168 no and PWSR retrofitting at G 
Somanahally Village in Mudalahippe GP Under MVS 
Scheme in HNPura Taluk (Mudalahippe and other 9 
Villages) 


Mudalahippe 28.30 H A Shivanna 


Pipeline Work under Progress 


Provding FHTC 230 no and PWSR retrofitting at Gunjevu 
Village in Mudalahippe GP Under MVS Scheme in HNPura 37.55 H A Shivanna 
Taluk (Mudalahippe and other 9 Villages) 


366 |HN Pura Mudalahippe 


Pipeline completed 


Provding FHTC 146 no and PWSR retrofitting at H 


367 J|HN Pura - Kyathanahally |Hindlahally Village in Kyathanahally GP Under MVS 37.64 H A Shivanna 
k Scheme in HNPura Taluk (Hallimysoreand other 16 Villages) pipeline Work under Progress 
Provding FHTC 296 no and PWSR retrofitting at 
368. [HN Pura Bagivalu Bettadasathenahally & Malleshpura Village in Bagivalu GP 79.09 ed 
§ Under MVS Scheme in HNPura Taluk (Yalleshpura other - ? ಗ ಸಾಗಾ 


Provding FHTC 91 no and PWSR retrofitting at Janadal 
369 HN Pura Bagivalu Village in Bagivalu GP Under MVS Scheme in HNPura 21.61 
” Taluk {Yalleshpura other 11 Villages} 


Pipeline Work under Progress 


Provding FHTC 407 no and PWSR retrofitting at 


p Kadavinakote & Kaduvenakote Village in Bagivalu GP 
370 HN Pura Bagivalu Under MVS Scheme in HNPura Taluk (Yalleshpura other 7483 Pipeline Work Completed OHT 
11 Villages) Under Progress 
—— 
Provding FHTC 319 no and PWSR retrofitting at 
371 |HN Pura Bagivalu Kadavinahosahalli Village in Bagivalu GP Under MVS 55.81 Shiggavi 
Scheme in HNPura Taluk {Yalleshpura other 11 Villages) Pipeline Work under Progress 
Provding FHTC 233 no and PWSR retrofitting at 
372 [HN Pura kattebelaguli |Chikkanahalli Village in kattebelaguli GP Under MVS 41.45 


Scheme in HNPura Taluk (Yalleshpura other 11 Villages) 


Pipeline Work under Progress 


| Provding FHTC 504 no and PWSR retrofitting at Bagivalu 
373 [HN Pura Bagivalu Village in Bagivalu GP Under MVS Scheme in HNPura 78.50 
‘Taluk {Yalleshpura other 11 Villages) ) 


Pipeline Work under Progress 


Provding FHTC 146 no and retrofitting Construction OHT 
374 [HN Pura Kattebelaguli [at Sriramanagara Village in Kattebelaguli GP Under MVS 37.85 
Scheme in HNPura Taluk (Yalleshpura other 11 Villages) 


Pipeline Work under Progress 


62.28 


|] Provding FHTC 270 no and PWSR retrofitting at 
po ¥ Chikkabyagatahalli & Appegondanahalli Village in 
375 (Pura Sankanahalll | S.ryanahalli GP Under MVS Scheme in HNPura Taluk 


MAUI ALANINE 


Dinalina Wark Camnlatad 


Villages} 


S}.No Taluk Name of the work Est Cost. -|Name of the Contractor 
Provding FHTC 369 no and PWSR retrofitting at 

376 {HN Pura Doddabyaghat |kallikoppalu, Doddabyaghatahalli & Sheregaranakoppalu 76.16 

f Village in Doddabyaghatahalli GP Under MVS Scheme in 
HNPura Taluk (Kallikoppalu other 10 Villages) 
a 
. |Provding FHTC 27 no and PWSR retrofittingat Shivapura 
377 |HN Pura Sankanahalli [Village in Sankanahalli GP Under MVS Scheme in HNPura 7.31 
k Taluk Kallikoppalu other 10 Villages) 

Provding FHTC 304 no and PWSR retrofitting at 

378 |HN Pura Sankanahalli - |Nagalapura Village in Sankanahalli GP Under MVS 77.78 H V Venkatesh 
Scheme in HNPura Taluk Kallikoppalu other 10 Villages) 
Provding FHTC 162 no and PWSR retrofitting at Ganguru 4 

379 HN Pura Paduvalahippe Village in paduvalippe GP Under MVS Scheme in HNPura 47.81 
‘Taluk Kallikoppalu other 10 Villages) 
Provding FHTC 432 no and PWSR retrofitting at 
Maragowdanahally,Maragowdanahalli janatha 

380 |HN Pura Paduvalahippe |colony,&Maragowdanahalli Punarvasathi Village in 60.23 
Paduvalahippe GP Under MVS Scheme in HNPura Taluk 
{Paduvalahippe other 5 Villages) 
Provding FHTC 231 no and PWSR retrofitting at Makavalli 

381 |HN Pura Paduvalahippe [Village in Paduvalahippe GP Under MVS Scheme in 52.86 
HNPura Taluk (Paduvalahippe other 5 Villages) 
Provding FHTC 100 no and retrofitting Construction OHT 

382 [HN Pura Mallappanaha! lat Thevadahally Village in Mallappanahally GP Under MVS 41.82 

ly. Scheme in HNPura Taluk {(Mudalahippe and other 9 * 
Villages) 
‘ |Provding FHTC 221 no and retrofittingConstruction OHT 
A at Singapura Village in Mudalahippe GP Under MVS 

383 {HN Pura Mudalahippe Scheme in HNPura Taluk (Mudalahippe and other 9 
Villages) 
Provding FHTC 265 no and PWSR retrofitting at Ulivala 

್ಯ and Badavane, and Ulivala Koppalu in Mudalahippe GP 

384 [HN Pura Mudalahippe |pger MVS Scheme in HNPura Taluk (Mudalahippe and 
other 9 Villages) 
Provding FHTC 150 no and retrofitting Construction OHT 

pS FA at Moolekalenahalli Village in Mudalahippe GP Under MVS i 
%383. |HN,Pura Mudalahippe | scneme in HNPura Taluk (Mudalahippe and other 9 Re Sian 


Remarks 


Pipeline Work Completed 


Pipeine Work Completed 


Pipeline Work Completed 


Pipeline Work Completed 


Pipeline Work Completed 


Pipeline Work Completed 


Pipeline Work under Progress OHT 
under Progress 


Pipeline Work under Progress 


Pipeline completed 
HT under Progress 


Pipeline completed 


OHT under Pioaress 


i Sl.No Taluk G I, 
| I .p Name of the work Est Cost. |N 
ಎ . lame of the Contractor Remarks 
' 1 
\| 386 [HN Pura Sravanur provding FHTC 225 no and retrofitting Construction OHT | 
49 N avinamaranahally Village in Sravanur GP Under MVS 66.83 
_ X cheme in HNPura Taluk (Gulaganjihalli other 7 Villages} ' 
| ಮಾ Pipeline Work under Progress 
| ಎ 
49% 387 [HN Pura Sravanur B.halli Kop Village i rn Op Cucntling at Kadavina 
i Bal ip Village in Sravanur GP Under MVS Scheme in 71.38 
ps | J ra Taluk (Gulaganjihalli other 7 Villages) ] 
_ 388 un Pure Sravanur Was eC ಸಗ Mi retrofitting Construction OHT at Sravanur ರಾ 
| vanur nder MVS Scheme in HNPura Taluk 
_ | (uns other 66.13 Pipeline Work under Progress OHT 
| | 389 IHN Pura Sravanur ai pHTC 46-no and PWSR retrofitting at Kodihally ರ 
1 < e in Sravanur GP Under MVS i 
avant SP U MVS Scheme in HNPura 22.33 - . [Pipeline Work under Progress OHT 
Provding FHTC 231 ್‌್‌ "] 
390 JuNp _ g no and PWSR retrofitti 
50. ura Doddakunche |Kamenahally vi i er 
ly Village in Doddakunche GP Under Mv: 
| 50 h s 
| Scheme in HNPura Taluk (Kodihalli other 16 Villages) 6601 
| — 1 - Pipeline Work under Progress 
391 |HN pura Bagvalu rovding FHTC 57 no and PWSR retrofitting at 
I Beechenahalli & Hantha Village in Bagivalu GP Under 
5 h \ MVS Scheme in HNPura Taluk (Kodihalli other 16 Villages) 7463 
K WW, ;. - i 
] 392 Kodihally Frovding FHTC 48 no and PWSR retrofitting at 1 ಗ 
| sattehosahally Village in Kodihally GP Under MVS Scheme 26.44 
ll adh athe AU ಎಂದೂ ipeli 
| 35 fodhaly a TT | ಮ 
| 4 ; y nder MVS Scheme in HNPura 83.41 
¥ | - Kodi iathe Er us) Pipeline Work under Progress 
| | 394 Provding FHTC 65 no and PWSR retrofitting at 
| shmipura Village in Malali GP Under MvS Scheme in 1 
i HNPura Taluk (Chakenahalli other 23 Vill 476 
| ages) 
5 305 Provding FHTC 187 no and retrofitting Construction T- ಗಾಂ 
; Doddakunche |* ittagowdanahally Village in Doddakunche GP Under 
| MUS Soheme in HNPura Taluk {Chakenahalli other 23 51.75 Shiggavi 
illages iu 
Pipeline Work und. 
| Inder Progress 
). 396 [HN Pura Malali pong PHTC 95 no and PWSR retrofitting at 
5 pen ally Village in Malali GP Under MVS Scheme in 27.08 
| ra Taluk {Chakenahalli other 23 Villages) 
” [4 
| Pipeline Work under Progress 
| | 397 a monns PHC 90 no and retrofitting Construction OHT 
l | ati ona f M4 Village in Doddakunche GP Under MVS 28.24 
el in HNPura Taluk (Chakenahalli other 23 Villages) 
Pipeline Work under Progress 
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